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TREASURY DEPARTMENT, 
OFFICE OF SUPERVISING ARCHITECT, 

Washington, August 81, 1918. 

SIR: I have the honor to submit herewith the annual report of the 
operations of the Supervising Architect's Office for the fiscal year 
ended June 30, 1918. 

In the annual report of this office for the fiscal year ended June 30, 
1917, attention was invited to the fact that abnormal conditions which 
had prevailed throughout the period covered by that report had 
unfavorably affected the rate of progress in the construction of public 
buildings. 

Before the close of the fiscal year 1917 the United States had 
declared war against ' Germany, and throughout the entire period 
covered by this report the paramount demands of the Government 
for war purposes have drawn upon every class of labor and material 
essential to construction work and upon the transportation facilities 
of the country to such an extent as seriously to retard work upon 
public buildings in course of construction. 

Because of the abnormal increase, due to the war, in the cost of 
labor and material entering into the construction of public buildings, 
and with a view to curtailing the expenditure of public funds for pur- 
poses which could be postponed for the time being without material 
detriment to the public interests, this office was directed, under date 
of December 26, 1917, to place no new buildings or extensions of build- 
ings under contract unless the urgency therefor was established to the 
satisfaction of the department. 

In connection with and necessarily incident to the order above 
referred to, estimates for appropriations aggregating approximately 
four and one-half million dollars, which had previously been sub- 
mitted to Congress for construction work on more than 117 buildings 
were withdrawn. 

Notwithstanding the disturbed condition of the labor and material 
markets it was found possible, in connection with the buildings and 
extensions placed under contract during the period covered by this 
report, to adhero to the previous practice of this department of 
awarding contracts at lump-sum prices on competitive bids. The 
increased cost to the Government in these cases above the cost of 
similar buildings in normal times is not considered to be out of pro- 
portion, considering the risks which the contractors are obliged to 
. assume under the lump-sum basis of contracting. 

While the postponement of the building program of this office has 
affected the field force and has resulted in a reduction of the number 
of superintendents of construction, there has been no diminution of 
the activities of the office proper. The difficulties encountered in 
carrying on construction work under existing conditions on upward 
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of 100 public buildings has burdened the clerical force of the office 
with a tremendous amount of correspondence, while the technical 
.force has been called upon to handle a large number of projects of a 
special character. Much of this work has been for other departments; 
for purposes more or less directly connected with the war, and such 
services were rendered under the authority contained in section 35 
of the so-called omnibus public building act, approved June 25, 1910, 
which reads as follows: 

That hereafter the Secretary of the Treasury may, in his discretion, upon the request 
of the head of any other executive department or establishment ot the Government 
not under any executive department, cause the plans, dra\vin^s, designs, specifica- 
tions, and estimates to be prepared in the office of the Supervising Architect for any 
building or buildings for governmental purposes which the head of any other executive 
department or establishment not under an executive department mav be authorized 
to have constructed: Provided, Thai the proper appropriations for the support and 
maintenance of the office of the Supervising Architect be reimbursed for rhe coel of 
such work. 

The act entitled "An act to authorize the President to provide 
housing for war needs, " approved May 16, 1918, provides among other, 
things : 

That whenever it is practicable to use any part of the office or field force of the 
office of the Supervising Architect of the Treasury Department in or about any of 
the work contemplated by this act the President shall do so. 

Under the authority above referred to this office has so far only been 
called upon to render technical services to a very limited extent 

In addition to the foregoing, the technical force of the office has boon 
engaged to such extent as has been possible upon the work of prepar- 
ing designs, plans, estimates, and specifications for buildings author- 
ized to be constructed under the control of the Treasury Department. 
This work is being carried forward to the point of readiness to adver- 
tise for bids when the time is reached for the resumption of building 
operations. 

The obstacles encountered, due to abnormal conditions in cany- 
ing on construction work on public buildings which tended to impede 
progress, have been so far overcome as to permit of a rate of progress 
averaging a building or extension completed and ready for occupancy 
every five days approximately. 

The small number of buildings and extensions placed under con- 
tract during the year is in part due to the postponement, under the 
order of December 26, 1917, of building operations, mid in part to 
the fact that prior to the date thereof, in sonic sections of the coun- 
try where large building operations for the Government were in prog- 
ress or in the vicinity of munition plants and like establishments 
where high prices were being paid for labor, building costs were 
found to be practically prohibitive. 

Attention is invited to the following summary: 

'Completed during the year 

Buildings <i8 

Extensions and remodeling projects 4 

Total 72 

Placed under contract during the year 

Buildings 28 

Extensions and remodeling projects i> 

Total :jo 
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At the close of the year covered by this report the public build- 
ings under the control of the Treasury Department numbered close 
to 1,200. The work devolving upon this office in connection with 
their furnishing, equipment, maintenance, care, and repair is of in- 
creasing mngnitude and importance. 

During the past winter, notwithstanding the fuel shortage and 
the severity of the season, there was no public building under 
the control of the Treasury Department that was not sufficiently 
supplied with fuel or heat. When it became evident in the early 
summer of 1917 that it would be impossible to obtain fuel through 
the ordinar}^ channels for more than about one-half of the pubEc 
buildings by contracting therefor locally, the cooperation of the Fuel 
Administration and State and local fuel administrators was sought, 
and through those agencies, in conjunction with custodians cooperat- 
ing with the force of this office, the most gratifying results were 
obtained. 

The custodians' forces in public buildings are compensated from 
a lump-sum appropriation, and are among the poorest paid employees 
of the Government. This appropriation, even with the 5 and 10 per 
cent allowance to custodians' employees, in common with certain 
other employees of the Government, was not sufficient to permit of 
fixing rates of compensation corresponding with the pay allowed by 
States, municipalities, and owners of private property for similar 
services or which under existing war conditions was readily com- 
manded in unskilled occupations. 

Because of the higher standard of wages paid on the outside it was 
found increasingly difficult to obtain and retain sufficient employees 
to care for public buildings. Numerous complaints were, and con- 
tinue to l)e, received from custodians concerning their inability to 
keep competent members of their forces at the rates of compensation 
allowed. As there appears to be no prospect that the labor conditions 
will improve in the immediate future it is apparent that unless more 
adequate appropriations are provided the problem of properly caring 
for the public buildings under the control of the Treasury Depart- 
ment will soon become a serious and embarrassing one. 

The lump-sum appropmtion from which practically the entire tech- 
nical force of this oifice is compensated limits the maximum and mini- 
mum rates that can be paid. Great difficulty lias been experienced 
since the war in lilling vacancies in this force, because other depart- 
ments are paying in some instances higher entrance salaries than the 
maximum salaries that can be paid from our oppropriution. A simi- 
lar condition pre\ails with respect to a number of statutory clerical 
positions the compensation uttaened to which is less than si, 200 per 
annum. It lias been foMnd cxtierrviy diliicult to till vacancies in 
these lower grades of the otf ice necause of the more attractive entrance 
salaries paid in other branches of the service. The readjustment of 
salaries of a portion of the technical and clerical forces appears neces- 
sary to maintain a proper and satisfactory organization. 

1 desire again to place on record my appreciation of the loyal sup- 
port given me by the entire organization of this oilice. 
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The following statements show in general the projects authorized 
by Congress, and in detail the financial operations of the Office of the 
Supervising Architect for the fiscal year ended June 30, 1918: 

BUILDINGS. 

New buildings completed (occupied or ready for occupancy) at the close 
of the fiscal year ended June 30, 1917 1, 071 

Purchased completed (Galveston, Tex., appraiser's stores) 1 

Number of marine hospitals and quarantine stations 55 

(Included in above is Boston, Mass., quarantine station, Gallops Island, 
purchased Dec. 30, 1916, but omitted from last year's report.) 

New buildings completed during fiscal year ended June 30, 19 L8 68 

Net total number of buildings (completed) under the control of the 

Treasury Department June 30, 1918 : 1, 195 

Buildings placed under contract during the fiscal year ended June 30, 

1918...... 28 

Buildings placed under contract prior to the commencement of the fiscal 
year 1918, and not completed 3une 30, 1918 53 

Contracts for new buildings in force July 1, 1918 81 

Total number of buildings completed and in course of erection June 30 

1918 1,276 

Buildings authorized prior to the act of Mar. 4, 1913, not under contract 

June 30, 1918 18 

Buildings authorized in acts of Maj . 4 and June 2:*, 1913, July 20, 1 916, and 
Mar. 4, 1917, not under contract June 30, 1918 150 

Total 168 



Total buildings Completed, in course of erection, or authorized (not 
including extensions) 1, 444 

EXTENSIONS. 

Extensions completed (occupied or ready for occupancy) during the fiscal 
year ended June 30, 1918 4 

Extensions placed under contract during the fi&cal year ended June 30, 

1918 2 

Extensions placed under contract prior to July 1, 1917, not completed 
June 30, 1 918 7 

Contracts for extensions in foi oo July 1,1918 i) 

Extenbions authorized prior to act of Mar. 4* 19 L3, not under contract June 

30, 1918 2 

Extensions authorized in acts of Mar. 4, 1913, and Mar. 4, 1917, not under 

contract Juno 30, 1918 II 

Extensions authorized but not under contract June 30, 1 9 IS 13 

REC U'lTULATION. 

Contracts completed during the fiscal year ended June 30, 1918 

New buildings OS 

Extensions 4 



Total 72 

Contracts awarded during year ended June i>0, 1918 

New buildings '. 2S 

Extensions 2 

Total ;>,0 

Contracts awarded prior to July 1, 1917, not completed June 30, 1918 

New buildings 53 

Extensions . .,. 7 

T ^i CO 
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Contracts in force July 1, 1918, regardless of date of award: 

New biuldings 81 

Extensions 8 



Total 89 

The above statement does not include the following: 

Major miscellaneous contracts awarded from July 1, 1917, to June 30, 1918 27 

Miscellaneous projects placed under contract during the fiscal year 1918, many 
of which required the preparation of drawings and specifications, approxi- 
mately 650 

STATEMENT OF APPROPRIATIONS MADE DURING THE FISCAL YEAR 
ENDED JUNE 30, 1918, AND SUMMABY OF ACTS CABEYING APPBOFRI- 
ATIONS FOB FISCAL YEAB 1918. 

The urgent deficiency act, approved October 6, 1917, carried appro- 
priations as follows: 

For site only $500 

For extensions, alterations, etc 135, 000' 

For rent of buildings 8, 000 

For quarantine stations 544, 270 

Total 687,770 

The urgent deficiency act, approved March 28, 1918, carried appro- 
priations as follows: 

For site only $500 

For buildings only 503,700 

For extension, remodeling, etc 11, 000 

For rent'of buildings 9, 000 

Reappropriated on account of bridge, Nogales, Ariz 500 

For marine hospitals 1, 136, 700 

Total 1,6^1,400 

SUMMARY OF ACTS CARRYING APPROPRIATIONS FOR THE FISCAL YEAR 

1919. 

The legislative act and the sundry civil appropriation act, not 
having been approved until after the close of the fiscal year 1918, do 
not appear in tnis report. They will appear in the annual report for 
the fiscal year ending June 30, 1919. 

STATEMENT OF EXPENDITURES, ETC., ON ACCOUNT OF APPROPRIA- 
TIONS FOR PUBLIC BUILDINGS, JULY 1, 1917, TO JUNE 30, 1918. 

Expenditures during the fiscal year. 

For statutory i oil 200, 040. 08 

For sites and additional land 1, 464, 636. 08 

For cou&li net ion ol now buildings 7,598, 534. 55 

For extension to buildups *. 1, 030, 349. 63 

For special repairs to buildings 318, 812. 01 

For rent of buildings 48, 565. 55 

For repairs and preservation 780, 117. 74 

For mechanical equipment 447, 718. 14 

For vault sand sales 103,776.74 

For operating supplies 2, 104, 427. 41 

For general expenses 541, 841. 44 

For furniture and repairs of same 653, 638. 32 

For operating force 3, 049, 073. 16 

For lands and other property 1. 10 

For architectural competitions 16, 042. 02 

Total 18,357,573.97 
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Contract liabilities existing at close of business June SO, 1918. 

On account of statutory roll $8, 561. 12 

On account of sites and additional land 211, 625. 00 

On account of construction of new buildings 9, 660, 978. 04 

On account of extensions to buildings 857,523. 27 

On account of special repairs to buildings 117, 383. 87 

On account of rent of buildings 4, 835. 65 

On account of repairs and preservation 280, 078. 64 

On account of mechanical equipment 158, 130. 07 

On account of vaults and safes 120, 265. 79 

On account of operating supplies 68, 830. 87 

On account of general expenses .' 30, 659. 90 

On account of furniture and repairs of same 457, 012. 84 

On account of operating force 312, 983. 36 

On account of architectural competitions 17, 441. 12 

Total 12,306,309.54 

Less authorized contract liabilities in excess of amounts appropriated 

under the special appropriations 997, 139. 14 

11,309,170.40 

Unencumbered balances at close of business June 30 ', 1918. 

For statutory roll: 

1917 $7,109.60 

1918 12, 4 18. 80 

For sites and additional land only 2, 069, 702. 64 

For construction of new buildings 10, 935, 592. 17 

For extensions to buildings 2, 257, 999. 85 

For special repairs to buildings 576, 902. 08 

For rent of buildings 61, 446. 33 

For repairs and preservation: 

1917 3, 589. 62 

1918 3, r>(i. 80 

For mechanical equipment: 

1917 1, 140.71 

1918 8,21:1.14 

For vaults and safes: 

1917 2,i(). 2',* 

1918 8,r>. 02 

For operating supplies: 

1917 5, 070. 21 

1918 i 80, 0&9. GO 

For general expenses 

1917 1 1 , 745 07 

1918 59, 307 W 

For furniture and repairs of same* 

1017 51 , 000 OS 

1918 ;*, H70. nr> 

For lands and other property: 

1917 ;j()(). 00 

1918 ays. 90 

For operating force: 

1917 4, 518. 47 

1918 141,840.00 

For architectural competitions: 

1918 39, 929. 70 

Total 16,257,194.99 

* Deficiency, 
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Balances of appropriations sent to surplus fund June JO, 191S. 

On account of special appropriations $461, 086. 07 

On account of annual -p-irv-v- 1 --^- ._ to wit: 

Furniture, and rep, - -, - , -<-, or public buildings, 1916 4, 617. 30 

General expenses of public buildings, 1916 9, 727. 45 

Lands and other property of the United States, 1916 283. 80 

Mechanical equipment for public buildings, 1916 5, 532. 72 

Operating force for public buildings, 1916 459. 35 

Operating supplies for public buildings, 1916 111. 27 

Repairs and preservation of public buildings. 1916 4, 446. 59 

Vaults and safes for public buildings, 1916 95. 96 

Total 486, 360. 51 

Respectfully, 

JAS. A. WETMORE, 
Acting Supenising Architect. 
Hon. W. G. McADOo, 

Secretary of tlie Treasury. 



PUBLIC BUILDINGS UNDER THE CONTROL OF THE 
TREASURY DEPARTMENT. 



STATEMENT OF BUILDINGS OCCUPIED, IN COURSE OF CONSTRUCTION 

AND AUTHORIZED, INCLUDING SITES, ARRANGED 

ALPHABETICALLY, IN TWO DIVISIONS. 



DIVISION A. Statement ^ of legislative authorizations and appropriations, with, 
notes relative to the acquisition of sites, the progress of the work, and other pertinent 
features. (Associated with Division B by corresponding location numbers.) 

DIVISION B. Statement of expenditures for buildings construction and annual 
repairs, etc. and sites, showing outstanding obligations and balances, with notes as 
to surplus fund deposits, and other features. (Associated with Division A by corre- 
sponding location numbers.) 

MEMORANDA. 

1. For separate classification of buildings, by titles, showing in the aggregate the 
expenditures, etc., for each class, see Addenda following Divisions A and B. 

2. The star (*) in the column embracing expenditures for construction (Division B) 
indicates the original cost of the completed building. Other figures in this column 
represent work in progress or incomplete projects. 

3. In the case of sites purchased under the act of May 30, 1908, and subsequent 
acts, the dates given in the column "Date of purchase" (Division B) are those upon 
which the Treasury warrants in payment for said sites were delivered to the vendors. 
Title is vested in the United States upon these dates. 

4. In connection with some of the very old buildings, and with reference to a num- 
ber of quarantine stations, including also a few lots oi ground, the specinc legislative 
authorizations, if any, are ditncult of ascertainment. Sites were purchased, and 
buildings erected, in the earlier days, in some instances, at the expense of general 
appropriations, and hence no separate legislative record exists of these. Such data 
as are obtainable relative to these items are given in Division A. 
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DIVISION B. StaieiiLem oj expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and otter features. (Associated with Division A by corresponding line numbers'). 

[Star (*) indicates original cost of completed buildings.] 



No. 


Expenditures. 


Buildings 


Sites. 


Outstanding obligations. 


Balances. 

1 


i - 
i Extensions, Annual j m . IA , 
Construction, alterations, repairs, 1 S I *S, J o UIie 
etc etc. M > 1918 - 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1 
2 
3 

5 
6 
7 


*S43,979.83 i $743.4()' $44,72323 


$6,000.00 
4,102.48 
5,206,30 
12,500.00 
7,500.00 
2, 603. 42 
13,210.03 


Dec. 14,1910 
June 30, 1885 
Apr. 4,1900 
July 29,1911 
Apr. 9, 1909 
June 9,1900 
Nov. 4,1884 








*74,661.34 1 9,301.45' 83,962.79 
*169,793 70 9 676 65 179 470 35 








63,923.87 l|ll5.87 6s!o39.'74 
63,862.6), 1,257.67 65.12036 




$1*8,292.12 
301.00 


$30,284.01 


*96,517.80 13,841.02 110,358.91 






*73,600.47 22,654.70 96,255.17 









Keumrks. 



Surplus fund, June 30, 1916, $5,836.31. 



fi 

o 

s 



H 

H 



01 

d 

hj 



o 

I 



o 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 

16 

17 

18 
19 

20 

21 
22 

23 
24 
25 


State and location. 


1 
+S 1 Title of building. 

1 

o i 


Legislative authorizations. 


Appropriations. 


i 

p. 

I 

1905 
1917 
1911 

1896 

, 

i.... 

,1911 
1859 

! 

J1904 


Remarks, 
bd 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes.. 


32 
32 
32 
37 

37 
36 

32 
34 
35 
36 
37 

26 
37 

38 

40 
34 
35 

10 
11 

11 

32 
33 


i 


i 


1; 

* i 


Amount. 


Albert Lea, Mum.. 
AlbertvUle, Ala... 


1 Post office 


June 6, 1902 
Mar. 3,1903 
do 

Mar. 4, 1913 

do 


320 
1207 
1207 
877 

878 
686 

320 
777 
522 
678 
874 

211 
869 

822 

106 
779 
521 

672 
324 

324 

314 
397 


Site. 


53,000.00 
3,000.00 
30,000.00 
5,000.00 

5,000.00 
70,000.00 

10,000.00 
100,000.00 
30,000.00 
20,000.00 
65,000.00 

60,000.00 
65,000.00 

4,000.00 

3, 000. Of 
30,000.00 
20,000.00 

71,017.50 
3,700.00 

1,000.00 

60,000.00 
3,500.00 


June 28,1902 
Mar. 3,1903 
Mar. 3,1905 
Aug. 1,1914 

July 29,1914 
Mar. 4,1911 
Mar. 3, 1915 
July 1, 1916 
June 28,1902 
June 30,1906 
Mar. 4,1909 
Mar. 4,1911 
July 29,1914 
Feb. 28,1916 
June 12,1917 
Aug. 30,1890 
Mar. 3,1891 
Mar. 3,1915 
June 12,1917 
Mar. 3, 1915 
June 12,1917 

June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
Mar. 3, 1855 
June 12,1858 
do 
June 28,1902 
Mar. 3,1903 
Apr. 27,1904 


32 
32 
33 
38 

38 

39 
32 
34 
35 
36 
38 
39 
40 
26 
26 
38 
40 
38 
40 

34 
34 
35 
10 
11 
11 
32 
32 
33 


1207 
1038 
1156 1 
609 

559 
1364 
822 
263 
428 
791' 
945 
1364 
559 
16 
10G 
371 
949 
822 
10G 
822 
106 

793 
1295 
945 
672 
324 
324 
424 
1083 
397 


$3,000.00 
15,000.00 
18,000.00 
5,000.00 

5,000.00 
14,000.00 
40,000.00 
16,000.00 
10,000.00 
100,000.00 
30,000.00 
20,000.00 
12,250.00 
500.00 
40,000 00 
20,000.00 
40,000.00 
40,000.00 
25,000 00 
4,000.00 
3,000 00 

15,000.00 
15,000.00 
20,000.00 
71,017.50 
3,700.00 
1,000.00 
20,000.00 
40,000.00 
3,500.00 





No provision for H 
building. 2 
Do. gj 

00 

H 

3 

Contract in force 
for building. w 

Q 
Contract not 
awarded for ex- p* 
tension. g 

Q 
, H 


7 .. .do 


Limit increased . . 


Building 


Site 


Albia, Iowa 


6, do 


do . 


Albion, Mich 


3 do 


June 25,1910 

June 6, 1902 
June 30,1906 
May 30,1908 
June 25,1910 
Mar. 4,1913 

July 2,1890 
Mar. 4,1913 

Mar. 3,1915 

June 12,1917 
June 30,1900 
May 30,1908 

Mar. 3,1855 
June 12,1858 

do 

June 6, 1902 
Apr. 27,1904 


Site and building 


Albuquerque, N. 
Mex. 

Aledo,Ill 
Alexandria, La 

do 


1 do 

14 do 

8| Post office and 
courthouse. 

. . Rent of buildings. . 


Site. 


Building 


Limft increased T . 


do 


Site and building 


do 


Enlargement, extension,etc. 

Rent of temporary quarters 
and moving expenses. 
Additional 


Alexandria, Minn . 
Alexandria. Va. . . . 


6 Post office 

8 Customhouse and 
post office. 


Site and building 


Limit increased .". 


Site and building 


Fencing, paving, grading, 
and mrnishing custom- 
house. 
Transferred from custom- 
house, Cleveland, Ohio. 
Extension, etc 


To reimburse appropriation 
for addition to building. 











DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances t 
with notes as to surplus-fund deposits , and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Dateofpur- 
cnase. 


Site. 


Building. 


16 
17 
18 
19 
20 
21 
22 
23 
24 
25 


*$29,712.50 




$2,789.23 


$32,501.73 


15,945.62 
2,500.00 
5,000.00 
11,000.00 
9,994 41 
12,250.00 
3,841.90 


Jan. 19,1904 
June 9,1917 
June 19,1917 
Sept. 10, 1914 
Apr. 6,1903 
Apr. 26,1916 
July 22,1892 








Deficiency, $5,897.46. 
























55,410.59 
*149,922.39 
32,696 51 
*56,158.10 




991.43 
4,459.55 


56,405.02 
154,381.94 
32,696.51 
66,537.09 




$1,550.00 


$2,039.41 











13,700.95 


64," 912." 60 
3,100.00 


SS7.50 


10,291.49 




3,900.00 


*43, 410 84 
*57,913.64 




2,036.56 
44,721.36 


45,447.40 
166,135.00 


6,404.75 
15,000.00 


Nov. 13,1906 
May 23,1856 




63,500.00 









I 



H 
W 



g 
I 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



00 



No. 


i 




Legislative authorizations. 


Appropriations. 


I 


Remarks 


I 
State and location. +> Title of building. 
"^ ! i Date of act. 

1 ' 
f 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


! 


1 


I 


26 

27 

28 
29 

30 
31 

32 
33 


Allegheny Pa 29 Post office ' Apr 23 1890 


26 
27 

32 
32 
34 

37 

35 
37 

34 
35 
36 

34 
35 
40 

30 
37 


60 
572 

319 
1205 
773 

690 
872 

531 

868 

779 
521 
678 

778 
520 
106 

839 
875 


Site and building 


$250,000.00 
175,000.00 

100,000.00 
10,000.00 
5,000.00 

15,000.00 
75,000.00 

90,000.00 
45,000.00 

50,000.00 
25,000.00 
25,00000 

75,000.00 
15,000.00 
2,000.00 

125,000.00 
82,500.00 


Aug. 30,1890 
Mar. 3,1891 
Aug. 5,1892 
Mar. 3,1893 
Mar. 2,1895 
June 11,1896 
June 4,1897 
June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1905 
June 30,1906 
do 
Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
July 1, 1916 
June 12,1917 
May 30,1908 
Mar. 4,1909 
Mar. 4,1911 
Aug. 1,1914 
Mar. 3,1915 
June 30,1906 
Mar. 4,1907 
Mar. 4,1911 
Aug. 24,1912 
June 30,1906 
Mar. 4,1907 
Mar. 4, 1909 
June 25,1910 
June 12,1917 
Mar. 3,1899 
Mar. 3,1901 
July 29,1914 
July 1, 1916 
June 12,1917 


26 
26 
27 
27 
28 
29 
30 
32 
32 
33 
33 
34 
34 
36 
38 
39 

40 
35 
35 
36 
38 
38 
34 
34 
36 
37 
34 
34 
35 
36 
40 
30 
31 
38 
39 
40 


371 
949 
350 
572 
910 
413 
11 
426 
1083 
453 
1156 
697 
789 
1365 
822 
16 
263 
106 
486 
946 
13f5 
609 
822 
793 
1295 
1365 
418 
792 
1295 

703 
106 
1074 
1133 
559 
263 
106 


$65,000.00 
35,000.00 
135,000.00 
15,000.00 
100,000.00 
20,000.00 

25'; 000! oo 

25,000.00 
15,000.00 
25,000.00 
5,000.00 
15,000 00 
1,000.00 
29,000.00 
30,000.00 
15,000 00 
30,000.00 
30,000.00 
30,000.00 
25,000.00 
20,000.00 
20,000.00 
30,000.00 
35,000.00 
15.000.00 
30,000.00 
25,000.00 
20,000 OU 
15,00000 
2,000 00 
50,000.00 
75,000.00 
15,000.00 
50000 
55,000 00! 


1898 

191S 

1913 
(910 

1902 



Geo. B. Page, archi- 
tect. 

Contract hi force 
for building. 

Do. 


Mar. 3, 1893 

Allentown, Pa... 13 do June 6,1902 
. , Mar. 3,1903 
' ! June 30,1906 

Alliance, Nebr j 6 do June 25,1910 
1 Mar. 4,1913 

Alliance, Ohio 18* do May 30,1908 
. Mar. 4,1913 

Alpena, Mich ! 10 do June 30,1906 
| May 30,1908 
i June 25,1910 

Alum, 111 22 do June 30,190^ 
, May 30,1908 
1 June 12,UU7 

Altoona, Pa 19 Courthouse and Feb 21 1899 


Limit increased 7. 


Site and building 


Limit inci eased ". 


do 


Site 


Building 


Site and building 


Limit increased . " 


Site and building 




do 




Limit increased ...... . 


Lookouts 


Site and building 


pobt offit e. 
Altus, Okla.. . 5 Po-t offi e . Mar 4.1913 


do 





DIVISION B. Statement of erpenditures for building (construction and annual repairs, etc.) and sites , shoving outstanding obligations and balances , 
uith notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 




Expenditures. 








Buildings 




1 

1 


Sites. 


Outstanding obligations. 


Remarks. 
Balances. 


Construction i 

! 


Extensions, Viiiiual 
alterations, u pairs, 
etc etc 


W 
OS 


I 
Total to June 
30, 1918 


Cost 


Date of pur- ' ~ 1n 
cliase Slte - 


Building. 


26 
27 
28 

32 
33 


*S238, 

~94, 
57, 

-ss', 

*7b, 
"90, 
3-> 


Ib5 
117 
162 

5M 

17S 
812 


20 

79] 
81' 

091 

171 


%7 
20 
2 101 
1 737 
l'> 701 


! 
$2 >2, 0% 97i 
102 3% 2s 
TiS MO 37 


N173, 779. 87 
20, ,24 42 
1 >, 000 00 


Mu. 
Juno 
! T ^"g. 
Tan. 
Jin 
AUK 
Api. 
Oct. 


22,1^93 




. 


lj,l<03 i 






2'),' 190') 


S9,3S7.97 
24,551.69 


8, i49. 24 
1,790.50 


00 
7<> 
72 
79 


S0,b77 Sl| 
90,9^") 9d 
7S.02U 4lj 

r!'hl2 17 


2^,000 00 
10,026 21 

U.'S21 23 
15,000.00 


3,1 ( 10 


1.1907 . . . 


749.00 


1,251.00 


30,1000 ' 


1,1915 ' 


io,G22.3"i 


3,065.49 







a 



s 



a 

l-H 

bj 

Q 



O 

W 



o 

H 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features, (Associated with Division B by corresponding line numbers) Continued. 



to 

o 



State and location, -g ' Title of building. 

'O 
do 


' Legislative authorizations. 


Appropriations. 


| 


Remarks. 


Date of act. 


Statutes 


Project or object. 


Limit of 
cost. 


Date of act. 

_ . 


Statutes. 


Amount. 


> 
36 

34 
35 

35 

32 
32 


! 


> 


. 

1365 
4 
609 
822 
792 
1295 
946 
485 
946 
427 
1206 
1156 


Amarillo, Tex 13 Post office and 
' courthouse. 

Americus, G a .. 3 Post office 


June 25,1910 

June 30,1906 
May 30,1908 

... .do 


688 

778 
520 

529 

318 
1206 


Site and building 


$200,000.00 

50,000.00 
25,000.00 

60,000.00 

45,000 00 
10,000 00 


Mar, 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 
June 30,1906 
Mar. 4, 1907 
Mar. 4,1909 
May 30.1908 
Mar. 4, 1909 
June 28,1V02 
Mar. 3,1903 
Mar. 3,1M5 


36 
38 
38 
38 
34 
34 
35 
35 
35 
32 
32 
33 


$40,000.00 
12,000.00 
15,000.00 
133,000.00 
15,000.00 
35,00000 
25,000.00 
25,000 00 
1 35,000 00 
, 10,000 00 
11,250 00 
33,75000 


1916 

1910 

1912 
1906 


Site donated. 


do 


Ames, Io\\a 7 do 


Limit increased 


Sile and buildine; 


Amesbury, Mass. . 6 do 


June 6. 1902 
Mar. 3,1903 


. ..do 


Limit increased 





38! Amberst, Mass. 

3QJ Amsterdam, N. Y . 30,. 



do Mar. 4,1913, 37 875| Site and building , 80,000.00 



Andalusia, Ala., 
Anderson, Ind., 



....do June 30,1906 ' 34 7R3[ 

May 30,1908 35 527| 



....do Mar. 4,1913 37 873 1 

....do June 6,1902 32. 318 



Site 

Building. 



42i Anderson, S. C. . . . 3 



Post office and June 30, ICOfi 
courthouse May 30,ly08 



! 



34 781 

35 523 



Site and btu'lding. 
....do 



20,000.00 
65,000 00 



50,000.00 



80,000. 



00, 



do ! 50,000.00' 

Limit increased I 20,000.00 



43 Annapolis, Md... 

44 Ann Arbor, Mich. 



Post office Mar. 2,1839 30 1003 Site and building ' 100,000.00 



do Mar. 3.1903 32 103 r J 

June 30, ivOri 34 777 
June 25,1910 36 679 



Site 1 12.00000 

Fuilding 1 80,000.00 

Additional land | 7,000.00 



. 

July 
July 
June 
June 
May 
Mar. 
Mar. 
Aug. 
July 
June 
June 
Mar. 
Apr. 
Mar. 
June 
Mar. 
Mar. 
Mar. 
Mar. 
Mar. 
June 
Mar. 
Mar. 



29,1914 
1,1'J16 
12,1917 
30,1<H)6 
30,1908 
4,1909 
4,1911 
. 1.1914 
1, 1916 
12,1017 
28,1902 
3,1903 
28,1904 
3,1905 
30,1506 
4,1007 
4,1909 
3,18.-*9 

3, 1901 
3,1903 

30,1906 

4, 1907 
4,1911 



559 
203 
106 
795 
484 
946 



38 1365 



609 
263 
106 
427 
1083 
453 

331 1156 

34 

34 1295 

35' 946 

30 1075 

31 1133 

32 1208 
34 791 
34 1295 
36 1365 



15,000.00.... 

2,500 00 
10, 000 00| 
20,000 001 
-20,000 001911 
25,000 00 
20,00000 

5,000 00 

5,00000 
40,000 00 
20,000-001906 
20,000 00 
15,000.00 | 
25,000 00 ' 
15,000 OOUHO 
35,000 00 
20,000 001 . 
50,000001902 

50,000 oo; ' 

12,000 OOl i 
20,000 001909' 
60,000 00 
7,000.00 



Site not selected. 



C on tract not 
awarded for 
building. 

Site partly do- 
nated. 



8 

H 



H 

a 



W 

> 
Cfi 

h-l 

O 

fe 

o 
M 



O 
H 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc:) and sites, showing outstanding obligations and balances, 
'with notes as to surplus-fund deposits , and other features. (Associated uith Division A by corresponding line numbers) Continued. 



Expenditures. 





Rernarl 


i Buildings. 

No.! 


Sites. 


Outstanding obligations. 


. 
Balances. 


Extensions, Annual 
Construction ' alterations, repairs, 
i etc. etc. 


Total to June 
30, 1918. 


Cost 


Date of pur- 
cnase. 


Site. 


Building. 


34' $188 590. 38* ... SI, 560. 57 


$190, 150 95 
62,909.26 
52, 201. 46 
51,885.20 


81. 00 
14,974.43 
10,000.00 
8, 058. 67 


Nov. 27, 1911 
May 27,1907 
Mar. 17,1909 
Api. 15,1904 




$11,815.00 


$10,593,62 




35 *59 867 00 3,042.26 




36 *49 652 93 548 53 








37 '46' 766 91 5 118 29 








38| ' 






27,500.00 


39 *64 127 51 4 198.24 


68,325.78 
102 r.O 
70,555.02 
61,000 t3 
90, 432. 96 

78, 577. m 


19,979.74 
4,975.00 
20,035.36 
6, ;24. 38 
20, 028. 24 
/ 31,977.32 
\ ll,fiOOOO 


Jan. 17,1908 
Fob. 20,1915 
July 3, 1803 
Mai. 1,1907 
Apr. 7, 1900 
Doc. 2C>,1903 
Nov. 2,1911 






40 ' 102 50 






44,922.50 


41 * ( 59 964 61 10 590 38 






42 *58 01 S 96 2 381 17 








43 ""79' 971 76 10 401 20 








44 *75,435. 14 | 3,142.55 


i 






/ 







DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



fcO 
fcO 



Legislative authorizations. 



Appropriations. 



No. 


State and location, g Title of building. 
^ Date of act. 

i 


Statutes 


Project or object. L1 <S|t. 0f 


Date of act. 


Statutes. 



Amount. 


g Remarks. 


o' 

30 
31 
32 
32 

36 

36 
37 

35 
36 

36 
37 

37 

34 
35 
36 

36 
37 

36 

37 
36 


! 





i 


45 

46 

47 
48 

49 
50 

51 

52 
53 
54 


Anniston \la 4 Post office Mar. 2, 1899 


1003 
659 
310 
1204 
679 

690 
871 

528 

207 

692 
873 

874 

784 
528 
1365 

687 

8S6 

688 

6x8 
871 

6^5 


Site and building $50,000.00 


Mar. 3,1899 
Mar. 3,1901 
Mar. 3,1903 
Apr. 28,1904 
Mar 3, 1P05 
IMar. 4,1911 
do 
Mar. 3,1915 
Feb. 28,1916 
!Jtily 1, 1916 
May 30,1908 
June 23,1913 
Aug. 1.1914 
Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
July 1, 1916 
!June 12,1917 
July 29,1914 
June 12,1917 
June 30,1906 
May 30,1908 
Mar. 4,1909 
Mar. 4, 1911 
do 
Aug. 1,1914 
Mar. 3, 1915 
Mar. 4,1911 

do 
Mar. 3,1915 

Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 


30 
31 
32 
33 
33 
36 
36 
38 
39 
39 
35 
38 
38 
36 
38 
39 
39 
40 
38 
40 
34 
35 
35 
36 
36 
38 
38 
36 

36 
38 

36 
38 


1076 
1133 
1083 
453 
115P 
1365 
1365 
822 
16 
263 
484 
4 
609 
1365 
822 
16 
263 
106 
559 
10G 
796 
484 
946 
1365 
1365 
609 
822 
1365 

1365 
822 

1365 
4 
609 
822 


$25,000.00 
25,000.00 
25,000.00 
15,000 00 
60,000.00 
3,200.00 
5,000.00 
10,00000 
15,000.00 
25,000 00 
35,00000 
33,000.00 
22,000.00 
10,000 00 
1,000.00 
29,000.00 
30,000 00 
10,000 00 
7,500.00 
2o,000 (K 
15,000.00 
15,000.00 
40,000.00 
14,968 20 
35,000 00 
20,00000 
95,00000 
10,000.00 

5,000 00 
55,000.00 

15,000.00 
5,000.00 
20,000.00 
35,000.00 


1906 

1917 


I914 r 

1917 

i 

1912 

1916 

' Site not selected; 
no provision for 
building. 
1918 Site donated. 

1915 


1 June 6,1900 
June 6, 1902 
Mar, 3,1903 
June 25,1910 

Anoka, Minn 8 do do 

Mar. 4,1913 

Ansonia, Conn. 3 do May 30,1908 




Limit increased 25,000.00 


do 75JOOO.OO 


Continuation of wall, etc . . 3, 200. 00 
Site 6,000.00 


Building 50,000.00 


Sil e and building 90,000. 00 


Feb. 25,1910 
Antiffo Wis 9 . .do June 25,1910 


PI root limit nt ion 1 - u.iiwd 
Site 10, 000. 00 


5 ' Mar. 4,1913 

Apalachicola, Fla. 3' Post office and . ..do 

I customhouse 
Vppleton Wis 9 Post office June 30, 1906 


Building i 70, 000. 00 


Site and building . 75 000. 00 


Site 15,000.00 


May 30,190S 
Mar. 4, 1911 

Ardmore, Okla 4 Post office and June 25,1910 
courthouse Mar 4, 1^13 

Argenta, Ark 5 Post office... . June 25,1910 


Building 65,000.00 


Limit increased . . 4, 968. 20 


Site and building 150,000.00 
Additional land within 
limit, 88,000. 
Site 10,000.00 


Arkadelphia, Ark. 7 do do 
Mar 4, 1913 

Arkansas City, 3.. ..do .... June 25,1910 
Kans. 


do 5,000.00 
Building 55,000.00 


Site and building 75,000.00 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


i 
Extensions, Annual 
alterations, repairs, 
etc. ( etc. 


Total toJune 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


45 
46 
47 
48 
49 
50 

51 

52 
53 
54 


*$145,994.72 
46,277.54 
*59,824 14 
63,521.72 


S3, 200 00 36,897.61 
884 60 


$156,092.33 
47, 162. 14 
60,786 95 
64,520.65 


$3,903 90 
4,000 On 
25,000 00 
8,25000 
7,500 00 
10,031.80 
/ 8,000.00 
\ 6,176.29 


Mar. 30,1901 
Apr. 29,1911 
Feb. 3,1911 
Aug. 15,1911 








Wan ant mailed July 18, 1917. 
Surplus fund, June 30, 1918, $3,960.37. 

Surplus fund, June 30, 1918, 51,445.26. 




$1,684.00 


$2,038.46 


962. 81 




998.93 




2,142.66 


4,336.28 
25,000.00 






* 69, 292. 21 
131,448.64 


1 ?il.09 


71,003.30 
133,331.34 


Oct. 12,1907 
May 25,1912 
Apr. 7, 1915 






[ 1 885 70 


1 


414.70 




1 


/ 


10,000.00 
4,410.66 


43,600.19 
60.985 99 


i 368.82 


44,i<$9 61 
62. 177. 74 


1.00 
12.500.00 


Oct. 10,1912 
Jan. 16, 1912 




6,989.15 
6&75 


1.191.75 





00 



DIVISION A.- Statement of legislative authorizations and appropriations, with notes relative to ike acquisition of sites, ike progress of ike work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



to 



No. 


State and location. 


i 
1 


Title of building. 


Legislative authorizations. 


Appropriations. 


i 

>< 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


! 


1 


! 


55 
56 

57 

58 

59 
60 

61 
62 


AsburyPark,N.J. 
AshevUIe,N. C.... 

Ashland Kv 


3 

10 

9 

14 

11 
19 


P st office 


May 30,1908 
June 25,1910 

May 19,1888 
June 6,1900 

June 30,1906 
Mar. 4,1907 
May 30,1908 
June 25,1910 
Mar. 4, 1913 

June 25,1910 
Mar. 4, 1913 
do 

May 22,1890 

1 June 30,1906 
, May 30,1908 

Mar. 2, 1S67 
July 15,1S70 
i Mar. 3,1871 
; May 8,1S72 
do 
Mar. 3, 1*51 
| Aug 31,1552 

! 


35 
36 

25 
31 

34 
34 
35 
36 
37 

36 
37 
37 

26 

31 
35 

14 
16 

1? 

17 
9 
10 


530 
678 

152 
286 

774 
1295 
533 
689 
871 

691 
868 
872 

118 

783 
527 

461 
294 
509 
126 
126 
616 
S7 


Site and building 


8125,000.00 
8,000.00 

100,000.00 
4.C2 

50,000.00 
15,000.00 
12,000.00 
8,000.00 
100,000.00 

15,000.00 
10,000.00 
100,000.00 

100,000.00 

15,000.00 
80,OOO.OQ 

25,000.00 
15,OOO.OC 
10,000.00 
20,442.5C 
5,686.4C 
10,OOO.OC 
30,000.00 


May 30,1908 
Mar. 4,1909 
June 25,1910 
Mar. 4,1911 
May 19,1888 
June 6, 1900 
June 30,1906 
Mar. 4,1907 

May 30,1908 
Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
July 1, 1913 
June 2,1917 
Mar. 4,1911 
Aug. 1,1914 
Feb. 28,1916 
July 1, 1916 
June 12,1917 
Aug. 30,1890 
Mar. 3,1891 
June 30,1906 
Mav 30,1908 
Mar. 4, 1909 
June 25,1910 
Mar. 4,1911 
Mar. 2, 1867 
July 15,1870 
Mar. 3,1871 
May 8, 1872 

Mar. 3, 1851 
Aug. 31,1852 


35 
35 
36 
36 
25 
31 
34 
34 

35 
36 
3S 
39 
39 
40 
36 
38 
39 
39 
40 
26 
26 
34 
35 
35 
36 
36 
14 


486 
946 
703 
1365 
152 
286 
790 
1295 

488 
1365 
822 
16 
263 
106 
1365 
609 
16 
263 
106 
371 


$30,000.00 
40,000.00 
30,000.00 
33,000.00 
100,000.00 
4.62 
20,000.00 
45,000.00 

12,000.00 
8,000.00 
30,000.00 
20,000.00 
30,000.00 
20,000 00 

r,oi/o DO 
m. HOD DO 

20,000.00 
40,00000 
40,000 00 
30.000.00 
70,00000 
15,000.00 
20,000.00 
35,000.00 
15,000.00 
in.onn on 
.' .,11111) IN 

1 .ihKl IN 
m.lHIII IH 
.|.,l -'<.! 

10,000.00 
30,000.00 


912 

892 

1909 
1917 

1894 
1912 

i*; 


Site donated. 

Contract in force for 
building. 

Site ceded by State. 

After purchase of 
site, balance of 
a p p r o p r iation 
sent to surplus 
fund. 


Post office and 
courthouse. 

Post office 


Limit increased." 


Site and building 


Amounts found due by ac- 
counting officers. 
Extension, remodeling, etc. 


Site 


Ashland, Ohio 

Ashland, Wis 
Ashtabula Ohio 


do 

do 

do 


Limit increased 


Building 


Site 




Building 


Site and building 


Site 


948 
795 
484 
946 
703 
1365 
46 
294 
509 
126 

61 
8 


Astoria Ores 


1 

1 


Customhouse, etc. 

Customhouse, etc. . 
(lot). 


Building 


do 


do 


1 Limit increased 


16 
16 
17 

li 


do 


1 do 


Fencing grading etc . 


' Site and building 


Limit increased 





DIVISION B.- Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
uith notes as to surplus-fund deposits, and other features. (Associated uzth Division A by corresponding line number-Continued. 



No. 


Expenditures. 




Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Evtensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


55 
56 
57 

58 

59 
60 
61 
62 


* 8102,198 20 
=199.251 71 
62,490 60 

76,771 86 

*93,940 63 
*79,978 66 




?6,341 70 
13,312 77 
1,017 91 

736 00 
10,134 79 
2,818.51 


8108,539 90 
177,424 69 
63,508 51 

77,507 86 
104,075 42 
82,797 17 


530,000 00 
299.97 
20,000 00 
/ 13,000 00 
\ 10,000 00 
!6,059 37 
14,929 26 
7,000 00 
900.00 


July 29,1909 
Feb. 6, 1SF9 
Oct. 6, 1911 
Pec. 28,1911 
June 23,1915 
July 1MR91 
Api. 4,1007 
May 2,1?68 
Kay 27,1856 










$64,860 21 




$2,437 59 
21,955 47 


35,071.81 
1,27267 




} 




J 


*67,96 28 




32,781 91 











DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



fc-o 



No. 


State and location, -g 

tub 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 

g 
2 


Title of building. 
Date of act 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


d 

I 


i 


! 


63 
64 

65 
66 
67 

68 

69 
70 

71 


Atchison, Kans . . J 1 
Athens Ga 8 


Post office Mav 16, 1890 


26 

32 
35 

34 
35 

37 
35 

32 
32 

' 34 
37 
39 

36 
32 

32 
32 
' 34 


114 

317 
524 

1294 
946 

876 
530 

311 
' 1211 

786 
1 866 
263 

692 
317 

318 
1205 
773 


Site and building 


$100,000.00 

100,000.00 
43,000.00 

100,000.00 
50,000.00 
65,000.00 

170,000.00 
30,000.00 

1,000,000.00 
22,500.00 
5,000.00 

5,000.00 
1 30,000.00 

125,000.00 
i 25,000.00 
5,000.00 


Aug. 30,1890 
Mar. 3,1891 
June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1905 
Mav 30.1908 
Mar. 4, 1909 
Feb. 15,1908 
Mar. 4,1909 
June 25,1910 
July 29,1914 
July 1, 1916 
June 12,1917 
May 30,1908 
Mar. 4, 1911 
Aug. 24,1912 
June 23,1913 
June 28,1902 
Mar. 3,1903 
June 30,1906 
Mar. 4, 1907 
Mar. 4,1909 
Oct. 22,1913 
July 1,1916 

Mar. 4, 1911 

June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
June 28,1902 
Mar. 3,1903 
do 
Apr. 28,1904 
Mar. 3,1905 
June 30,1906 


26 
26 
32 
32 
33 
33 
35 

3S 
36 
38 
39 
40 
35 
36 
37 
3S 
32 
32 
34 
34 
35 
3S 
39 

3f 

32 
32 
33 
32 
32 
32 
33 
33 
34 


371 
948 
427 
10S3 
453 
1156 
482 
946 
11 
916 
70? 

263 
106 
485 
1365 
418 
4 
424 
1039 
792 
1295 
946 
210 
I 263 

j 1365 

426 
1083 
453 
427 
1038 
! 1083 
453 
1156 
789 


$30,000.00 
70,000.00 
r,,<X).'UM 

2r>,of):).o,> 

40,000.001 
20.000.00 
20.000.00 
23,000.00 
50,000.00 
20,000.00 
30,000.00 
5,000.00 
5,000 00 
40,000 00 
20,000.00 
23,000.00 
10,000.00 
10,000.00 
170,000.00 
30,000.00 
200,000.00 
250,000.00 
550.000.00 
22,500.00 
5,000.00 

5,000.00 

10,000 00 
7,500.00 
12,500.00 
30,000.03 
25,000.00 
31,250.00 
25,000.00 
38, 750. 00 
5,000.00 


1894 

I'KH 
19! 1 

1911 

1913 
1910 

1908 
1905 


Ul 

Contract not H 
awarded for build- W 
ing. ^ 

1 

Q 

Contract not 9 
awarded for mail O 
conveying mch'y. H 
No provision for 
r.;if|.1tn.f 

Mil- .(on Hi- 1. 

i 

I Davis& Davis, 
architects. 


Post office and June 6,1902 
courthouse. May 30,1908 

Post office Mar 4 1907 


do 


Athens Ohio 11 


Extension, remodeling, etc . 


Athens, Tenn 3 
\thol Mass 3 


Mar. 4, 1909 
do Mar. 4.1913 

do Mav 30,190S 


\o-ii.' 1 ) 1 in i-ind within 
dite and DiuJumg 


do 


Atlanta, Ga 5 


Post office and June 6,1902 
courthouse Mar 3, 1903 

June 30,1905 
Mar. 4, 1913 
July 1, 1916 

Post office June 25 1910 




1 Atlanta, Tex 1 
Atlantic Iowa 9 


on. ' ' '' 

Building 


Limit increased 


Mail-conveying machinery . 
Site 


... rin . June 6.1902 


Site and building 


Atlantic Citv, X. J 2* do -. do 
Mar. 3, 1903 
June 60, 1903 

1 


... do 


Limit inci eased 


do 





DIVISION B. Statement of expenditures JOT building (construction and annual repairs^ etc.) and sites, showing outstanding obligatiotis and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 

! 


Buildings 


Sites. 


Outstanding obligations. 


Remarks. 
Balances. 

I 


1 Extciriions, Annual 
Construction alterations, , repairs, 
etc. ' ele 

i 


Total to Juno 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


63 
64 
65 
66 
67 
68 
69 
70 
71 


1 
*S8>,393 11 $.10,001.59 
*85,4 r >9.{>8 S12.S73 -16 6,991 39 
+77,711 24 3,709 18 
112 85 


S.95,894 70 
133,324 53 
81,420 72 
112 85 
53,970 28 
1,048,00283 


11,606 89 
14,026 33 
22,230 00 
5,OCO 00 
13,000 CO 
199,798 95 
4,000 00 
33 51 
49,536 00 


Jnlv 29,1891 
Feb. 11,1903 
JulV 31,1908 
3'cc. 24,1914 
Aug. 13,1109 
Oft. 3,1103 
h cpt. 19, 1912 
Ko\. 14,1C03 
Mar. 4, 1903 













1 












$44,887.15 


*51 966 37 2 003 91 






*1 022 472 41 25 530 42 






5,666 66' 








12) 966 49 6 253 12 


36,219 61 
122, 450 01 






i 


*105.464 00 16.986 01 









g 
g 



H 

w 



CO 

d 



s 

Szl 

c 



H 



DIVISION A. Statement of legislative authorizations and appropriations t with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. {.Associated with Division B by corresponding line numbers) Continued. 



00 



No. 


to 

State and location. ;g 

w> 


o 


Title of bunding. 


Legislative authorizations. 


Appropriations. 





Remarks. 


Date of act. 


Statutes. 


Project or object. 




Limit of 
cost. 


Date of act. 


Statutes. 


Amount 


i < tuo 


1 


! 


72 
73 

74 

75 

76 

77 
78 


\ttalla, Ala 7 


Post office 


Mar. 4,1913 

May 30,190<5 
Mar. 4,1913 

June 30,1906 

Mar. 3,18*5 
Mar. 30,1888 
do 
Mar. 3, 1S91 
June 25,1910 

Feb. 24,1887 
Mar. 3,1891 

May 30,190S 
Mar. 4,1911 

,-ept. 7,1916 

May 30,1908 
June 25,1910 
Mar. 4,1911 

Oct. 6,1913 
Feb. 14.1SS5 
Mar. 20,1SSS 
. do 


37 

35 
37 

34 

23 
25 
25 
26 
36 

24 
26 

35 
36 

39 

35 
36 
36 

38 
23 
25 
25 
32 
32 


877 

534 
871 

779 

*% 

47 
864 
680 

417 
865 

524 
1365 

728 

533 
695 
1365 

207 
304 
47 
47 
312 
1207 


Site 


$5,000.00 

20,000.00 
100,000.00 

75,000.00 

150,000.00 
30,000.00 
12,000.00 
10,000.00 
50,000.00 

150,000 00 
2,000.00 

2,000.00 

35,000.00 
250,000.00 

75,000.09 
150,000.00 
25,000.00 
12,000 00 
150,000.00 

1 


Aug. 1,1914 

May 30,1908 
Mar. 3,1915 
Feb. 28,1916 
July 1, 1916 
June 12,1917 
June 30,1906 
Mar. 4, 1907 
Mar. 4,1909 
Mar. 3.1885 
Mar 30,1888 
do 
Mar. 3, 1891 
Mar. 4, 1Q11 
Aug. 24,1912 
June 23,1913 
Mar. 3,1887 
Oct. 2,1888 
Mar. 3,1891 
May 30,1908 

do 

Aug. 24,1912 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 

Feb. 14,1885 
Mar. 30,1888 
do 
June 28,1902 
Mar. 3,1903 


,s 

35 
38 
39 
39 
40 
34 
34 
35 
23 
25 
25 
26 
36 
37 
38 
24 
25 
26 
35 

35 
37 
38 
38 
38 

23 
25 
25 
32 
32 


609 

488 
822 
16 
263 
106 
792 
1295 
946 
348 
47 
47 
864 
13fi-> 
418 
4 
511 
505 
865 
482 

487 
418 
4 
609 
822 

304 
47 
47 
424 
1083 


$5,000.00 

20,000.00 
30,000.00 
20,000.00 
35,00000 
15,000.00 
15,000.00 
40.000.00 
20,000.00 

rn TO n 
H"H>' 

12,000.00 
10,000.00 
30.000 00 
10. UX) OH 
10,000.00 
50,000 00 
]UU,nOO 00 
2,00000 
2,000.00 

35,000.00 
100,000.00 
150,000.00 
25,000.00 
50,000.00 

150,000.00 
35,000.00 
12,000.00 
25,00000 
125,000.00 


1918 

1910 
i*(i 

1011 
, 

iiJie 

1890 


No provision for 
building. 

Old site and build- 
ing sold to city 
of Augusta, Oct. 
11, 1916. 

Site exchanged 
without cost. 


Attleboro,Mass... 15 

i 

Auburn, Me 2 
Auburn, N Y 36 

Augusta, Ga 10 

do 10 
Augusta, Me 3 


do 

do 

Post office and 
courthouse. 

do 

Post office and 
courthouse 
(new). 

Po^t office, court- 
house, etc. 


do 


Rnilrlfng ... , ,.__ 


Site and building 


Ido 


Limit increased 


Fireproo'ing 

Limit inci eased 


Extension, etc 


Tito n n-1 hnfUn" 


lOi'ri/iiii'.i i< ii'iiL("if,!i;- 
paratus. 
Extension, etc 


Authorises sale of old build- 
ing. 
Time of payment extended 
for 5 years. 
Site 
Building 


Authorizes exchange of sites 
proMded city buys old 
buildin? 
I imit increased . . 


Site and building 




I imit increased 


Fireproofing 


June 6, 1902 
Mar. 3,1903 


'limit). ' "" 






No. 

72 
73 
74 
75 
76 
77 
78 


Expenditures. 


Surplus fund 


Buildings 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, Annual Total to June 
alterations, i repairs, I 30 iai8i 
etc. etc. 

\ \ 


! 
' Date of pur- 
Cost, chase. 

I - 


Site. 


Building. 


"~"S88,*266."S9 
*59,093 5S 
| +149.620 00 
*121,3ol 20 
322,941 41 
nV8,2^1 20 


1 ' "il *2^8." 15!" "&9," 549*04 
161065| 60.704.2S 


$4.000 00 Apr. 20 191S 
20,000 00 Oct. 14,1910 
1 14 521 41' VaN' 13,11307 
i 50,606 17 Jan S,1W 
30,329 37 All* 4,1^7 
35,000.00 July 8,1911 
U 18,264 49, June 27, 1^7 
\\ 10 60 June 30, 1908 




$2,497.j& 


S9,24i.o3 


""^49 572 32 10,7*6 66 215,978 QS 
* I'DSrt 00 So >2 42i 14S731 62 
328 89 1 323,47030 




1,741 23 


3i7.34 

l 


149, 9P6 l.'i -40,236 77 374,504-12 


' 



Remarks. 



to 

CD 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated ivith Division B by corresponding line numbers) Continued. 



CO 

O 



No. 



79 



State and location. ,g ' Title of building. 



Aurora, 111. . 11. Post office . . . 



80 Aurora, Mo lo' do 

81 I Auroia, Xebr 4| . .do 

I t I 

^2 | Austin. Minn 1 do 



Austin, Tex 10 Courthouse, etc. 



Legislative author! ations. 


Appropriations. 


I 

i 


Remarks. 


' Statutes I ' 

i 


Date of act 


Statutes. 


Amount. 


Date of act. . 1 g Project or object. ^ost^ 


i 


i 


" " i 
June 6, 1890 26 126 Site and building $75. 000. 00 


Aug. 30,1890 
Mar. 3,1891 
Aug. 5,1892 
June 30,1906 
May 30,1908 

Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 


26 
26 
27 
34 
35 

36 
38 
39 


371 
948 
350 
790 
488 

1360 
823 
16 


$30,000 00 
45,000.00 
25,000.00 
1 25,000.00 
10,000.00 

i 6,000.00 
1,000.00 
30,000.00 


1895 
1908 

1918 


No provision fc 
building. 


Vug 5 1892 27 350 Limit increased .. .' 25,00000 


June 30 1900 34 774 Extension etc 25,000.00 


May 30 1908 33 5P4 1 Site . 10,000.00 


June 25,1910 36 690, do .. .. 6,000.00 


Mar 4 1913 37 872 Building. .. 50,000.00 


I 



O 
H 



June 30,1906 34 783 Site 

May 30,1908 35 527 Building 

Oct. 22,1913 38 229 Deficiency appropriation... 



June 
Mar. 
May 



do 10 Post oifice. 



Mar. 3,1877 19 270 Site and building 

June 20, 1^ 20 211, I iinit increased 

June 16,1^0 21 259 do 

Mai. 3,lSbl 21 435 do | , 

July l.WUi 3V 2(.3 Remodeling and repairs 3o,000 00 

May 30,190- 35 536' Site ' 40,000.00 

June 25,1910 3ti 693, Building 210,000.00 



SjOOOOO 1 
50,000 00 

1.96 

Mar. 

i Oct. 

100,000.00; Mar. 
40,000.001 June 
13,000 00| June 
33,000.001 Mar. 



85 



Bad Axe, Mich... I 7 ....do 

86 i Bainbridge, Ga... 2 do 

87 i Bafrer City, Oreg.. 2 do 

8S ' BaT-ersfield, Cal... 7. 

I 



Mar. 4,1913 37 875 Rite and building | 55,000.00 

7,500.00! 



May 30,190^ 
June 23,1910 



. 
June 30,1906 

June 25,1910 
MJI. 4. 1 1 ' 13 
AU3. 1.U14 



32 
34 



533 Site 

6M 1 Building. 



120^ Site ...... 

777 Building. 



July 
May 
Mar. 
Aug. 
June 
July 
June 
May 



Site 



3o 

37 871 Building ................... 

3s 009 Sewer to property line ..... 



50,000.00. June 
Mar. 

5,000 00 Mar. 

65,000.00 June 

I Mar. 

20,000.00, Mar. 

135,000 00 Aug. 

25. OO 1 Mar. 

Feb. 

i June 



i, iyie 

30,1906 
4,1907 

30,1908 
4,1909 

22,1913 
3,1877 

20,1878 

16, 1*80 



, 

30, 1908 
4,1911 

24.1912 I 

23.1913 ' 

29.1914 I 
12, 1917 
30,1908 I 
23,1913 I 

3,1915 ' 
3,1003 ; 

30,1906 
4,1907 i 
4,1911 
1,1914 
3,1915 

28,1916 
1,1916 

12, 1917 



2G3J 
795 
1295 



35i 483 

35 946 

38 229 

19' 270 

20 211 

21 [ 259 

21' 435 

SM! 263 

35! 489 

36 1 1366 

37 418 

38 4 
38 559 
40 106] 
35 487 
38 4 
38 822 
32 1039 
34] 791 
34 ' 1295 
36| 1366 
38 609 

38 823 
U9 16 

39 203 

40 100 



19,000 00, 

7,000001 ; 

1,000 001912 
15,000.00 
35,000.00 | 

1.96" 

100,000 001881 1 
40,000.00! 
IS, 000 00 
33,000.00 
3o,000 001. ... 
40,000 00 
100,000.00,1914 
50.000.00 1 
60,000.00 i 
4,800.00.... 
30.00000 ' 
7,500.00' ' 
35,000.001915; 
15,000 00! 
5.000 00 
20,000.001910 
45,000 00 
20,00000.... 
25 OO 1 

1,000.00! 

53,000.00 
54,000.00 
27.000 00 



Site donated. 



Contract not 
awarded for 
extension. 



Contract in force 
for building. 



Contract not 
awarded f< 
building. 



W 
Q 

W 



O 
H 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

79 
80 
81 
82 

83 
81 
85 
80 
87 
<M 




Expenditures. 




Balances, 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Construction 


Extensions, , Annual 
alterations, repairs, 
etc. etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 1 q.. A 
chase. ' tolle ' 


Building. 


"$73, (80 74 

"*4G,772> 
+49, 90S 11 

*185.7G7 52 
181,211 i.l 
4,fi2 72 
4S,U)8 70 
*U4,995 55 
219 75 


824,972 ;, M 501 18 

19,820 <' 31,070 % 
1.2.9.27 

""..". " VI 5<> 
2.S7I 51 
3 50 


"i7,437"ll 
33,583 30 

1ST/3U SS 
1,112 72 
1<, 173. 2<> 
i.7,S73 ()) 
223. 25 


$20,310 2( 


Ott ^ISH 

Am l!).1<in!J 








Surplus fund, June 30, HUi 1 ,, $25,fi.M 
PcfiniC'nrv, Sl9 f O(i0.13. 








t>'oOO OJl Ady. 3^1911 
,- 'fDoo. 4 190() 
' l \Miii J, l')07 
.... 1 AHR 1.1S77 
10,000 OO 1 \U'. 17,1 '09 
i.oOO 00' Nov. 2S,1110 
7,500 00 Miy 24,19lb 
l,3t 31 Oct. 13,l0t 
17.500 00- Aim. 23.1911 




*1,COO.OO 


$1,327.21 


i 


/ 


11,108 71 
OS 75 
41,723 41 
207.30 

::::::::::.:*: 


4,070 <>3 










1,181.00 





DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



CO 

bo 



No. 


State and location. 


Legislative authorizations. 


Appropriations. 


i 

PI 

i 


Remarks. 


3 Title of building. 
g> , Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


'o 


! 


| 


! 


89 
90 

91 


Baltimore, Md.... 

!. do 


i 
3 Appraisers' stores. Mar. 2,1833 
June 27,1834 
Mar. 3, 1835 
May 9, 1836 
Mar. 3, 1837 
Apr. 6,1838 
Mar. 3,1839 
Mar. 3,1841 
Mar. 3, 1843 

June 17,1844 
Aug. 4,1840 
3 Ciistoin'iou-e 1817 and 1818 


4 

i 

5 

5 
5 

8 
9 


268 
697 
769 
24 
169 
222 
347 
428 
640 

921 
681 


Site and building 


$50,000 00 
23,000.00 
60,000.00 
17,000.00 
50,000 00 
25,000.00 
30,000.00 
3,000.00 
4,000.00 

9,672.61 
13,985 38 
50,000.00 
20,000.00 
110,000.00 

300,000.00 
15,000.00 
20,000.00 
1,000.00 

50,000.00 
50,000.00 
1,600,000.00 

65,011.19 
171,600.00 

15,000.00 

130,000.00 
150,000.00 

270,000.00 


Mar. 2,1833 
June 27,1834 
Mar. 3,1835 
May 9,1836 
Mar. 3,1837 
Apr. 6,1838 
Mar. 3,1839 
Mar. 3,1841 
Mar. 3,1843 
June 17,1844 
Aug. 4,1846 

1817 and 1818 
Aug. 31,1852 
Aug. 8,1856 
June 25,1860 
June 15,1870 
June 17,1870 
May 18,1872 
June 10,1872 
Mar. 3,1899 
June 6,1900 
Mar. 3,1901 
June 6, 1902 
Mar. 3,1903 
! Apr. 28,1904 
| do 
1 do 
I Mar. 3,1905 
June 30, 1906 

i Mar. 4,1911 
Mar. 3,1915 
July 1, 1916 
June 12,1917 


4 
4 
4 
5 
5 
5 
5 
6 
5 
8 
9 


268 
697 
769 
24 
169 
222 
347 
428 
640 
921 
681 


$50,000.00 
23,000.00 
60,000.00 
17,000.00 
50,000.00 
25,000.00 
30,000.00 
3,000.00 
4,000.00 
9,672.61 
13,985.38 

70,000.00 


1839 


Site and original 
building pur- 
chased in 1817 
for $70,0)0- build- 
ing sold in 1901. 
Addition il land 
in 1905 and 1906. 
Horn blower & 
Marshall, archi- 
tects. 


Limit increased 


do 


do 


do 


do 


. do. 


Extra work 


Repairing cellar to keep out 
water. 
Extra work and material. . . 
do 


ITransferied from custom- 
house and warehouse. 
Addition to customhouse 
and for repairs and alter- 

I'u.i o'lui' iti m.(iini1,i . .. 
j Repairs '.. 


' 
do 


Aug. 31,1852 

Aug 8, 18^6 
June 25 ISbO 
June 15,1^70 
June 17,1870 

Mav Ib.lb72 
Jiirie 10,1S72 
Mar. 3,1899 

Ypr 28 1904 


10 

11 
12 
16 
16 

Ifi 
17 
3C 

33 
33 

33 

30 
37 
3S 

3S 
39 


88 

S4-85 
106 
295 
152 

12o 
352 
133ri 

453 
453 

1156 
685 

sss 

382 

513 
844 


10 
11 
12 
16 
16 
16 
17 
30 
31 
31 
32 
32 
33 
33 
33 
33 
34 

36 
3S 
39 
40 


88 
81-85 
106 
295 
152 
126 
352 
1077 
588 
1133 
420 
108S 
453 
453 
453 
1156 
697 

1366 
823 
263 
106 


11 U, 000. 00 
300,000.00 
15,000.00 
20,000.00 
1,000.00 
50,000.00 
50,000.00 
100,000.00 
150,000.00 
350,000.00 
150,000.00 
400,000.00 
100,000.00 
65,011.19 
171,600.00 
15,000.00 
350,000.00 

110,000.00 
300,000.00 
100,000.00 
40,000.00 


1907 
1918 


Repairs and improvements. 
Repaiis and additions for 
office rooms, vaults, and 
safes to subtreasury. 
Extension, etc 




Additional land and new 
, bvilding. 
Enlargement of site 


do 

Mar. 3,1905 

5 Immigrant station. June 25 1910 
Mar 4,1913 
, May 26.1914 

July 17,1914 
Sept. 8,1916 

I 


To repair damage caused 
1 bv me. 
Permit acquisition Peihody 
'ind 'iiujton nioperties. 
Site anil building 


Limit increased 


Authority to use strip of 
ground adjoining Fort 
McHenry. 
Limit increased 


Limit available for counters, 
1 booths, etc. 



DIVISION B. Statement of erpendihtres for building (construction and annual repairs, etc.) and sites, shouing outstanding obligations and balances t 
uith notes as to surplus fund deposits, and other features. (Associated uitk Division A by corresponding line numbers) Continued. 



No. 

89 
90 
91 


Expenditures. 


Remarks. 


Bui 1 dings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to Tune 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


BuTd'ng. 


*3241,(72 21 
*I, t>71,583 34 
425, 812. 34 




$03, 104 32 
30, 90fl 01 


$301,770 53 
1,711,540 35 
425.842 34 


S30,000 00 
522,043 50 
].', 'ill (HI 


July 10,1823 
/Fan U>,1817 
\\nr 1,1900 
MI 14.1911 












I 








f 


$42.840.34 


Sr,8.0f)7.32 



w 



c 

w 

H 

O 

=3 

H 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



CO 



No. 


State and location. 


.j 

JS 
TJ 

1 


Title of building. 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


! 


1 


!' 


92 

93 


Baltimore, Md.... 
do 


4 
3 


Marine hospital... 

Post office, court- 
house, etc. 


Aug. 7,1882 
Aug. 4,18R6 
June 4, 1897 
Tune 23,1913 
June 12,1917 

Mar. 28,1918 
June 20,1878 

June 18,1879 
Mar. 5,1880 

June 16,1880 

Mar. 3,181 
Aug. 7, 1882 

Aug. 4.18R6 

Mar. 3,1901 
June 30,1906 
Mav 30,1908 
Mar. 4,1909 


22 
21 
30 
38 
40 

40 
20 

21 
21 

21 

21 
22 

24 

31 
34 
35 
35 


306 
222 
13 
17 
112 

467 
209 

21 
60 

260 

435 
303 

2R 

1133 
697 
521 
946 


Site and buildings ... 


$100,000.00 
23,000.00 
2,000.00 
2,500.00 
5,000.00 

189,000.00 

500,000.00 
50,000.00 

4,000.00 
2,011,835.00 

4,444.38 

25, 000. 00 
150,000.00 
35,000.00 


Aug. 7,1882 
AUJT. 4,1886 
June 4,1897 
June 23,1913 
June 12,1917 

Mar. 28,1918 

June 18,1879 
Mar. 5,1880 
Mar. 3,1881 
Aug. 7,1882 
Mar. 3,1883 
July 7,1884 
Mar. 3,1885 
Aug. 4,1886 
do 
Mar. 3,1887 
!Aug. 30,1890 
Mar. 3,1901 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 


?2 
24 
30 
38 
40 

40 

21 
21 
21 
22 
22 
23 
23 
24 
24 
24 
26 
31 
34 
34 
35 


306 
222 
13 
17 
112 

467 

21 
66 
435 
303 
603 
195 
479 
222 
28 
509 
371 
1133 
697 
1295 
946 


$100000.00 
23,000.00 
2,000.00 
2,500.00 
5,000.00 

189,000.00 

4,000.00 
550,000.00 
250,000.00 
250,000.00 
125,000.00 
125,000.00 
227,000.00 
250,000.00 
4,444.38 
i 287, 000. 00 
20,000.00 
25,000.00 
75,000.00 
75,000.00 
35,000.00 


1888 
1890 




Approaches, etc 


Annex building, etc 


Bureical dressing rooms 
Roofed porches and heat- 
ing system. 
Remodeling certain build- 
ings, etc. 
To report necessity for the 
cost of site and buildine 
for post office. 
Site 


Purchase of site at private 
sale. 
Makes available for prepa- 
ration of plans amount 
appropriated June IS, 
1879. 
Ruilfiing 


Buildine to be of white 
marble provided cost is 
not preiter than for 
granite. 
For judgment, Court of 
f laim% in favor of M. A. 
McGownan for extra 
street work. 
Boiler plant 


Addition, etc 


Limit increased 


Not to exceed 55,000 may 
be used for street nil way 
tracks on site, including 
necessary connections, 
with street railway tracks 
in adjacent streets. 



8 



3 
1 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

92 
93 


Expenditures. 


Remarks. 


Buildings. 1 Sites. 

i 


Outstanding obligations. 


Balances. 


Construction 


Extensions, Annual 
alterations, | repairs, 
etc etc. 

I 


Total to June 
30, 1918. 


! 

c <*- \ Da chr r - 


Site. 


Building. 


*S100,844 24 
*1. 534, 278 23 


S3. 93 1 43 SWi,939 02 
209,919 99' 200, (Mo 92 


S173.714 71 
l,9, r )0. 304.11 


$21,238 00 Muy 2!,lSK4 
553. .310 (Kil JuJv 2<,18SO 




Sj(. r i 00 


S104 000.00 







CO 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
oiher pertinent featwes. (Associated with Division B by corresponding line numbers) Continued. 



No 


State and location. 





Title of building. 


Legislative authorizations. 


Appropriations. 


"a 

I 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


"o 


! 


j3 


t 


9 
9 

96 
97 
98 

99 
100 

101 


Bangor, Me 


4 

7 

11 


Post office 


Aug. 19,1911 
Aug. 5, 1914 

Jnne 6, 1902 
June 30,1906 

Mar. 4,1913 

Mar 30,1908 
June 25,1910 

June 6,1902 
Mar 3,1903 
June 30.1906 
May 30,1908 

June 25,1910 , 
Mar. 4,1913 

Mar. 3, 1855 
do 

. ...do 
Aup. 1S,1S5G 

June 30,190fi 
Mav 30,190s 
June 25,1910 


37 
38 

32 
34 

37 

35 
36 

32 
32 
34 
35 

36 
37 

10 
10 
11 

34* 
30 


23 
683 

319 
774 

878 

314 
681 

320 
1207 
777 
521 

689 
871 

672 
672 

672 

I 
84 

523 
679 


Site and building 


$400,000.00 
40,000.00 

45,000.00 
2,500.00 

5,000.00 

10,00000 
60,000 00 

6,000 00 
6,000 00 
60,000 00 
10,000 00 

5,000 00 
50,000.00 

21,50000 
399.55 

2,000.00 
9,870.00 

60,00000 
13,^0000 
25,000.00 


Aug. 19,1911 
Aug. 1.1914 
Mar. 3,1915 
Jnne 28,1902 
Mar. 3.1903 
Apr. 28,1904 
Time 30.1QOR 
July 29,1914 
June 12,1917 

Mav 30,1908 
June 23,1913 
Aug. 1,1914 
June 28,1902 
Mar. 3,1903 
June 30,1906 
iMar. 4,1907 
Mar. 4, 1909 
Mar. 4, 1911 
Mar. 3, 1915 
Feb. 28,1916 
July 1, 1916 
June 12.1017 
Mar. 3,1855 
do 
do 
Aug. 18,1856 

June 30,1906 
Mar. 4, 1907 
Mar. 4, 1909 
Mar. 4,1911 
Aug. 24,1912 1 


37 
38 
38 
32 
32 
33 
34 
38 
40 

35 
38 
38 
32 
32 
34 

n 

36 
38 
39 
39 

10 
10 
10 
11 

34 
34 

35' 


23 
609 
823 
427 
1083 
453 
7SQ 
559 
106 

48! 

m 

428 
10S3 
791 
1295 
946 
1366 
823 
16 
263 
1C6 
672 
672 
672 
84 

794 
1295 
946 
1366 
418 


$209,970.46 
190,029.54 
40.000 On 
10,000.00 
11,500.00 
23,500.00 
2,100 no 
4,300.00 
700 00 

10,00000 
45,00000 
15,00000 
6,000 00 
6,000.00 
20,000 00 
40,000 00 
10,000 00 
5,00000 
1,000 00 
10,000.00 
19,000 00 
20,000 00 
21,500 00 
399 55 
2,000 00 
9,870.00 

15,000.00 
45,000.00 
13,500.00 
10,000.00, 
15.000.00' 


1915 
1905 

.... 

1915 
1910 

1856 

1912 

i 


No provision for 
building; site se- 
lected. 

Contract in force 
for building. 


Baraboo, Wis 
Barbourville Ky . 


Post office 


!LimiJ. inoreasp-d 


Site and building 


do 


Limit increased 


Site 


Bards town Ky 


4 


do 


do 


Bar Harbor, Me... 
Barnesville Ga 


3 


do 

. .. do 


Building 


Site .... 


Limit in creased 


Building ... 


Limit increased 


Site 


1 
Barnstable.Mass.. 

Barre, Yt 


16 

i 
1 
I 
2 

1 


Customhouse and 
post office 

Post office. .. 


Building 


Site and buildin^ 


Transferred from custom- 
house, Gloucester, Mass 
10 per cent to cover com- 
pensation of architects, 
superintendents, etc. 
Fencinz and grading 
erounds and furnishing 
buildincr. 
Site and buildin ff 






Limit increased 
. ...do 





i 

H 



H 
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< 
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DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances y 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 




Expenditures. 




Buildings. 


j Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to Juue 
30, 1918. 


Cost. 


Dale of pur- 
chase. 


Site. 


Building. 


94 
95 
96 
97 
9S 
99 
100 
101 


$322,098 35 
*33J,192.9U 




S2, iso 38 
V ( >5 12 


321, 8S1 73 
4.1, 1*58 08 


8115,000 00 
8,003 95 


Mai. 14,1012 
Dei 21,11)03 




S121 25 










5,000 00 






58,511 95 
*69,817 28 
31,191 95 
*3i,433 71 
*84.9G5 93 





Wl. H) 
0,717 92 
l,02t> 44 
13,440 30 
2,171.90 


50,3 ( 12 11 
7l,5l5.2T 
32,218 3 f ) 
47,874 01 
87,110 83 


ID. 01)0 00' I'd). 1S,U)10 

11,87-) 8i,1 API. 'Amn 

1,500 00| So i it 20,1'IJI 
1,500 00 A pi 24,1855 
13,520.73. 0(t 23.1W7 


<13. 25 










13, 155 2!' 


$5, 052. 70 















Remarks. 



Smplus fund, June 30, 1918, $2,177.40 
Surplus fund, Juno 30, 1918, $1,424.80. 



I 
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DIVISION A.-~Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



00 
00 



No. 



102 



103 



104 
103 



108 



State and location, j '. 



BartoWjFJa 1 



Title of building. 



Post office . 



Legislative authorizations. 



Appropriations. 



Statutes. 



Date of act. 



! 



Basin, Wyo ....... 1 



Batavia, 111 11 



Batavla.N. Y ..... 



39 



do 



June 25.1910 ! 36, 689 
Mar. 4,1913 37 ( 871 



.1 June 25,1910 36, 693 

Mar. 4,1913 37 873 

do 37 874 

May 30,1908 35 535 

Mar 4,1913 37, 872 



Batesville. Ark....' 2, Post office and June 6,1902 32, 317 

I rnnrthniisp Mar 3 1flf)3 32 19ftfi 



107 Bath. Me j 2 

I 



Post oflice and 
customhouse 



Mar. 3,1903 32 1206 



Mar 
Aug 
Mar. 
Mar 



3, 1S53 
4,185-1 
3,18^5 
3, 1S37 



Project or object. 



Date of act. 



Site 

Building. 



Site 

Building. 



Site and building.. 

Site 

Building 



Site and building.. 
Limit increased... 



May 9,lS3b 



Sept. 30, ISrO 9 



July 21,1&52 10 



25 Enlardug, repairing and 
P'irchase of additional 
laud, customhouse J 

539 Site and building for cus- ! 
tomliouse and post office; 
provided the Secretary 
should not deem it more 
cxfollent to have the 
present customhouse re- 
paired. 

22 Site for customhouse build- 
ing 

202 Complete customhouse i 

o59 do i 

659... .do ' 

227 do i 

241 Ao ! 



$5,000.00 
50,000.00 ! 

i 
6,000.00' 

50,000.00 

I 

95,000.0o[ 

15,000.00' 
85,000.00 



70,000.00 
10,000.00 



o,500.00| 
25,000.00 

11,000.00 

12,000.00 
20,000 00 
10,00000 
5,500 00 
5,500.00' 



Statutes. 



Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
July 1, 1916 
June 12,1917 
Mar. 4,1911 
Feb. 28,1916 
July 1, 1916 
June 12,1917 
July 29,1914 
June 12,1917 
May 30,1908 
Aug. 1,1914 
Mar. 3,1915 
July 1, 1916 
June 28,1902 I 
Mar. 3,1903 j 

do i 

Apr. 28,1904 , 
Mar. 3,1905 
May 9, 1836 , 
Sept. 30,180 ! 
July 21, 1852 ' 
Mar. 3,1853 , 
Aug. 4,1854 
Mar. 3,1855 ' 
Mar. 3,1857 ' 

do... 

. -.-do , 

do 

May 11,1858 | 
June 12,1858 , 
Dec. 10,1872 ' 
May 30.1908 
Mar. 4, 1909 
Mar. 4, 1911 



36 



1366 

823 

16 

263 

106 

1366, 



Amount, 



39 263 
401 106 1 
38 560 

40 10G 1 



38 609 

38 823i 

39 j 263 
32 427 
32 10831 

32 1083 

33 4531 
33 1156! 



25' 
9 539 
10 22 
10 202 
10 559 

10 659 
111 227' 

11 241, 
11 241 
11 227 

i 

"ii "324' 

17, 397i 

35 482) 
35,' 946i 

36 1366 



$5,000.00 

1,000.00 
10,000.00 
19,000 00 
20,000 00 

6,000.00 
500.00 

5,00000 
44,500 00 
23,950.00 
10,00000 
15,000.00 

5,00000 
40,000.00 
40,000 00 
15,000.001905 
17,500 00 
10,000.00 
20,000 00 
17,500.00 

5,500.001858 
25,000 00 
11,000.00 
12,00000 
20,000 00 
10,000.00 

5,500 00 

5,50000 

1,440.12 
10,000 00 

3,851.13 

1,100 00 

5,000 00 
20,000.00 
15,000.00 
20,000.00 



Remarks. 



Contract hi force 
for building. 



Site donated; eon- 
tract in force for 
building. 

Site not selected. 

Contract in force 
for building. 



This building be- 
came the prop- 
erty of the Gov- 
ernment in 1834, 
having been set 
off to the United 
States in partial 
settlement of a 
judgment recov- 
ered ciajioi,t the 
R.uli Bank 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites^ showing outstanding obligations and balances, 
with notes as to surplus fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


102 
103 
104 
105 
106 
107 


$31,603.65 
2,257.04 






*31,603.65 
2,257.04 


*r>,ooo.oo 

1.00 


Nov. 17,1911 
Apr 26,1913 





812,779.38 
41,070.00 


$5,616.97 
6,673.96 
33,950.00 
16,119.48 














42,982.94 
*70,496.53 
*84,830.23 




- 836.95 
6,798.48 
'i4,605.17 


43,019.89 
77,295.01 
190, 272. 30 


15,666.66 

8,024.46 
15,000.00 


Feb. is, 1909 
Oct. 27,1902 
Nov 18,1852 




25,897.58 


* " 




$50,836.90 






4,i63.i6 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 


State and location. 


g Title of building. 

bJO 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


o' 


t 


1 


t 


107 

108 
109 
110 

111 
112 
113 


Bath, Me 


2i Post office and cus- 
tomhouse. 

i 
i 
i 

1 | 
37 Post office 


Mar. 3,1857 
do 


11 
11 


241 
227 


Transferred from custom- 
house at Providence, R. I. 
Fencing and gr&ding 


$1,440.12 

10,000 00 
3,851.13 

1,100.00 
5,000.00 

35,000 00 










1912 

1897 
1907 

1893 
1918 


No provision for 
building. 

Albert Kahn, ar- 
chitect. 

Contract not 
awarded for 
lookouts. 

Con tract not 
awarded for 
building. 


(continued.) 
Bath, N. Y . . 


May 11,1858 

June 12,1858 
Mar. 3, 1865 
Dec. 10,1872 

Mav 30.190S 
Jnne 25,1910 
Mar. 4, 1913 

Apr. 26,1890 

June 6, 1002 
Mar. 3,1^03 
May 30,19JS 

June 19.1^8 
A tin 23,1834 
July l.lv-U, 

June 25,1010 
Mar. 4,1'J13 , 

l 

June 2^,1010 
Mar. 4, 1913 

j 


Authorized sale of old cus- 
tomhouse and site and 
money to be available for 
furnishing new custom- 
house. 
Furniti ~e for building 


11 

i? 

35 

i? 

26 

32 
32 
35 

25 
28 

36 
37. 

36 
37 

I 


324 
539 
397 

524 
678 
878 

66 

318 
1204 
534 

194 
4J8 

2M, 

872, 

600 
872 


Re sale of wharf property . . 
Repair, heating and fur- 
nishing, and grading 
grounds. 
Extension etc 


Limit increased 

Gff-n 


20,000 00 
15,000.00 

100,000.00 

100,000.00 
10,000.00 
19,500.00 

200,000.00 
1,100.00 
2,000 00 

5,000.00 
60,000.00 

25,000.00 
100,000.00 


Aug. 1,1914 

Aug. 30,18% 
Mar. 3.1891 
June 28,1'K)2 
Mar. 3, 1903 
Apr. 28,19fl4 
Mar. 3, 1905 
June 30,1906 
May 30,190s 
Oct. 2, 1888 
Mar. 2, 1889 
Aim. 23.lv, '4 
Julv 1, loifi 
Mar. 4,1911 
Peb. 28,1916 
July 1, lylli 
June 12.1017 
Mar. 4,1011 
Feb. 28,1918 
July i, 1916 
June 12,1917 


as 

26 
26 
32 
32 
33 
33 
34 
35 
25 
25 
28 
39 
36 

i 

36 1 
33, 

J'J 
40} 


609 

371 
940 
427 
1083 
453 
1156 
697 
488 
505 
939 
42S 
2'3 
1366 

ie 

1366 
16 

106 


$13,000.00 

30,000.00 
70,000.00 
20,000.00 
25,000.00 
20,000.00 
15,000.00 
30,000.00 
19,oOO.OO 
100,000.00 
100,000.00 
1,100 00 
2,000 00 
5,000.00 
500.00 
10,000 00 
40,500 00 
25,000.00 
20,000.00 
40,000 00 
40,000.00 


Baton Rouge, La.. 
Battle Creek, Mich. 

Bay City, Mich.... 
Bay City, Tex 
Bayonne, N. J 


6' do 
' 3 do 

10 Post oflice, court- 
hou^e, and cus- 

9 Post office 


Site and building.... 


do 


Limit increased 


Additional land 


Site and building 


Brick wall 

1-OOKOUtM 

Site 


8 do 


Building 


Site 


Building 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


TotaltoJune 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


108 
109 

110 

111 
112 
113 






$6 86 
23,002.95 

4,045.20 

22,432.73 
829.93 


86 86 
109,531.57 

97,010.69 

183,089 92 
41,221 95 
82.65 


$13,000.00 
15,471.31 
f 16,510.27 
\ 19,500 01 
40, 44 >. 81 
5,000.00 
25,000.00 


Dec 9, 1914 
July 2 ',1892 
July 22,1903 
Aug. 20,1908 
Dec. 20,18N9 
Aug. 9,1912 
Nov. 19,1913 










*S84,528.62 











"02,965.49 

*160,6i7.19 
40,392.02 
82.65 




\ 









1 




$1,000.00 


:::::::::::::: 




$7,466.81 


12,1U.17 
99.917.35 



DIVISION A.-Statement of legislative authorization and appropriation*, with notes relative to the acquisition of sites, tte progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line mm&ers) Continued. 



to 



No. 


1 
State and location, i { 

M 

i 

c 


| Title of building. 

1 

j 




Legislative authorizations. 


Appropriations. 


i 

1 


i 
i 

Remarks. 


Date of act. 

i 


Statutes. 


Project or object 


Limit of 
cost. 


Date of act. 


Statutes 


Amount. 


1 


! 


1 


! 


114 
115 

H 

117 
118 

119 
120 
121 

122 
123 


Beardstown, 111... 
Beatrice, Nebr.... 


20 Post office 


June 25,1910 

, Dec. 27,1890 
1 Aug. 5,1802 
May 30,1908 
June 25,1910 

Mar. 4,1913 


36 
29 

5 

37 


684 
701 

876 


Site and building 


$55,000.00 

60,000.00 
5,000.00 
50,000.00 
12,000.00 

50,000 00 


Mar. 4,1911 
Aug. 1,1914 
Mar. 3,1915 
Feb. 28,1916 
Mar. 3,1891 
Aug. 5,1892 
May 30,1908 
Mar. 4,1909 
Mar. 4,1911 
Aug. 1,1914 
Feb. 28,1916 
June 12,1917 


36 
38 
38 
39 
26 
29 
35 
35 
36 
38 
39 
40 


1366 
609 
823 
17 
949 
350 
482 
946 
1366 
609 
17 
106 


$13,000.00 
5,000.00 
27,000.00 
10,000.00 
60,000.00 
5,000.00 
20,000.00 
30,000.00 
12,000.00 
5,000.00 
500.00 
40,000 00 


1916 

1893 
1911 


Contract in force 
for building. 

On Buzzards Is- 
land, St. Helena 
Sound. 

Contract in force 
for building. 


4| do 


. do 


Beaufort, S.C | 
do 

Beaumont, Tex . . . 

Beaver Dam, Wis. 
Beaver Falls, Pa.. 2 


i 
2 Post office aud cus- 
tom house. 

2, Quarantine station 

2 Post office and 
courthouse. 

2 Post office 


Limit increased 


Extension, etc 


Additional land 


Site and building 




Mar. 2, 1899 
June 6, 1902 

Mar 4,1913 

July 2,1890 
June 25,1910 

Mar. 3. 1903 
June 30,1906 
May 30,1908 

June 25,1910 

May 30,1905 
Juno 25,1910 


30 
32 

37 

26| 
36] 

32' 

34 
35J 

36 

35, 
36 


975 
311| 

876 

210 
680 

1208 
776 
521' 

687 

536 
683 


Site and building 


75,000.00 
90,000.00 

80,000.00 

50,000.00 
5,000.00 

6,000.00 
50,000.00 
15,000.00 

80,000.00] 

7, 500. Oo! 
45,000.00 


Mar. 3,1899 
Mar. 3, 1901 
June 28,1902 
Mar. 3,1903 
July 29,1914 
July 1, 1916 
June 12,1917 
Aug. 30,1890 
Mar. 3,1891 , 
Mar. 4,1911 
Mar. 3,1903 
June 30,1906 
Mar. 4,19*17 ' 
Mar. 4,1909 
Mar. 4,1911 
Aug. 1,1914 , 
Mar. 3,1915 
May 30,1908 
Aug. 24,1912 
June 23,1913 ' 


30 
31 
3J 
32 
38 
39 
40 
26 
26 
36 
32 
34 
34 
35 
36 
38 
38 
35 
37 
38 


1075 

mo 


37,500.00 
37,500.00 
20,000.00 
70,000.00 
15,000.00 
500 00 
64,500 00 
20,000.00' 
30,000.00 
5,000 00 
6,000.00 

7fl.lV" 1 Ml 
Ml, IN HI Illl 

r^mm 1111 
20.01V) (Hi 
H>,OlN).!H> 

50,000.00 
7,500.00 
5,000.00 
40,000.001 


1902 

1897 
1918 

l f ti:'i 
1915 

L915 


LiuiJt increased 


Site and building 


4^4 
1083 
560 
263 
106 
372 
949 
1366 
1039 
791 
1295 
946 
1366 
609 
823 
489 
418 
5 


4 do 


do 


Bedford, Ind 

Bedford, Pa 1 
Bedford Citv.Va.. 1 


3' do 

9 do 
6.... do 


Extension, etc 


Site 


Building 


Limit increased 


Site and building ' 


Site | 






Building I 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligation^ and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



Expenditures. 



No.! 



114 I 
115 
116 I 

118 

119 
120 ' 
121 
122 I 
123 



Buildmgs. 


.Sites. 


Outstanding obligations. 


i 
Balances. 


1 
Extensions, Annual 
Construction , alterations, repairs, 
etc. etc. 

"$42, 293 Gl S822. 70 
' 49, 934 37i S49, 80r> ~>h 11 , 121 37 
14,912.05i 


Total to June 
30, 191S. 

S43, 116 31 
110,861 30 

11, 94?. 03 
5,404.53 

158,673 90 

38,343.4 
5?,34M9 
54,6 r >0.3-> 
39,6 3.53 
4V929.99 


CoM 

_ 

WO, 001. 00 
/ 13,0 '1.74 
\ 11,000 00 
3,000 00 


Date of pur- 
chase 

Nov 27,1912 
Pcpt. 24, 1S91 
Mai. 10,1911 
July 10,1915 


Site. 


Building. 


}.. . 


571.91 
28,910.80 




/ 




1 o 404.53 


'133,412.321. .. 23,263 5s 
38, 343. 42 1 


/ 7,084 88 
\ 15,001.23 
li,33 00 
11,32\77 
5,963.59 

r>,ooo oo 

7,500.00 


Jan 16, 1900 
Oct. 11,1902 
Mar 30.1916 
Oct. 10,1891 
Dec 21,1903 
Aug. 1V912 
AUK. 22,1909 


\.. . . 






J 


13,681.88 
116. 00 


811,739.70 


*38,677 23; 4,669.91 8,995.05 
^53,570.531 ... . i 1,079.82 






58 551 85 1,071.68 




673.00 


8,773.15 


' 44,913. 82, 1,014.17 





Remarks. 



Surplus fund, June 30, 191X, ?122 50 
Deficiency, 83,332.83. 



Surplus fund, Juno 30, 1918, $214.09. 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 


State and location. 


tj 

s 


Title of building. 


Legislative authorizations. 


Appropriations. 


I 

"E 

1 


Remarks. 


Date of act. 


Statutes 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


J3 


1 


1 


! 


124 
125 

126 

127 

128 
129 

130 


Beeville, Tex 


15 
3 

16 

8 

3 
22 

1 


Post office 


Jure 25,1910 
Mar. 4,1913 

Aug. 4,1854 
Mar. 3, 1857 
do 

do 
do 

Mar. 2, 18fil 
Mar. 4, 1864 

May 17,18S6 
May 30,1908 
do 

June 25,1910 

Mav 30,19-18 
June 25,1910 

Mar. 4, 1913 

Juno 30,1906 
May 30,1908 

June 30,1906 
May 30,1908 
June 23,1910 


36 
37 

10 
11 
11 

11 
11 
12 
13 

24 
35 
35 
3(5 

35 
36 

37 

34 
35 

34 
35 
36 


692 
872 

571 
227 
227 

227 
227 
219 
25 

(51 
524 
535 

687 

535 

6S-> 

876 

778 
520 

784 
52S 
679 


Site 


95,000.00 
50,000.00 

25,600.00 
3,500.00 
2,000.00 

350.00 
5,000.00 
448.79 
982.00 

15,000.00 
37,000.00 


Mar. 4,1911 
Feb. 28,1916 
July l. 1916 
June 12,1917 
Aug. 4,1%4 
Mar. 3,1857 
do 
...do 


36 
39 
39 
40 
10 
11 
11 
11 
11 
12 
13 
24 
35 
35 


1366 
17 
263 
10H 
571 
227 
227 
227 
227 
219 
25 
51 
482 
940 


$5,000.00 
500.00 
15,00000 
34,500 00 
25,600.00 
3,500.00 
2,000.00 
350.00 
5,000.00 
448.79 
982.00 
15,000.00 
20,000.00 
17,000.00 


1918 
1857 

I'll'. 

1914 
1911 

1913 


Contract not 
awarded for 
building. 


Belfast, Me 


Post office and 
customhouse. 

Post office 

do 

do 
do 

Post office and 
courthouse. 


Building 


Site and building. . . 


Bellaire, Ohio 

Bellefontaine, Ohio 

Bellefourche, S. 
Dak. 
Belleville, 111 

BelJingham,Wash. 


Limit increased 


10 per cent for compensa- 
tion to architects, super- 
intendents, etc. 
Completing, furnishing, etc. 
Grading and fencing 


do 

Mar. 2,1861 
Mar. 4,18-4 
May 17,1886 
May 30,1908 
Mar. 4,1909 


Balance due contractors 
Payment to E. Swett, as 
supeiintendent. 
Extension and repairs 


Extension, etc 


Site 


20,000.00 
75,000.00 

10,000.00 
70,000.00 

75,000.00 

75,000.00 
15,000.00 

20,000.00 
120,000.00 
200,000.00 


Mil, KI.I-IMH 
M ,t | f |'i|l 

June 23,1913 
Aug. 1,1914 
May 30.19U8 
Aug. 24,1912 
June 23.1913 
July 29,1914 
June 12,1M17 
June 30,1906 
Mar. 4, 1907 
Mar. 4, 1909 
Mar. 4, 1911 
June 30,1906 
May 30,1908 
Mar. 4, 1909 
June 25.1910 
Mar. 4, 1911 
Aug. 24,1912 
June 23,1913 


i 1 . 
u. 
38 
38 
35 
37 
38 
38 
40 
34 
34 
35 
36 
34 
35 
35 
36 
36 
37 
38 


It, i. 
5 
609 
4S9 
418 
5 
560 
10H 
792 
1295 
946 
1366 
796 
484 
946 
704 
1366 
418 
6 


.11,1 HIM INI 

35,' 000. 00 
31,000.00 
10,000.00 
40,000.00 
30,000.00 
4,500.00 
60,000 00 
20,000.00 
35,000.00 
20,000.00 
15,000.00 
20,000.00 
25,000.00 
30,000.00 
2.), 000. 00 
125. 000. 00 
75,000.00 
40,000.00 


Rite apd building 


Site 


B uilding 


Site and building. . 


do... . 


Limit more.Tsed 


Site 


Buil line; 


Limit increased ... ... 





(construction and annual repairs, etc.) and sites, Oaring outstanding U^* fc^*"- 
i,^ futures. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repans, 
etc. 


Total to Tune 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 




$43.878 63 
*30,983 26 
65,220.07 
*6J,374 02 
152 80 
*77, 908 36 
*277,028 30 




SI, 030. 85 
13,921 46 
877 07 
1,085.79 


844,909 50 
81,871 35 
66,097.14 
70,459 81 
152 80 
80,220 01 
280,590.53 


$3,000.00 
5,000.00 
28,550 00 
10,000 00 
4, 500 00 
12,016 76 
19,904.15 


Mav 2,1912 
Oct. 2,1852 
May 6,1911 
Feb. 12,1000 
Sept 5, 1916 
July 15,1007 
Dec 3, 1907 




$2,882.18 


$3,239.17 


Surplus fund, Juno 30, 1918, $625.98. 


125 
126 
127 
128 
129 
13G 


$36,9G6 63 




1,000.00 


229. 93 
59,847.20 




2,311 65 
3,562.23 









Or 



DIVISION A. Statement of legislative authorizations and appropriations^ with notes relative to (Tie acquisition of sutt, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 


State and location. 


1 

bo 


Title of building. 


Legislative authorizations. 


Appropriations. 


1 


Remarks. 


Date of act. 


Statutes. 


Project or object. 

- - - - 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


1 

533 
681 
207 

784 
528 

692 
872 

778 
520 

875 
688 

536 
683 

87S 
684 

690 
872 

876 


| 





131 

132 
133 

134 
135 
136 
137 

138 
139 

140 
141 


Beloit Kans 


6 
1 


Post office 


Mav 30,1908 
June 25,1910 
Oct. 6,1913 

June 30,1906 
May 30,1908 

June 25,1910 
Mar. 4, 1913 

June 30,1906 
May 30,1908 

Mar. 4, 1913 
June 25,1910 

May 30,1908 
June 25,1910 

Mar. 4, 1913 
June 25,1910 

rln 


35 
36 
38 

34 
35 

36 
37 

34 
35 

37 
36 

35 
36 

37 
36 

36 
37 

37 


Site 


$7,500.00 
50,000.00 
8,000.00 

20,000.00 
75,000.00 

5,000.00 
65,000.00 

65,000.00 
8,000.00 

75,000.00 
50,000.00 

10,000.00 
75,000.00 

25,000.00 
180,000.00 

15,000.00 
65,000.00 

80,000.00 


May 30,1908 
Aug. 24,1912 
June 23,1913 
Aug. 1.1914 
June 30,1906 
May 30,1908 
Mar. 4,1909 
Mar. 4,1911 
Mar. 3,1915 
Feb. 28.1916 
July 1,1916 
June 12,1917 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
July 29.1914 
July 1, 1916 
June 12,1917 
Mar. 4, 1911 
June 23, 1913 
Aug. 1.1914 
May 30,1908 
Aug. 24,1912 
June 23,1913 
July 29,1914 

Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3, 1915 
Mar. 4, 1911 
Feb. 28,1916 
July 1,1916 
June 12,1917 
July 29,1914 
July 1, 1916 
Jnne 12,1917 ] 


35 
37 
38 
38 
34 
35 
35 
36 
38 
39 
39 
40 
34 
31 
35 
38 
39 
40 
36 
38 
38 
35 
37 
38 
38 

36 
38 
38 
38 
36 
39 
39 
40 
38 
39, 
40J 


487 
418 
5 
609 
796 
484 
947 
1366 
823 
17 
263 
106 
792 
1295 
947 
560 
2<-3 
106 
1366 
5 
609 
48S 

56G 

1366 
5 
609 
823 
1366 
17 
263 

263 
106i 


$7,500.00 
30,000.00 
20,000.00 
8,000.00 
20,000.00 
20,000.00 
55,000.00 
5,000.00 
10,000.00 
12,000.00 
23,000.00 
10,000.00 
17,000.00 
48,000.00 
8,000.00 
9,000.00 
500 00 
65,500 00 
10,000.00 
15,000.00 
25,000.00 
10,000.00 
20,000.00 
55,000.00 
25,000.00 

45,000.00 
75,000.00 
40,000.00 
20,000.00 
15,000.00 
26,000.00 
26.000.00 
13,000 00 
11,000.00 
500.00 
G8, 600. 00' 






CD 

1 

Contract in force S 
for building. Q 

1 ts 

Q 

No provision for 5J 
building. g 

Contract in force 
for building. 


Beloit, Wis 


.do . .. 


Building . 


1914 

1912 
1918 

1911 

1915 
1914 
1915 

1919 


Limit increased 


Site 


Belton,Tex 
Belvidere, 111 


11 

i? 


do 
.do 


Building 


Site 


Building 


ISite and building 


Bemidji,Minn.... 9 
Bennettsville,S.C. 6 
Bennington Vt 1 


do 
do 

do 


Limit increased 


Site and building 


. .do 


Site 


Benton Harbor, 
Mich. 
Berkeley, Cal 


4 
6 

2 


Post office and 
customhouse. 
Post office 


Building 


Site 


Site and build ing , , , 


Berlin, N. H 


do 


Site . 


Berwick, Pa 1C 


Mar. 4, 1913 
. ...do do 


Building. . . 


Site and building 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc 


Total to June 
30, 1918. 


Cost 


Dale of pur- 
chase. 


Site. 


Building. 


131 
132 
133 
134 
135 
136 
137 
138 
139 
140 
141 


556,504 26 
*75.000.00 
51,508.31 
*56,652 45 
34,835 00 
*39,744 6D 
*74,973.59 




SI, 206 83 
6, 109 31 
980.17 
1,194.60 


857,711 09 
81,109.31 
52.48S 48 
57,847.0r> 
34, 835. 00 
41,161.66 
76,450.46 


S7,400.00 
19,974.99 
4,000.00 
13,017 81 
6,000 00 
10,000 00 
9,000 00 
25,000.00 
30,000.00 
15,000.00 
10.000.00 


Feb 10,1909 
Nov. 22,1907 
June 22, 1911 
Dec 31,1907 
Mav 3, 1916 
Aim. 26,1911 
July 5, 1909 
June 2,1917 
Apr 27,1911 
Apr. 8, 1913 
Sent. 15,1915 




5337.00 




Surplus fund, June 30, 1918, 81,158.74 
Surplus fund, June 30, 1918, 255 31. 
Surplus fund, Juno 30, 1917, S14,S11.33. 












2,200.00 


Sl,291.69 










10,983.67 


23,181.33 




1,416 97 
1,476.87 




















135,115 17 
31,964.11 
38.875 62 




1,714 56 


i36,829.73 
31,964 11 
38.875.62 




73. oO 
24,308 04 
9.477.12 








8,727.25 
21.647.2C 









DIVISION A. Statement of legislative authorizations and appropriatwnsj with notes relative to ike acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



oo 



No. 

142 

143 
144 

145 
146 

147 
148 

149 
150 


State and location. 


s 

'd 

I 


Title of building. 


Legislative authorizations. 


Appropriations. 


i 

1 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


]_ 

32 
34 

36 

34 
35 

36 

35 
36 

36 

35 
35 

32 

24 
2<5 

32 

35 
40 





1 


i 


Bessemer, Ala 

Bethlehem, Pa 
Beverly, Mass 

Biddeford, Me . 


9 

26 
6 

1 


Post office 


Mar. 3, 1903 
June 30,1906 

June 25,1910 

June 30,1906 
May 30,1908 

Feb. 25,1910 

Mav 30,1908 
June 25,1910 

do 

May 30,1908 
do 

June 6. 1902 

Mar 3. 18^7 
Mar. 3, 1S91 

June 6, 1902 

Feb. 15,1908 
June 12.1917 


1208 
776 

691 

782 
526 

207 

534 
681 

686 

532 
530 

318 

487 
805 

312 

2S 
106 


Site 


$12,000.00 
60,000.00 

20,000.00 

18,000.00 
70,000.00 

20,000.00 
75,000.00 

70,000.00 

100,000.00 
125,000.00 

125,000.00 

150.000.00 
3,000.00 

2,250.00 

10.00 
30. 000. Ool 


Mar. 3,1903 
June 30,1906 
Mar. 4,1907 
Mar. 4,1911 

June 30, 1906 
May 30,1908 
Mar. 4,1909 
Feb. 25,1910 
Mar. 4, 1911 
May 30,1908 
Aug. 24,1912 
June 23, 1913 
Mar. 4, 1911 
June 23,1913 
Aug. 1,1914 
May 30,1908 
Mar. 4, 1911 
May 30.1908 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
June 28,1902 
Mar. 3, 1903 
Mar. 3 1905 
June 30. 1<H)6 
Mar. 3.1887 
Afar. 3,1891 
June 28,1902 
Feb. 15,1908 
June 12,1917 


32 
34 
34 
36 

34 
35 
35 
36 
36 
35 
37 
3 
36 
38 
38 
35 
36 
35 
36 
37 
38 
32 
32 
33 
34 
24 
26 
32 
35 
40 


1039 
791 
1295 
1366 

795 
483 
947 
207 
1366 
488 
418 
5 
1367 
5 
609 
487 
1367 
485 
1367 
418 
5 
427 
1084 
1156 
697 
487 
865 
424 
28 
106 


$12,000.00 
25,000.00 
35.000.00 
20,000.00 

18,000.00 
15,000.00 
40,000.00 
1,000.00 
14,000.00 
20,000.00 
25,000.00 
50,000.00 
14,000.00 
20.000.00 
36,000.00 

is, ooo. on 

85,000.00 
30, 000. 00 
20,000.00 
25,000.00 
50,000.00 
25,000.00 
31,250.00 
20,000.00 
48,750.00 
150. 000. 00 
3,000.00 
2,250.00 
10.00 
30,000.00 


1909 
1912 

1914 
1915 

1913 
1914 

1908 
1891 


No provision for 
building. 

Additional land do- 
nated in 1909. 


do 
do 

do 


Building 


Site 


do 


Building and additional 
land (S5.000). 
Additional land ($1,000 
within limit). 
Site 


Big Rapids, Mich. 

Big Stone Gap, Va 
Billings, Mont 

Biloxi Miss 


11 

9 
1 

6 
34 


do 

Post office and 
courthouse. 
Post oilice 

Post office court- 
house, and cus- 
tomhouse. 

Post office, court- 
house, etc (old). 


Building 


Site and building 


.do 


do 


do 


Binghamton, X. Y. 


Sitf and building 


Completion of approaches 
and certain other con- 
tract liabilities. 
Limit increase! I. authorizes 
the ac-juisitionof triangu- 
lar *oi adjoining present 
site 
Claim -Jlowed by Auditor 
for Treasury. 
Repair fire damage 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
vith notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

142 
143 

144 

IKi 
146 
147 
148 
149 

150 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, Annual 
alterations, j repairs, 
etc. ( etc. 


Tot a Ho June 
30, 1918.. 


Tost. 


Date of pur- 
chase. 


Site. 


Building. 


*S54,726 32 


SI 4^0 63 


?5G,222.01 


S7.535 72 
19,001.00 

23,960 53 
23,000.00 
S, JOO 00 
6, 000. 00 
9,000.00 
8,079 34 
/ 15,202 53 
\ 2,107.30 


Mar. 8, 1904 
\pr. 10,1912 
/Jan. 15,1908 
\~X-c 5, 1910 
May 24,1909 
July 29,1911 
June 15.1909 










I ' 








*63,986 64 

*en,657 ^> 

*j 1,78-) 03 
*1 1,000. 00 
*1 15, 702. 17 
*116,920 66 

*137,687 82 


l,9S1 54 


03,967 18 

70,815.21 
56,813 47 
93,102 19 
121,680.24 
122,351 79 

16S.478.52 


\ 






... 1 ir>7 44 


/ 






2 033 44 








1 j.l.i [,.1.1,1,,,,, in. 1918!?6/719.97. 


1,102 1Q 








. . 1,978.07 


Apr. 20,1910 
Jnlv 11,1903 
Dec 31,1887 
July 19,1905 








' 5,431.13 
33,790 70 








j 




$30,000.00 




f 





O 

w 

H 



H 

w 



w 



S3 
fel 
o 



o 

W 
-< 

I 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



en 



No. 


State and location. 


| 


Title of building. 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


1 





t 


151 
152 

153 

154 
155 

150 

157 
158 

159 


Bingnamton, N. Y. 
Birmingham, Ala. 

do 

Biscayne Bay 
(Miami, Fla.). 
Bismarck, N. Dak. 

Blackwell,Okla... 
Blair Nebr 


34 
9 

9 

2 
2 

1 

2 


Post office, court- 
house, etc, (new). 

Courthouse and 
post office. 

Post office and 
courthouse. 

Quarantine sta- 
tion. 
Post office and 
courthouse. 

Post office 


Mar. 4,1915 

Apr. 19,1888 
Mar. 3, 1891 
Aug. 23,1891 

June 25,1910 
Mar. 4, 1913 


38 

25 
26 
28 

36 
37 


1189 

86 
949 
428 

88U 


Site (sale of old site author- 
ized upon completion of 
new building). 
Site and building 


$100,000.00 

300,000.00 
35,000.00 
15,000.00 

200,000.00 
1,000,000.00 


Feb. 28,1916 

Oct. 2,1888 
Mar. 2. 1889 
Mar. 3,1891 
Apr. 23,1891 
Mar. 4,1911 
Apr. 6,1914 
Feb. 28,1916 
July 1,1916 
June 12,1917 


39 

25 
25 
26 
28 
36 
38 
39 
39 
40 


17 

50*5 
939 
949 
428 
1367 
314 
17 
263 
106 


$100,000.00 

150,000.00 
150,000.00 
35,000.00 
15.000.00 
200,000.00 
185,000.00 
100,000.00 
175,000 00 
540,000.00 


1893 


No provision for 
building. 

Contract in force 
for building. 

Public Health 
Service. 


Additional story 


Limit increased . 


Site 


Site or additional land and 
building. 


May 30,1908 
June 25,1910 

Mar. 2, 1899 

Jan. 5, 1891 
Feb. 5. 1896 

June 30,1906 
May 30,1908 

June 25,1910 


35 
36 

30 

26 
29 

34 
35 

36 


531 

6S7 

970 

707 
463 

782 
529 

677 


Site and building 


150,000.00 
50,000.00 

43,000.00 
75,000.00 

6.000.00 
60,000.00 

15,000.00 


May 30,1908 
Mar. 4, 1909 
Mar. 4, 1911 
Aug. 24,1912 
June 23,1913 
Mar. 4, 1911 
Aug. 1,1914 
Mar. 3, 1915 
Feb. 2S.1916 
July 1, 1916 
Mar. 3,1899 
June 6,1900 
Mar. 3,1891 

June 30,1906 
Mav 30,1908 
Mar. 4 1911 
IAug. 24,1912 
June 23,1913 


35 
35 
36 
37 
38 
36 
38 
38 
39 
39 
30 
31 
26 

34 
35 
36 
37 

38 


486 
947 
13fi7 
41J 

1367 
609 
823 
17 
263 
1075 
589 
949 

794 
485 
1367 
418 
5 


45,000.00 
30,000 00 
15,000.00 
25,000.00 
35,000.00 
10,000.00 
5.000.00 
20,000.00 
5,000.00 
10,000 00 
21,500.00 
21,500.00 
75,000.00 

6,000.00 
20,000.00 
25.000.00 
20,000.00 
10,000.00 


1913 
1916 

1902 
1896 

1913 

1 


do 


Hn 


do 


Bloomington 111 


1 

17 fin 


do 


Bloomington, Ind . 


2 


do 


Building to be constructed 
in accordance with modi- 
fied drawings, provided 
limit of appropriation 
shall not be exceeded. 
Site 


Site and building (limit, 
$66,000). 
Limit increased 





.. . 


No. 

151 
152 

153 

154 
155 
156 
157 
158 
ISO 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost.' 


Date of pur- 
chase. 


Site. 


Building 










$100,000.00 
53,575.00 
/ 200,000.00 
\ 183,000.00 

i6,"fi66."66 

7,500 00 
6,407.79 
8, 180. 86 
15,392.53 


Mar. 22,1916 
Feb. 11,1889 
Oct. 18.1911 
Apr. 25,1914 

"Juiy"i3 f "i909" 

Mar. 7, 1914 
Mar. 30,1909 
Jan. 25,1892 
Sept. 10,1909 








r,,.|il,,, r.m.l, Lin* 30, P18. f3,fi076. 
' ui^ni [ 1, .Mm lin, I|M, il, c. r>. 


*$296,425.00 
170, 695. 46 

""135," 763." 74 
40,676 70 
*38, 592. 21 
*66, 819. 14 
6L085.34 




48,455.55 


5344,880.55 
170,695.40 

""i37,"6id'22 
41,771.12 
41. 814. 21 


} 


$619,158.88 

66.*50 
317. 75 


$25,145.66 




i, "282*48 
1,094 36 
5,222.00 
11,816.03 
992.01 






78,635.17 
62,077.35 




1,333.66 


3, 189. 13 



Oi 



DIVISION A. Statement of hgislitive authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line nw?M&e?rs) Continued. 



61 
to 



No. 


State and location. 


1 
ti 


Title of building. 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


I 


3 


! 


160 

161 

162 
163 

164 

165 

IGi 
167 


Bluefield.W.Va... 

Blue Island, 111... 
Bluffton Ind 


5 
3 

s 


Post office and 
courthouse. 

Post office 


Mar. 3, 1903 
June 301906 
May 30,1908 

June 25,1910 

Mar. 4, 1913 
Mar. 4. 1907 

Feu. 19,1869 
Mav 18.1872 
Mar. 3. 1873 
Feb. 9, 1900 

Mar. 2, 1895 
June 11,1896 
Mar. 3, 1901 
Mav 30,1908 
Mar. 4,1909 

Mar 3, 1915 
May 30,1908 

June 2M910 
Mar. 4. 1913 


32 
34 
35 

36 

37 
34 

15 
17 
17 
31 

2S 
29 
31 
35 
35 

3S 
35 

J 


1208 
777 
523 

684 

874 
1307 

271 
124 
532 
10 

913 
414 
1097 
524 
1067 

823 
531 

697 
871 


Site 


$10,000.00 
100,000.00 
20,000.00 

70,000.00 

70,000.00 
5,000.00 

75.000.00 
2,092.05 
132.37 
2,000.00 

150,000.00 
50,000.00 
59,000.00 
125,000.00 

$10,000.00 
50,000.00 

60, 000. 00 


Mar. 3, 1903 
June 30,1906 
Mar. 4, 1907 
Mar 4, 1909 
Mar. 4,1^11 
June 23,1913 
Aug. 1, 1914 
July 1,1916 
June 12,1917 
Mar. 4,1907 

Feb. 19,1869 
Mav 18.1872 
Mar. 3, 1873 
Feb. 9,1900 

Mar. 2, 1895 
June 11,1896 
June 4,1897 
July 1,1898 
June 28,1902 
May 30,1908 
Mar. 4,1909 
Mar. 3, 1915 
May 30,1908 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
July 1, 1916 
June 12,1917 


32 
34 
34 
35 
36 
38 
38 
39 
40 
34 

15 
17 
17 
31 

28 
29 
30 
30 
32 
35 
35 
38 
35 
36 
37 
38 
39 
40 


1039 
791 
1295 
947 
1367 

60J 
263 
100 
1307 

271 
124 


$10, 000. 00 
20,000.00 
50,000.00 

sn.oon of 

3il'cU)'iH 
24,000.00 

]ll IN III III 

75. 000. OP 
2,092.05 
132.37 
2,000.00 

17.717 11 

looiooo.of 

32, 252 8P 
50. 000. Of 
40,OOO.tM 
85, 000. Of 
10, 000.01 

15,000 rx 

20, 000. Of 
5, 000 Of 
10, 000. Of 
5,000 Of 
45, 000. Of 


1910 
ID15 

1871 

190' 
1918 

1918 


Site selected. 

Portion of La Costa 
Isloml.CIiiirlnfie 
Harbor. Trans- 
ferred as a site 
by War Depart- 
ment in 1907. 
Sue uonateii. 

Do. 
Do 


Building 


Limit increased 


Site and building 


do 


do 


Boca Grange 
(Punta Gorda), 
Fla. 

Boise Idaho 


1 
1 
1 


Quarantine sta- 
tion. 

Assay oftice , .. 
Post o'!jce 


Officers' quarters and boat- 
house. 

Building 


do 

do 


do 


.. ..do 


532 
10 

913 


Steel doors with combina- 
tion locks for vault and 
burglar and fireproof safe. 
Site and building . . . 


Rent of building.. 
Post o lice . 


Limit increased 


414 


do 


11 
597 
420 
482 
947 
823 
486 
13R7 

418 

( 

263 
106 


Extension, etc ... 


Additional land, within 
limit. 

Rent and moving expenses . 
Site and building 


Bonham, Tex 4 
Bonne Terrp, Mn n 




Site donated, title accepted 
which reserves mineral 
and minin? ri-hts. 
Buildine..-. 1 1 





Di\ IRION B -Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding 'W*" 
with notes as to surplus-fund deposits, and other features. (Associated mlh Division A by corresponding line numbers) Continued. 



No. 

160 
10J 
162 
10o 
16 \ 

ie: 

166 

17 

10^ 


Expenditures. 


Remarks. 


Buildings 


Sites. | Outstanding obligations. 


Balances. 


Extensions, Annual 
'mMi m lion, alt^ra lions, repairs, 
etc . etr. 


Total to June! < ,,, t 
30, 1918. ! C ostl 


Date of pur- 
chase. 


Site. 


Building. 


<ll<i,591 23 ^1 000 Of> 
>2,759 U, 1.0J2.01 


^120,600241 ?9, 035. Ol| Nov. .1, 1!KH 
" :3,S01.69 14,000.00 Apr 2 j, 1911 




51,000.00 
1,000.00 


$2,408.77 
2,240.3f) 
11,000.00 


Surplus fund, June 30, 1918, $10,000. Account 
closed. * 
Surplus fund, June 30, 1916, $678.64. 


Sll, 500. CO 


i.y.s u j ..o- 8J 

"77, 2 2 Oil 1 373. It* 
"232,2 2 Si' '5 10, ! ill 1M,^)2 2> 


10, 163 97! 
* 81,623.4^ 

>9 fin 9/ 17 ' 717 U 
2.2, 601. 2S| so, 000 (X 1 


Nov fi, 1SC.9 
Jan (>, 1S1>7 
July 31,1909 


\ 


3,207.50 


1,276.40 


/ 


1 I 2 > -,i . . . 2.J20 . 
U ,,<M) s. . 771 (10 


.-)l,n78 S9l 
32,3(>1.S2 


No\ 2', 1909 
Julv 1!2, 1H 





62.80 
6,521.06 




ii,885.i2 



CO 



DIVISION A. Statement of legislative authorizations^and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 


State and location. 


1 
I 


Title of building. 


Legislative authorizations. 


Appropriations. 


I 


Remarks, 
td 


8 


tatutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


Date of act. 

' 


3 i 

> PH 


1 


! 


169 

170 
171 

172 


RnATIA TrtWft 


10 

8 
10 

10 


Post office 


June 6,1902 
July 1, 1916 

May 30, 1908 ' 
June 25, 1910 

June 30,1906 
Mar. 4, 1913 

Mar. 3,1835 

May 9, 1836 
Mar. 3.1S37 
Mar. 3, 1S39 
May 8, 1S40 
Mar. 3,1841 
Mav K1S42 
Dee. 24,1^42 
Mar 3, 1S43 
June 17.1S44 
Mar. 3, 1845 
Aug 10,1846 
Mar. 3,1547 

\ug 12. IMS 
.Vug 1^,1^6 
Mar. 3,1S63 


32 318 
39 263 

35' 534 
36 682 

34 1 779 
37 ( 869 

4, 769 

5* 25 
5, Ifi9 
5 346 
5' 379 
5 42S 
5 485 
5 596 
5 610 
5 691 
5 761 
9 92 
9 163 

9 296 
11 90 
12 750 


Site and building 


$100,000.00 
1,500.00 

10,000.00 
50,000.00 

900,000.00 
350,000.00 

50,000.00 

18,158.00 
200,000.00 
150,000.00 
75,000.00 
121,000.00 
109, 000. OC 
75.000.0C 
25.000.0C 
50.000.0C 
50,OOO.OC 
100, 000. OC 
50.000.0C 
25,000.00 

12.500.00 
15,000.00 
12,904.00 


June 28,1902 
Mar. 3,1903 
Feb. J8.1904 
July 1.W16 
May 30,1908 
Aug. 24,1912 
June 23,1913 
June 30,1906 
Mar. 4,1907 
Mar. 4,1911 
Mar. 3,1915 
1 Mar. 3, 1S35 
May 9, 1S36 
Mar. 3,1837 
Mar. 3,1339 
May 8,1840 
Mar. 3,1841 
May 18,1842 
Dec. 24,1842 
Mar. 3,1843 
June 17, 1844 
Mar. 3, 1845 
1 Aug. 10, 1846 
Mar. 3,1847 
> Aug. 12,1848 
>' Aug. 18,1856 
1 Mar. 3, 1863 
Mar. 3,1873 
, June 23,1874 
June 28.1878 
May 30.1908 
June 25, 1910 


32 
32 
33 
39 
35 
37 
38 
34 
34 
36 
38 
4 
5 
5 

5 

t 

f 
t 

5 
5 
5 
5 
9 
i 9 
, 9 
I 11 
12 
17 
18 
20 
35 
36 


427 
1084 
23 
263 
488 
418 
5 
792 
1296 
1367 
823 
769 
25 
169 
346 
379 
428 
485 
596 
640 
691 
761 
92 
163 
296 
90 
750 
523 
227 
210 
488 
704 


$20,000.00 
25,000 00 
55,000 00 
1.500 00 
10,000.00 
25,000.00 
25,000.00 
400,000.00 
250,000.00 
250,000.00 
SV) nnn nn 

I.* |',S IHI 

200,000.00 
150,000.00 
75,000.00 
121,000.00 
100,000.00 
75,000.00 
25,000.00 
50,000.00 
50,000.00 
100.000.00 
50,000.00 
[ 25,000.00 
1 12,500.00 
, 15,000.00 
12,904.00 
30,000.00 
25,000.00 
10,000.00 
500,000.00 
1 100,000.00 


1905 


H 

Contract not P 
awarded for ^ 
lookouts. LJ 
Richards, Me- M 
Carty & Bulford, a 
architects. ra 
Contract in force QJ 
for building. <H 

1 
3 


Boonville,Mo 
Boston Mass 


do 

Appraisers' stores . 

Customhouse 


Lookouts 


Site 


1915 

ixi ; 


i Building 
5 


Site and building 


do 


Limit increased 


Site and building, In addi- 
tion to what may be ob- 
tained by sale of'old cus- 
tomhou^e. 
Sold in 1848 for 


Limit increased 


do 


do 


do 


do 


do 


do 


do 


do 


do 


. ...do 


Limit increased for ftirni- 
tnre 
Limit increased 


Filling up dock, etc 


Alterations of steps, etc. ... 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

189 
170 

171 
172 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, Annual 
alterations, ' repairs, 
etc. etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


*$88,477.45 
*49,565.31 

617,439.39 
*884.346.76 


S5, 048. 98 


$93. 526.43 
50, 870. 31 

617,439.39 
3. 296. 573. 37 


811, 522 55 
8,000.00 

44 1, 052 88 
180. 000. 00 


Nov. 5,1902 
June 18,190Q 
(Fel). 10,1908 
Mpr. 3,1908 
ll'ol). 20,1009 
AUK. 29.1837 






$1,500.00 




1 311.00 






1 


1 


$121,873.00 
6.368.30 


66,634.73 
34.32 


$2.063.921.98 34S.304.63 


I 



cn 

01 



DIVISION \.-SLatement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



1 


Legislative authorizations. 


Appropriations. 


i 


Remarks. 


sio. .state an.llocjtnn. -! Titlo of building statutes 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


^ Date of act. i 

I ll 


I 


1 


i 


172 Boston, Mass 10 rii-i'mihouse. ... Mar. 3,1873 17 
(coiti'iueii June 23,1874 , 18 
June 20, 1878 ! 20 

May 30, 190S ! 35 
Mar 4, 1909 ' 35 
July 10,1912 37 

Aug. 1,1911 . 3a 
173 ...dn 10 Iinmitrr.iiil -li- Oct. 22,1913 i 3fc 


523 

227| 
210 

1068 
191 

609 
209 

) 669 
3 6fi? 

1 3J- 
1 3' 
4 <W 
b 94< 


Alterations and repairs 


530,000.00 
25,000.00 
10,000.00 

500,000.00 
1,300,000.00 

270,324.60 
310,178.98 

215, 000. OC 
19, 700. (X 
50, 000. (X 

40,000 Of 
45, 000. Of 
4.200.0C 


Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
Aug. 1,1914 


36 
37 

38 
38 


1367 
418 
5 
609 


1500,000.00 
250,000.00 
450,000.00 
270,324.60 


1915 

| 

1 
) 
) 

) 
) 

i 

i 


Peabody & 
Stearns, archi- 
tects. 

$64,821.02 expend- 
ed by Derart- 
ment of Com- 
merce and Labor 
for site. Con- 
tract not 
awarded for 
building. 


Protecting basement 
against tidewater, etc. 
Site for customhouse and 
other Government offices. 
A mends act of May 30, 1908; 
authorizes extension, etc. 
Reimbursement of appro- 
priation and charge 
" Rent of buildings." 


Oct. 22,1913 

Mar. 3, 1855 
June 12,1858 
do 
July 28,1866 
July 25,1868 
Mar. 3,1891 
Mar. 3,1893 
Mar. 2, 1S95 
June 11,1896 
) July 1,1898 
Mar. 3, 1899 
) June 6,1900 
Mar. 4,1907 
> Mar. 28,1918 

; 


38 

10 
11 
11 
14 
ll 
2f 
2" 
2f 
2f 
3( 
3( 
31 

41 


209 

669 
324 
37 
, 31G 

' 173 
5' 94S 

r, 572 

} 914 
) 416 
) 59 
) 1077 
1 591 
1307 
) 467 


310,178.98 

215,000 OC 
19,700.0C 
50.000.0C 
40,000.00 
45,000.00 
4, 200. 0( 

i,MX).rx 

1 3,000.(X 
i 1,850.(K 
4,350.0( 
f 5,000.(K 
| 4,500.0( 
6.000.(K 
155,700.01 


\nihoritv lu construct is 
transferred from Com- 
merce and Labor to 
Treasury Department, 
together with unexpend- 
ed balance. 

Fart of naval hospital site 
transferred for marme- 
hosuital building. 
Buildinc on above site to be 
constructed from pro- 
ceed* of sale of old marine 
I hospital. 
Proceeds derhed from sale 
i of old marine hospital. 
Fenon i . i.-ri<lin. furnish- 
ing t. Mil. lui i d 
" Pav to naval hosnital fund 
' value of land taken. 
) rtepiiirs 


t] ui ! 

! 

174 ..!. . Marine h >; ital. Mar 3.1S55 1( 

i 

do . . 1 


Tune 1-M"^ 1 
.do 1 

Tub- 21. l^rtS 1 
Mar. 3, 1^1 2 


i Remodeling . 


)i Pesthouse, stable house, etc. 



O 

w 

H 



H 
tt 



O 



O 



W 






iriln notes as w &//<(;/[*" wc/y^on", ^ 


; Expenditures. 


Remarks. 


, _ _ 

Building 


Sites. 

____ 


Outstanding obligations. 


Balances. 


i EMPIMOU , Vnmial Tot.iMoJune 
'' on liucturi aloinlions repair, 31), iQlb 
etc. etc. 


Cost 


Dale of pur- 
chase. 

- 


Site. 


Building. 


, "| ' .... ! 

UT'^W.WAI*' 22;i3i" "s2i(Vt2)'21 Wl.:.75.91 ? ^0,000 00 


Doc S,1S;>8 






$310,178.98 
155,700.00 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites t the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



00 











Legislative authorizations. 


Appropriations. 






No. 


State and location. 


2 


Title of building. 




Statutes. 








Statutes. 




3 


Remarks. 






o 

ti 
g 




Date of act. 


"o 


i 


Project or object. 


Limit of 
cost. 


Date of act. 


3 


1 


Amount. 


i 








O 






> 













AH 




&H 




174 


Boston. Mass, 
(continued). 


9 


Marine hospital... 


Mar. 3, 1893 
Mar. 2,1895 


27 
28 


572 
914 


Laundry machinery 


$1,500.00 
3,000.00 














Invalid elevator, Sl',000; iso- 
















lation ward, $2,000. 






















June 11,1896 


29 


416 


Additional for elevator, 


1,850.00 




























$1,500, fences, $350. 
























July 1,1898 


30 


599 


Sewer and water connec- 


4,350.00 




























tions, $850, isolation ward 






























3,500 
























Mar. 3, 1899 


30' 1077 


Laundnr J-'Hii.iir.r 


5,000.00 






















June 6,1900 


31 


591 Laundr ..I-MMI >u il.5l.'-"" 


4,500.00 


























isolation uai a, &,uuu. 
























Mar. 4, 1907 


34 


1307 Improvements 


6 000.00 






















Mar. 28,1918 


40 


467 Remodeling certain build- 


155,70000 


























ings, etc. 
















175 


do 


10 


Post office and sub- 


Mar. 2, 1S67 


14 


573 Appoint commission to se- 




Mar. 2,1868 


15 


250 


461,822.47 


1874 






i 


treasury. 






lect site and report. 




do.. 


15 


250 


2,396.20 












Xfar IQfiQ 


15 


250 Site 


500,000.00 Mar. 3 1869 


15 


305 


200 000 00 






i 
i 


Mar'. 3;isfi9 
Apr 20,ls70 


15 
16 


305 Commencing IM i Mil m i- 
S5 Limit of cost of MiiMm,' 1 


200,000.00 Apr. 2o!l870 
1,300,000.00 July 15,1870 


16 
16 


85 
296 


soojooo'.oo, 

250.000.00 










Mar. 3, 1S71 16 


515 Limit increased. Balance 


76,278.75 Mar. 3,1871 


16 


515 


76,278 75 














of appropriation for site, 


do.. 


16 


509 


942,574.00 






( 






which was covered into 


Mar. 3, 1873 


17 


524 


800,000.00 










the Treasury with the 


June 23,1874 


18 


227 


352,027.00 








1 




sum appropriated July 


Mar. 3,1877 


19 


350 


235,000.00 












15, 1870. herebv reappro- 


do.. 


19 


351 


50,000.00' 








i i 


j priated together 'with 
, f>4, 278 75 to pa v for addi- 
tional land; for" purchase 


Apr. 30,1878 
June 20,1878 
Mar. 3, 1879 


20 
20 
20 


43 
210 
377 


100,000.00 
350,000.00 
350,000.001 










of title in passageway, 


June 16,1880 


21 


259 


350,000.00 








SSOOQ, and for expenses 




Mar. 3,1881 


21 


435 


350,000.00 










of le^al proceedings, 




June 4,1897 


30 


11 


10,000.00 








i i 


S4.000 


July i;i89R 


30 


615 


5,000.00 










do .. 16 


515 Continuation 


397,574.00 June 6 1900 


31 


588 


175.000.00 










Mar 3, 1S73 17 


524 Additional land, repair 


800,000 00 Mar. 3,1901 


31 


1133 


50,000.00 












damatres by fire, etc. 
























June 23 1874 18 




352. 0^7. 00 






















July 31 1876 1 19 


liol Additional land 


235. 000. 00| 




















Mar. 3^1877 1 19' 


351' do 


fiO. OOO. OOl ' 


ii ' 



1 



Q 
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DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances^ 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to Tune 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


175 


*$5,081,976.70 


$226,000.00 


$617,579.79 


$5,923.556.49 


81,329,095.84 


/Ju c 1,1868 
\Apr. 13,1877 


1 








/ 







o 

8 



en 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



I 


Legislative authori/ations 


Appropriations. 


Year occupied. 


Remarks, 
o 


No -'UiU .mJ liiCAtiun ^ Title of building. 

^ I \iteof act. 
tt 




Statutes. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


i 


Project or object. 




3 

39 
40 

34 
34 
35 
34 
34 
35 
36 
35 
37 
3S 
36 

36 
38 
38 
38 

36 
34 

3^ 
36 


t 


175 Boston Mass. 10 Post office and ? ub- Apr 30,1878 
1 (Continued). treasury. June 20,1878 
' Mar. 3,1879 
| June 16,1880 
Mar 3, 1VU 
June 4, 1R97 
July 1,19R 
June 6,1900 
Mar. 3,1901 
17 ilo . . . ^iiiirantme *-la- Juh 1,1910 


20 
20 
20 
21 
21 
30 
30 
31 
31 

sy 

40 
34 

3i 

34 
3=) 
3G 

3S 
36 

oh 

3b 

34 

3: 


43 Continuation 


$100,000.00 
350,000.00 
350,000.00 
350,000.00 
350,000.00 
10,000.00 
5,000.00 
175,000.00 
50,000.00 
150,000 00 

113,000-00 

60,000.00 
10,033.00 

80,030.00 
40,033.03 
25,030.03 

10,000 00 
60,033.03 

10,033.00 
75,000.00 

12=>,000.00 

2%000.03 
70,000.03 


July 1,1916 
Oct. 6, 1917 

June 30,190o 
Mar. 4, 1907 
Mar. 4, 1909 
June 30,190V) 
Mar. 4, 1907 
Mar. 4, 1909 
Mar. 4 1911 
Mav 30,190^ 
Ang 24,1912 
June 23,1913 
Mar. 4, 1911 

do 

June 23,1913 
Aug. 1, 1914 
Mar. 3, 1915 
May 30,1903 
Feb 25,1910 
Mar. 4. 1911 
June 30,190R 
Mav 30,100s 
Mar. 4, 1909 
Mar. 4, 1911 


270 
349 

792 
129t 
947 
792 
1296 
947 
1367 
489 

5 
1367 

1367 
5 
609 
823 
4S6 
207 
1367 
79' 
484 
947 
1367 


$150 000 00 
113,000.00 

33,000.03 
21,000.00 
10,OiK).03 

?o wo m 

nVUl OH 
60,030 00 
2.5,031.00 
10,000.00 
30.000.00 

so.oon.oo 

10,003.00 

1 s }, 000 00 
10.0JO.UJ 
20,003.00 
30,031.00 

IT. on no 

2, >l> 1 (H) 

87.500 00 
25,003.00 
15,033.00 
35,033.00 
20,000.00 


1910 
1013 

1914 

1916 

1913 
1913 


H 

w 

Purchased by Pub- 2 
lie Health Serv- M 
ice Dec. 30, 1916. gj 

a 



fe 

O 

a 

No provision for t* 
building. g 
H 


210 do 


377.. . do 


259 do 


435 ... do 


11 Vault 


615 Boiler, etc 


588 Repairs, elevator, etc 


1133- Complete repairs, etc 


270 Purchase of quarantine sta- 
tion 
349 Hospital, barracks build- 
ings, officers' quarters, 
etc. 
778 Site and building 


tion 
Oct. 6, 1917 

177 J'sl.i'i t'llo... I I'o^i ') Ii t- . ' Jine 31 HUH 
May 30,190^ 

178 !in in ir <iiei-:i .* i'n-1 o 1- e an 1 Jiuie 30, 190j 
Kv (.uun'ior^e Ma-- 30,190s 
lime 25,1910 


520 Limit in Teased 


779 Site and building . . . 


521 Limit in Teased 


67^ do 


53 i Site 


Ohio June 23,1910 
180 Kouief Hv, Mi.-h 11 do do. 


6S2 BuiMin" 


693 Site 


1M T5o ernan Mont 1 do .. .do 

1S2 Braldo'k. P.i. . SO . .do.... MAY M). 11MH 
Tel. 21,1910 

1^ Hi.iito'd Pa.. 21 .. .do.. .. Tune 30. IQO'i 
Mjy 3.1.190S 


6V) Site and building 

531 do ... 


207 Additional for site within 
limit, 82,500. 
7"tt Site 


"27 Bull line 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



Expenditures. 


Jlemarks. 


"Buildin??. 
No 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, Annual 'TnlaHoTnnfi 
alterations, repairs, 30 i9is? 

1 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


176 


55,40000 ?3,9~6 07 ?9,36 07 
t 21o 21 61 167 09 


S150.000 00 
10,010 9< 
10,02i 30 
9,000 00 
8,000 00 
7,500 00 
37,500 00 
20,031 99 


J)o" 30, 1916 
Get 20, 1907 
Ocl 31,1007 
Ma/ S,l"OD 
Auc. 14,111 
Aue:. 23,1012 
^ar. 15,1910 




100, 2"3 00 


S7,317 00 


Coj-l of iite includes building*; 
Surplus fund, June 30, 1916, 37,594 24. 


177 ' *S59,951 S5 
J7S , 127,321 71 
179 1 *53,733 4S 
1^0 ' 




'/56 5\ 12 !07^ 29 
( 1,OTJO 76 60,784 24 




60 75 














1^1 *67,3j2 6* 
1X2 *R7,442 40 
1S.3 i *89.951.46 


1 2t4 41 6^ 597 09 








I 2,092 65 90,435 05 








1 1,273 64 71.225 10 


Jan. 27,1008 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
oiier pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 


State and location. 


+* 

% 
$ 

s 


Title of bull ding. 


Legislative authorizations. 


Appropriations. 


1 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


! 


1 


! 


184 
185 
186 

187 
188 

189 

190 
191 

192 
193 


Brainerd, Minn... 
Branford, Conn . . . 
Brattleboro, Vt... 

Brazil, Ind 


6 
3 
2 

5 
10 

4 

2 
J 

2 


Post office 


June 30,1906 
May 30,1908 

Mar. 4, 1913 

May 30,1908 
Mar. 4, 1913 

May 30,1908 
June 25,1910 

May 30,1908 
Mar. 4, 1913 

June 19,188R 
Aug 23,1894 

June 4, 1897 
July 1, 1916 
June 30,1QOT. 
May 30,190* 

June 25,1910 
Mar. 1, 1913 

do 


34 

35 

37 

35 
37 

35 
36 

35 
37 

25 
28 

30 
39 
34 
35 

3fi 
37 

37 
35 


783 
527 

874 

532 
869 

529 
677 

530 
873 

195 
428 

11 

263 
780 
522 

6SS 
873 

877 
52S 


Site 


$10,000.00 
45,000.00 

55,000.00 

90,000.00 
50,000.00 

65,000.00 
12,000.00 

10,000.00 
60,000.00 

150,000.00 

219.03 
10fl.000.00 
10,00000 
65,000.00 
10,000.00 

35,000.00 
20,000.00 

5,000.00 
90,000.00 


June 30,1906 
May 30,1908 
Mar. 4,1909 
July 29,1914 
June 12,1917 

May 30,1908 
Mar. 4,1909 
Mar. 4,1911 
Mar. 3,1915 
May 30,1908 
Mar. 4,1909 
Mar. 4, 1911 
May 30,1908 
Aug. 1,1914 
Mar. 3,1915 
Feb. 28,1910 
July 1, 1916 
Oct. 2, 1888 
Aug. 30, 1890 
Aug. 23, 1894 
June 19,1897 
July 1, 1916 
June 30,l?0fi 
Mar. 4, 1907 
Mar. 4, 1909 
Mar. 4, 1911 
June 23,1913 
Aug. 1,1914 
July 29,1914 

May 30,1908 
June 25,1910 
Mar. 4,1911 


34 
35 
35 
38 
40 

35 
35 
36 
38 
35 
35 
36 
35 
38 
38 
39 
39 
25 
26 
28 
30 
39 
34 
34 
35 
36 
38 
38 
38 

35 
36 
36 


795 
483 
047 
560 
106 

486 
947 
1367 
823 
4% 
947 
1367 
489 
610 
823 
17 
263 
505 
372 
428 
112 
263 
703 
1296 
947 
1307 
5 
610 
560 

485 
779 
1367 


$10,000.00 
10,000.00 
35,000.00 
11,000.00 
JO, 000 00 

a*;, ooo. oo 

,>(), 0,)').0!) 
15,000.00 
50 000.00 
20,0.71 0,1 

n, 00:1. <w 

12,000.00 
10, 000. 00 
5,000.00 
20,000.00 
20,000.00 
15,000.00 
75,000.00 
75, 000. Of) 
219.03 
1 00. 0.10.00 
10, <*H) 00 
25,000. OD 
40,000.00 
10,000.00 
7,000.00 
15,000.00 
33,000.00 
4,000.00 

30,000.00 
6,000.00 
54,009.00 


1911 
1917 

ion 

1917 

1892 

m, 
M 

1915 

.... 

1913 


Contract not 
awarded for 
building. 

Site donated. 

No provision for 
building. 


do 

Post office and 
courthouse. 

Post office 


Building 


Site and building 


do 


Limit increased 


Site and building 


Brenham, Tex 
Bridgeport, Conn 

Bridgeton. X J... 

B t i g h a in Citv, 
Utah. 

Brinkley, Ark. 


do 
do 

Post office and 
customhouse. 

Post office 


Limit increased .". 


Site 


Building 


Site and building 


Payment of contract liabil- 
ities. 
Extension 


Limit increased 


Site and building 


.. fin.... . . 


Limit increased 


Site 


Bristol. Conn 


lj do 


May 30,1908 


Site and building. Site not 
to exceed $30,000. 







DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

184 
185 
186 
187 

188 
189 

190 
191 
192 

193 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


*$44,962 81 
125 00 
112,013 96 
62,896 00 

4S,528 95 
*125,064 98 

*61,936 37 
*53, 321.76 




3,41407 
75 
S46 85 
1,727.16 

933 00 
16,664 49 

2,636 90 
633 39 


$48.376 88 
125 75 
112, 60 81 
64,623.16 

49,461 95 
216,366 95 

64,543 27 
53,955.15 


$4,459 14 
9,600 00 
25,000 00 
12,600 00 

9,850 00 
/ 25,465 55 
\ 120 52 
13,019 53 
1 00 
3,735 00 

27,850.00 


Apr. 2,1907 
June 8,1917 
Mav 8, 1909 
Feb. 18,1909 

Aug. 21,1909 
"Dec. 20,1^68 
June 30,1903 
Jul/ 20,1907 
Juno 2S,1911 








Surplus fluid, June 30. 1916, $931.20; surplus 
fund, June 30, 1918, $177.80. 

iirpln- <nd. Tnno in. 1918, $1,677.24. 
!.I.H.. i. -i.,i. I.MK, jd. 1918, $265. Warrant 

llMlll'l I "ll .'I I'M 4 * 








511,275 00 
1,136-04 






$i, 850 66 
395.00 

1,700 00 










9,771 05 
5,242 00 


8104,637 4S 


\ 


/ 




















*61.791 13 




1,565 74 


63.356 87 


May 5,1909 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the a&fuisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



05 



No. 


State and location. +? 

3 

ei 

a 

s 


Title of building. 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


t't 


3 


1 


195 

196 

197 
198 

199 
200 
201 


Bristol Pa ' 8 


Post office .... 


May 30,1908 

Mar. 3, 1855 
do 
do 

Aug. 18,1856 
June I2,18n<* 
June 25,1910 
Mar. 1, 1899 
Mar. 3, 1901 
May 30,1908 

Feb. 20,1895 

May 30, IPOS 
June 25,1910 
Mar. 4, 1S13 
Mav 30.U-08 
June 25,1910 

May 30,190* 

do 
June 25,1910 

Tulv 12, 182 
Feb. 25.1887 

Mar 2,1895 

M.ir 2,1*19 
Mar. 3,1001 
Mar. 3, IflOJ 


35 

10 
10 

10 

11 
11 
36 
30 
31 
35 

2S 

35 
36 
37 
35 
36 

35 

35 
36 

22 
24 

28 

30 
31 
32 


531 

672 
672 
672 

85 
323 
680 
920 
109 1 ? 
525 

675 

535 
691 
837 
534 
6*2 

530 

536 
683 

423 
47 
9*9 
1030 


Site and building 


S75.000.00 

4,400.00 
12,500.00 
1,250.00 

8,250.00 
5,000.00 
?fl fuil fifi 

',1 I.I II III Illl 


May 30,1908 
Mar. 4,1911 
Tune 23,1913 
Mar. 3, 1855 
do 
do 
Aug. 18,1856 
June 12,1858 
Mar. 4, 1911 


35 
36 
38 
10 
10 
10 
11 
11 
36 

In 

32 
35 
35 

30 
35 
36 
38 
35 
37 

35 
36 
36 
35 
37 
38 
22 
22 
23 
24 
28 
30 

32 


486 
1367 
5 
672 
672 
672 
85 
323 
1368 


in. ooo oo 

20' oon.oo 
4, 400. on 

12.503 Ofi 
1,250.00 
8, 250.00 
5,000.00 
20,000.00 


1014 
1*57 

I'-lll 
l-lllll 

1910 
1900 

1915 
1913 
1914 
1892 


Site donated 


Bristol R I .. 1 


Post office and 
customhouse. 

Post office and 
courthouse 

Po^t office 


Site 


Bristol, Term 1 


Building 


For architects, superintend- 
ients, etc. 
Limit increased 


Fencing, grading, etc 


Extension 


Site and building 


M,L. t |vm 


hi, . 

' 9 
525 
947 
910 
11 
488 
1368 
203 

41? 
5 
485 
704 
13fi* 

41* 

304 
604 
479 
423 
847 
107H 
1133 
10JO 


: ..IMIII mi 

.' .HMO. Mil 

s, ooo. on 

20,000.00 
20,000.00 
21,000.00 

50, nw. oo 

100,000.00 
125.000 00 
60.000 00 
10,000 00 
25,000.00 
40.000 00 
20,000 00 
12,000.00 
33.000 00 

7, '>on no 

35,000 flO 
40,000.00 
300.000 00 

200, noo oo 

13.-., 000. 00 
1,278,5^4.12 
4fio *-7 
20,000 00 
10,00'J 00 
2.700.00 


Brockton, Mass ... 14 
Bronx(N.Y.),N.Y. 22 

Brookfield, Mo . . 2 


Extension 


40',000.00 

75,000.00 

100,000.00 
125,000.00 
60.000.00 

io.oon.oo 

65,000.00 
65,000.00 

7,500 00 


Feb. 14,1902 
May 30.190R 
Mar. 4,1909 
Mar. 2, 1895 
June 4,1Q7 
Mav 3C,1908 
Mar. 4,1911 
Oct. 22,1913 
May 30, IPOS 
/ug. 24,1912 
June 23,1913 
Mav 30.1 C 08 
June 25,1910 
Mar. 4,1QU 
Mav 30,1908 
-'ug. 24,1912 
June 23,1Q13 
1 ug. 7, 1SS2 
Mar 3,1S83 
do 
Feb. 25,1887 
Mar. 2, 1SQ5 
Mar. 2,1899 
Mar. 3, KOI 
Mar. 3. 1903 


Site and building 


....do 
.do 


Site 


Limit increa<?ed . . 


do 


Site . 


Brookhaven, Miss. 1 7 
Brooklnss.S Dak. 2 
Brooklyn, N Y... 7 


do 


Building 


Site and building 


do 
. ...do 


Site 




7.">,000.00 


Site and building 


800,000.00 
1,115,594.12 

405.87 

20,00000 
10,000 00 
2.700.00 


Building exclusive of sile 
limited to $l,.mooo. 
To pay outstanding liabili- 

.' ddit ional land 


Mail lift 


Lookout facilities 



w 

H 





a 

3 
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DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


194 
195 
196 
197 

198 

199 
200 
201 

202 


*$63,797 96 
*23,135 75 
*54,96S 75 
*54,792 77 




$672 35 
27,2 4 18 
5,236 69 
15,559 46 

1,501 49 

1,054 14 
1,110 91 
649 6S 

255,760 01 


$64,470 31 
69,667 37 
95,)- 64 64 
70,352 23 

1,501 49 

63,999 92 
55,981 67 
71,081 21 

1,837,238.90 


$,000 00 
4,400 00 
31 25 
20,207 23 
f 100,000 00 
\ 121,498 00 
1 54,491 2-j 
9,100 00 
8,000 00 
7,25000 
( 415,:>9i 12 
\ 20,000 00 
| 290,000 00 


Mar. 12,1912 
Mar. 12,1856 
Mar. 5, 1899 
Apr. 20,1897 
Mav 26,1910 
Apr. 23,1913 
Jul' 17,1914 
Jnl / 9, ir09 
} ar. 21,1C09 
Vav 25, If 09 
Apr. 15,1^84 
Aug. 2 ,1899 
Apr. 30,1915 








Surplus fluid, June 30, 1916, S672 31. 
Surplus fund, June 30, 1916, 54,122.80. 

Surplus fund, June 30, 1916, $1,739.22. 
Surplus fluid, June 30, 1916, $l,b71.24. 


$19,247 44 
35,599 20 




$PO 25 
278 00 














I 






62,945 78 
51,870 76 
*70,431 56 

*1, 499, 945. 26 




1 


315 00 
258 00 

329.40 












i 


$36,911 22 


81,533 63 


i 



en 



66 



BEPOBT OF THE STTPEBVISING ABCHTTEOT. 
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KEPOBT OF THE SUPEBVISING ARCHITECT. 
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DIVISION A. Statement of legislative authorizations and a$ 
other pertinent features. (Ass 



itions, with notes relative to ihe acquisition of sites, the progress of the work, and 
\ mth Division B by corresponding line numbers) Continued. 



00 



No. 


Stato and location. 


i 
5 


Title of building. 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 

* 


Date oi act. 


Statutes. 


Project or object. 


Limit of 
cot. 


Date of act. 


Statutes 


Amount. 




o 

> 


1 


1 


1 


2oy 

210 

211 
212 

213 


B uena Vista, Va.. 
Buffalo, N.Y 

....do 
....do 

Buffalo, Wyo.... 


10 
42 

40 
42 


Post office 


Mar. 4,1913 

Aug. 4,1854 
do 
do 

.Aug. 7.18S2 
-*ug. 4,18X6 
Mar 30,1S?8 
Tune 11,18 6 
June fi, 1902 
Feb. !<Uyo4 
May 30,1908 

Mar. 24,1902 

Apr. 5.1S8S 
Mar 3,1X91 
Mar. 3, 1S93 

June 6,1902 
AUK. 1,1914 
July 1, lyib 

Tune 25,1910 
Mar 4.191J 


37 

10 
10 
10 

22 
24 
25 
2 
32 
33 
35 

26 
27 

32 
3S 
39 

36 
37 


879 

571 
571 

571 
3 

47 

414 
324 
22 
540 

90 

81 
94Q 
572 

3P 
610 
21,3 

693 
873 


Site 


$5,000 00 

40,000 00 
88,00000 
8,800.00 

175,000.00 
10,000 00 
500 ( 
4,300.00 

44.40 

125,000,00 

250,000 00 
3bO,000 00 
1,400,000.00 

35,00000 
8.000 00 
7,000 00 

7,000.00 
62,500.00 


July 1, 1916 
June 12,1917 

Aug. 4,1854 
do 
do 

/ug. 7,1882 
Mar. 3, 1883 
Mar. 3, 1885 
S UR. 4, 1RS6 
Mar 30,1888 
June ll,l90 
Feb. 18,1904 

June 28.1902 
Mar. 3, 190=i 
June 30,1906 
A pr. 5, 1 V** 
Mar 3. 1K91 
Aug. IS, 1*94 
Mar 2. 18U5 
June 11,1896 
June 4,lt>97 
July 1, 1898 
Mar. 3, 1899 
June 28,1902 
Aug. 1, 1914 
July 1, 1916 
Mar. 4,1911 
Mar 3,1915 
July 1, 1916 
June 12,1917 


39 
40 

10 
10 
10 
22 
22 
23 
24 
25 
29 
33 

32 
33 
34 
25 
26 
28 
2S 
29 
30 
30 
30 
32 
38 
39 
36 
38 
39 
40 


263 
106 

571 
571 
571 
305 
604 
47) 
222 
47 
414 
22 

423 
11 56 
697 
81 
949 
372 
9'0 
414 
11 
597 
1074 
424 
610 
263 
1368 
823 
264 
107 


$2,500.00 
1,500.00 

40,000.00 
88,000.00 
8,800 O'J 
87,500.00 
50,000 01 
37,500.00 
10,00n 00 
50000 
4,300 00 
4440 

60,000 00 
30,000 00 
35,000.00 
250, 000 00 
350.000.00 
64,00000 
120,000. t 
SO, 000. 00 
500,000.00 
400,00000 
231,000 00 
35,000 00 
8,000 00 
7,000 00 
7,000 00 
1,000.00 
30,000.00 
31,500.00 


1858 
1SS5 

1909 
1901 


H 
No provision for 
building. Site Q 
selected. ^ 

i 

I 



8 
* 

Q 

| 

Contract not H 
awarded for 
mail - conveying 
machinery. 

Contract not 
awarded for 
building. 


Customhouse and 
post office. 

Marine hospital . . . 
Post office 


do 


liuilding 

Architects, contingencies, 
etc. 
Repairs and extension 
ttepairs,and sidewalk 




/ddiiional story.. 


Sale of proper! v, SI 25.000. . . 
OiiiMniUnqlhlifi|(ips 
Sale ol propcrl \ , f imt.iMi 
/ ct June6,l902.amcnded; 
miscellaneous receipts 
Site and building 


Site 


. .do 


Sue and building 
1 unit of cost of site and 
building to 2,000,000. 
Limit increased 


\ ault for cashier'^ room 
Mail-conveying machinery. 

Site 








Building. . 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites , showing outstanding obligations and balances, 
with notes as to surplus-fund deposits^ and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


209 
210 
211 
212 
913 














$4,000.00 






Surplus fund, June 30, 1918, $1,117.00. 


+150 839 03 
* 102,746 09 
*1. 554, 507 52 
118 00 


$180,511 87 


$177,710 07 
11,140 04 
119, WO 39 


$518,091 93 
113,8)2 73 
1,681.116 91 
118 00 


$45,666 00 Jan. 22,1855 
22,1(19 25. July 30,1903 
177,884 45 Jan. 29,1892 
7.000 00 Seirt. 14.1911 












G,8<*3 00 






$7,000.00 
<>2,382 00 







o 

H 





^ 

1 

GO 

KH 
* 

O 



o 

B 



CO 



IVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



State and location. 


Cong, dist 


Title of building. 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date ol act. 


Statutes. 


Amount. 


| 


! 


| 


* 


Burlington, Iowa.. 
Burlington N. J.. 


1 


Post office . . 


May 14,1890 
Mar. 3, 1891 
June 6,1902 
May 30,1908 

do 


26 
26 
32 
35 

35 
36 

36 
37 

32 

32 
32 

34 
35 
37 

37 


107 
949 
311 
521 

530 
678 

8 

325 

1209 
1210 

774 
317 
875 

874 


Site and building 


$100,000.00 
25,000.00 
40,000 00 
5,000.00 

50,000.00 
5,000.00 

10,000.00 
65,000.00 

170,000.00 

30*000.00 
10,000.00 

40,000.00 
7,000.00 
70,000.00 

60,000.00 


Aug. 30,1890 
Mar 3,1891 
June 28,1902 
Mar. 3,1903 
May 30,1908 
do 
!June 23,1913 
Aug. 1,1914 
Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
July 1, 19i6 
June 12,1^17 
June 28,1902 
Mar. 3,1903 
do 
June 30,1906 
May 27,1908 

July 29,1914 
Feb. 28,1916 
June 12,1917 
July 29,1914 
Feb. 28,1916 
June 12,1917 


26 
26 
32 
32 
35 
35 
38 
38 
36 
38 
39 
3' 
40 
32 
32 
32 
34 
35 

38 
39 

40 
38 
39 
40 


372 
949 
424 
1084 
482 
486 
5 
610 
1368 
823 
17 
2G4 
107 
429 
1084 
1039 
697 
317 

560 
17 

107 
560 
17 
107 


$30,000.00 
95,000.00 
25,000.00 
15,000.00 
5,000.00 
25,000.00 
22,000.00 
8,000.00 
10,000.00 
1,000.00 
13,000.00 
31, UOU 00 
20,000 00 
25,000.00 
145,000.00 
10,00000 
30,00000 
47,000.00 

9,000.00 
500.00 
60, 500 00 
6,500.00 
500.00 
45,000 001 


1896 
1907 

1915 
1908 

1918 


Contract in force 
for building. 

Old site. 

Contract in force 
for building. 


do 


Limit increased 


Extension, etc 


do 


Site and building 
Limit increased 


Burlington, N. C.. 
Burlington, Vt.... 

Burlington, Wis... 
Butler, Mo 


6 
1 

^ 

6 


do 

Post office and cus- 
tomhouse. 

Post office 


June 25,1910 

do 
Mar. 4,1913 

June 6,1902 

Mar. 3,1903 
do 

June 30,1906 
May 27,1908 
Mar. 4,1913 

..do. . 


Site 


Building 


Building, including tem- 
porary building, not to 
exceed SI 0,000. Sale of 
present building, upon 
completion of new 
building, author! ed. 
Limit for building In- 
crea^ed, re sale of old 
building. 
For temporary building, 
and moving expenses, 
re sale of old build inland 
part of site, deposit as 
miscellaneous receipts 
Limit for building increased 
do 


Site and building 




. do .. 













r ( r^^^ 



No. 


Expenditures. 




Remarks. 


. . 
Construction. 


Build 

Extensions, 
alterations, 
etc. 


ings. 



Annual 
repairs, 
etc. 




Total to June 
30, 1918. 


Sites. 


Outstanding obligations. 


Balances. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


214 
215 
2H. 
217 
218 
219 


*$104,823 27 
40,355 10 
0, 750 41 
*240,f>43 31 
v onfi *v? 
."* J. 1 ' ' 


843,843 00 


$14,523 98 
1,1.20 20 

" i7,~072"ii 
13.15 


$163,190 2o 
41,981 3G 
6,750 4< 
203,715 42 
1 36,919 7 
28,226.9 


$20, 17D 73 
14,101 (.3 
8,500 00 
7,52000 
9,000 00 
C, 500. 00 


Mar. 12,1892 
Fcpt. 17. W12 
Aug. 7,1911 
Mar. 5, 1855 
Apr. 24,1915 
Mar. 17.1910 




$483 66 
54, 7 JO. 13 

7,"c67"50 
18,C51.52 


$0.27 
3,453 41 

ifl," 485." W 


Deficiency, $1,378.47. 






E;E; 











)IVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



fo. 


State and location. 


o 


Title of building. 


Legislative authorizations. 


Appropriations. 


"c. 

I 


Remarks, 


Date of act. 


Statute*. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


32 
36 

30 
31 
32 
34 

36 
37 

11 
11 

15 
15 
15 
15 
16 
16 

16 
16 

39 

22 
23 
24 
33 

32 
32 
34 
35 


t 


| 


t 


120 

m 

V2 

!23 

!24 
125 


Butler, Pa . . 


22 
1 


Post office 


Mar. 3,1903 
June 25,1910 

Mar. 2,1899 
Mar. 3,1901 
June 6,1902 
June 30,1906 

June 25,1910 
Mar. 4, 1913 

Mar. 3,1857 
do 

July 20,1868 
July 25,1868 
Mar. 3,1869 
do 


1208 
683 

972 
1097 
312 
775 

686 
867 

226 
226 

114 
174 
313 
305 
84 
294 

296 
509 
204 

306 
479 
222 
458 

320 
1207 
777 
521 


Site 


$20,000.00 
75,000.00 

200,000.00 
25,000.00 
75,000.00 
15,000.00 

80,000.00 
25,000.00 

50.000.00 
4,298.54 

49.000.00 
10,000.00 
25.000.00 
30,000.00 
10,000.00 
' 60,000.00 

10,000.00 
33,768.00 
2,500.00 

60,000.00 
27,000.00 
4,279 63 
5,000.00 

6,000.00 
6,000.00 
60,000.00 
10,000.00 


Mar. 3,1903 
Aug. 24,1912 
June 23,1913 
Mar. 3,1899 
June 6,1900 
Mar. 3,1903 
June 30,1906 

Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 
Mar. 3,1857 
do 
July 20 1868 
July 25,1868 
Mar. 3,1869 
do 
Apr. 20,1870 
July 15,1870 
do 
Mar. 3, 1871 
July 1, 191(i 


32 
37 
38 
30 
31 
32 
34 

36 
38 
38 
38 
11 
11 
15 
15 
15 
15 
16 
16 
16 
16 
39 


1039 
418 
5 
1075 
589 
1084 
790 

1368 
5 
610 
823 
226 
226 
114 
174 
313 
305 
84 
294 
296 
509 
204 


$20,000.00 
50,000.00 
25,000.00 
75,00000 
50, COO. 00 
175, (XX). 00 
15,000.00 

22,000.00 
20,000.00 
20,000.00 
43,000 00 
50,000.00 
4,298.54 
49,000 00 
10,000.00 
25,000.00 
30.000,00 
10,000.00 
60,000.00 
60,000.00 
33,768 00 
2,500.00 


1914 
1904 

1909 
1915 

1872 


8 

O 
Site donated. ^ 

CO 
Site donated. 

S 
Q 

1 

Contract not S 
awarded for H 
lookouts. . 

Site partly do- 
nated. 


Butte, Mont 


do 


Building 


Site and building 


Cadillac, Mich.... 


9 


do 


Limit increased 


do 


Additional land, extension, 
etc. 
Site and building 


Cairo, 111 . 


25 

25 
3 


Post office and 
customhouse. 

Marine hospital . . . 

Post office and 
customhouse. 


Limit increased 


Building 


do 
Calais, Me.. . 


Transferred from Govern- 
ment warehouses, Staten 
Island, N. Y. 
Limit increased 


do 


do 


do 


Apr. 20,1870 
July 15,1870 

do 
Mar. 3,1871 
July 1,1916 

Aug. 7,1882 
Mar. 3, 1885 
Aug. 4,1886 
Apr. 28,1904 

June 6,1902 
Mar. 3,1903 
June 30,190ft 
May 30,1908 


do 

Limit increased, paving, 
grading, etc. 
Furniture 


Fencing, grading, etc 


Lookouts 


Site and building 




Aug. 7,1882 
Mar. 3,1885 
Aug. 4,1^86 
Apr. 28, 1 i 04 

June 28,1902 
Mar. 3,1903 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 


22 
23 
24 
33 

32 
32 
34 
34 
35 


306 
479 
222 
458 

429 
1638 
791 
1296 
947 


60,000.00 
27,000.00 
4.279.63 

5,000 a 

6,000.00 
6,000.00 
20,000 00 
40,000 00 
10,000.00 


1885 
1909 


I imit increased 


Approaches, etc 


1 Additions to attendants' 
quarters. 
Site 




] imit increased 


Building 


Limit increased 











No 




Construction. 



Build 



Extensions, 
alterations, 
etc. 



ings. 



Annual 
repairs, 
etc. 


1 

. 



Total to June 
30, 1918. 


:xpenoi lures. 


Sit 

_ 

Cost. 




es. 



Date of pur- 
chase. 




Outstandin 
Site. 


g obligations. 

__ 

Building. 


Balances. 


220 
221 

222 
223 
22-1 

one 


*$74,830 7' 
*299,072.07 

OS, 100. 02 
*2S1,014. 14 
*7f\205 73 
*fifl 7ft 1.37 


$11,U20 11 


$2,878 13 
27,502 08 

Oil 23 
(2,3W 91 
52,225 43 
3,505.89 


$77,759 31 
33^584 2 


$19,925 39 
f 888 84 
\ 2,830 00 
22,000 00 


Dec. 21,1903 
Feb. 9,1900 
Mav 4,1009 
Aug. 14,1111 
Apr. 28,18 
Oct. 1,1883 
Oct. 31,1905 


x 






/ 


181.25 




61,041.83 
343, *41 05 
128,43 l 1( 
73,317.20 





$2,500 00 


15,031 40 
11,931.3(1 



Remarks. 



Surplus fluid, June 30, 1918, $14,818.13. 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



0. 


State and location 


1 

S 


Title of building. 


Legislative authorizations. 


.Appropriations. 


1 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


^ 


t 


"o 

38 

38 
39 

38 
39 
40 
35 
36 
38 
38 
26 
35 
37 

3S 
24 
25 
29 
30 
31 

3fi 

as 

38 
38 
38 
39 
40 
11 
17 


! 


36 

127 

28 

30 
31 

32 

133 

34 
35 


Caldwell, Idaho... 
Calumet, Mich.... 

Cambridge, Md... 
Cambridge, Ohio. - 

Camden, Ark 


1 

12 

1 
15 

7 


Post office 


Mar. 4,1913 

do 

Mar. 20,1916 

Mar. 4,1913 

May 30,1908 
June 25, 1910 

Dec. 27,1890 
May 30,1908 
June 25,1910 

Jan. 27,1887 
June 11,1896 
June 4,1897 

June 6,1900 
June 25,1910 

Mar. 4,1913 

Aug. 18,18.56 
Jan. 24,1873 


37 

37 

39 

37 

35 
30 

26 
35 
36 

24 
29 
30 

31 
36 

37 

11 
17 


877 

878 
37 

874 

535 

687 

702 
534 
682 

363 
414 
11 

286 
688 

876 

84 
419 


Site.. .. 


910,000.00 
20,000.00 

80,000.00 

10,00000 
75,000.00 

25,000 00 
10 000 00 
75,00000 

100,00000 
125,000.00 

11.50 
50,000.00 

55,000.00 

12,000.00 
18,000.00 


July 29,1914 

do 

July 1,1916 

July 24,1914 
July 1, 1916 
June 12,1917 
May 30,1908 
Mar. 4,1911 
June 23, 1913 
Aug. 1.1914 
Mar. 3. 1891 
May 30,1908 
Aug. 24,1912 
June 23,1913 
Aug. 1,1914 
Mar. 3,1887 
Oct. 2,1888 
June 11,1896 
Julv 1,1898 
June 6,1900 

Mar. 4,1911 
June 23, 1913 
Aus:. 1,1914 
Mar. 3, 1915 
Au?. 1. 1914 
July 1, 1916 
June 12,1917 
Aug. 18,18.56 
Jan. 24,1873 


560 

560 
264 

560 
264 
107 
489 
1368 
6 
610 
919 
48* 
418 
6 
610 
509 
505 
414 
597 
286 

1368 
6 
610 
823 
610 
264 
107 
84 
419 


$10,000.00 

12,00009 
8,000.00 

16,000.00 
500.00 
55,000.00 
10,000 00 
8,000 00 
33,000 00 
32,000 00 
25,000 00 
10, 000 00 
20,000 00 
45 000 OH 
10.000 00 
40 010 Of) 
60 00000 
25 000 00 
100,000 00 
11.50 

13.500 00 

10 onn oo 

20.00000 
6.500 00 
2,00000 
5,000.00 
4^,000 00 
12 000 01 
18,000.00 


1915 

1*96 
1915 

1899 

1915 

1918 
I860 


No provision for 

No provision for 
building. Site 
selected. 
Contract in force 
for building. 

Rank-in & Kellojg, 
architects. 

Perpetual lease of 
portion of county 
courthouse. 


do 
do 
do 

.do 




Mineral rights reserved. 
Site and building 


Site 


Site and'building, $85,000 . . 
Site and building 


Camden, Me 
Camden, N. J 

Camden, S. C 
Cameron, Tex 


2 

1 

5 
ft 


do 

Post office, cus- 
tomhouse, etc. 

Post office... 


Site 


Building 


Site and building 


Limit increased . 


Additional land, $5,000 
(within limit). 
Payments found due by 
accounting officers. 
Site and building 


do 


do. . 


Canandaigua, 


36 


Courthouse and 
post office. 


To procure lease and fur- 
nish building. 
!For perpetual use, repairs, 
etc. 



DIVISION B. Statement of expenditures for building (construction and annual repairs^ etc.) and sites, showing outstanding obligations and balances t 
with notes as to surplus-fund deposits t and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


226 
227 
228 
229 
230 
231 

232 

233 
234 
235 










$8,500.00 


June 28,1915 








Surplus fund, Juno 30, 1918, $419.26. 










$11,500.00 




$5,500.00 
2,257.36 
101.88 


826,237.87 
65,895.12 
*20,86^ 5-> 
*7l,8ff!.l5 

"189,103.47 

*37,430.7t 
34,961.10 






$28,23787 
67,287.55 
3 \ 352. 15 
75, 93 -.29 

219, 139 28 

38,312 01 
35,9^3 10 
2,107.81 


16,000 00 
18,000 00 
4,137.48 
9, 500 00 
/ 30,8^3 P 
\ 5.0U.91 
12,1"000 
2,000.00 


May 5,1915 
May 4,1911 
July 2,1892 
Aujr. 11,1909 
Jure 30,1892 
Nov. 20, 1*97 
Sept. 1,1911 
Sept 23,1914 


$27, 00 \. 88 
1,000.00 




SI ,392. ^3 
11,4 9.61 
1,073.14 
20,945 81 

881. 77 
972 00 
2,107.81 


















\ 








/ 










6,8)5.03 


11,183.87 







en 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



*0. 


State and location. 


i 

o 


Title of building. 


Legislative authorizations. 


Appropriations. 


t 
1 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act 


Statutes. 


Amount. 


$ 


! 


1 


t 


236 

237 

238 
239 

240 
241 

242 

243 


Canandaigua, 
N. Y. 

Canon City, Colo. . 
Canton, Oa 


36 

2 
9 


Post office.... 


June 30,1906 
Mar. 4, 1911 

Mar. 4, 1913 
.. ..do 


34 
36 

37 

37 
36 

36 

26 
28 
30 
38 
3S 

37 

25 

30 
30 

S 

33 


780 
1368 

877 

877 
684 

686 

123 

428 
982 
6 
209 

879 

356 

599 
1077 

592 
18 

615 


Site and building 


$75,000 00 
7,500.00 

15,000.00 

5,00000 
85,00000 

50,000.00 

103 000 00 
5 00000 
15 000 00 
20,000.00 

7,50000 

112,00000 

80000 
48,00300 

1,250 OJ 
8,000.00 


June 30,1906 
Mar. 4, 1907 
Mar. 4,1909 
Mar. 4, 1911 
July 29,1914 

do 

Mar. 4,1911 
June 23.1913 
Aug. 1.1914 
Mar. 3, 1915 
Mar. 4, 1911 
Aug. 1.1914 
Mar. 3 1915 
Aug. 30 1890 
Mar. 3 1891 
Aug. 23 1894 
Mar. 3. 1899 
June 23,1913 

July 29,1914 

Aug. 1,1888 
Julv 1,1898 
Mar. 3, 1899 
June 6,1900 
June 23 1913 
Oct. 6,1917 


34 
34 
35 
36 
38 

38 
36 

ss 

38 
3<* 
36 
3S 
38 
26 
26 
28 
30 
38 

38 

25 
30 
30 
31 
38 
40 


793 
1296 
947 
1368 
560 

560 
1368 
6 
610 
823 
1368 
610 
823 
372 
949 
428 
1076 
6 

560 

380 
599 
1077 
592 
18 
349 


$30,00000 
20,000 00 
23,00000 
7,50000 
13,500.03 

5.00000 
21.000 03 
15 030 00 
1900000 
30 030 00 
10 000 03 
1000000 
33 000 00 
33.003 03 
70 003 03 
5 003 03 
15 000 00 
20,000 00 

3,70000 

112,00000 
800 00 
48.000 00 
1.2oOOO 
8 000 00 
143,500.00 


1912 

1916 

1916 

1894 
1915 

1893 


Site partly do- 
nated. 

No provision for 
building. 
Do. 

No provision for 
building. Site 
not selected. 


do 
... do 




Site 


do 

Site and building... 


Canton, 111 

Canton, Miss 
Canton, Ohio 

Cape Charles, Va.- 

Cape Charles, Va. 
( Fishermans Is- 
land). 


15 

8 
18 

1 
1 


do 

do 
do 

do 

Quarantine station 


June 25, 1910 

do 

June 2.1890 
Aug. 23 1894 
Mar 2. 1899 
June 23 1913 
Oct. 22,1913 

Mar. 4, 1913 

Aug. 1, 18S8 

July 1,1898 
Mar. 3,1899 

June 6 1900 
June 23,1913 

Aug. 1, 1914 


do 


do 


Limit increased .... 


Extensions 


Alterations, etc. . . . 


Prior act amended so as to 
make $20,000 available for 
extensions, etc. 
Site 


Site, repair of present hos- 
pital buildings, etc. 
Sulphur furnace, etc 


Improvements to station, 
etc. 
Crematory 


Residence for quarantine 
officer. 
Amends above; erect on 
land owned bv United 
States at Fort Monroe, 
Va. 









No. 


Construction 



Build 



Extensions, 
alterations, 
etc. 


. 
ings. 

Annual 
repairs, 
etc. 


I 



Tolal to June 
30, 1918. 


Expenditures. 


Sites. 



Outstanding obligations. 



Balances. 


Remarks. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


236 
237 
23S 
23? 
24C 
24 
24' 
24. 


*$69,433.88 

'.'.'.'.'.'. 

I 66, ->02 09 


""$34 
28 


703." 57 
57LOC 


$1,030.12 


$70,161.00 


$13,03P.62 
11,000 00 

5,ono oo 
pn^o on 

5,300 00 
22,344.58 

5," 057." Of 


Aup 21,1910 
May R,WW 
Aup. 29,1916 
Oct. 1V911 
Apr. 15, 19V> 
Apr. 21,1891 

)!"itoy""."i&2 







$i,666 66 

70.00 
i i,"257."50 


$5,497.9 


Surplus fund, June 30, 1918, $1,728.59. 


902 38 
778.90 
24,716.33 

48,"62L21 


67, '6 '.47 
43,6-0 31 
143,075.52 

""i83,*538.~2 




) 4-!,901.41 
*83,635.42 
j 


3,76660 
U3, 610.00 


J *106, 913.00 



DIVISION A. Statement of I 
other 



legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
r pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



oo 



No. 


State and location. 


1 


Title of building. 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Bemarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


^4 


! 


1 


! 


243 
244 

245 
246 

2*7 

248 
249 

250 
251 


Cape Charles, Va. 
(continued.) 

Cape Fear (South 
Port), N. C. 

Cape Girardeau. 
Mo. 

Carbondale, Pa. .. 
Caribou, Me. . . 


1 
6 

14 
10 

4 


Quarantine station 
Quarantine station 

Post office and 
courthouse. 

Post office 


Oct. 6,1917 
Mar. 28,1918 

Aug. 18,1894 

Mar. 3,1901 
Apr. 28,1904 
Aug. 1,1914 
June 30,1906 
May 30,1908 

Mar. 3,1903 
June 30,1906 
May 30,1908 

June 25.1910 
Mar. 4,1913 

....do i 

June 30,1906 
May 30,1908 

June 25,1910 
Mar 4,1913 ' 


40 
40 

28 

31 
33 

38 
34 
35 

32 
34 
35 

36 
37 

i 
37 

34 
35 

36 
37 


349 
467 

392 

1137 

458 
615 
780 
522 

1208 
783 
527 

6S9 
871 

377 

780 
522 

6S7 
874 


Barracks buildings, officers 1 
quarters, etc. 
Authorization Oct. 6, 1917. 
Made available for re- 
modeling, etc. 
Establishment and mainte- 
mance of quarantine sta- 
tion. 
Detention quarters 


$143,500.00 

20,528.20 

2,000.00 
5,300.00 
25,000.00 
100.000.00 
30,000.09 

12,000.00 
16,000.00 
60.000.00 

10.000.00 
50,000.00 

10,000.00 

75,000.00 
10,000.00 

80,000.00 
70,000.00 


Aug. 18,1894 
Mar. 3,1901 
Apr. 28,1904 
Aug. 1.1914 

June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
Mar. 3,1903 
June 30.1906 
May 30,1908 
Mar. 4,1909 
June 25.1910 
Mar. 4, 1911 
do 
Mar. 3,1915 
Feb. 28,1916 
July 1,1916 
June 12,1917 
July 29,1914 
July 1,1916 
June 30,1906 
Mar. 4,1907 
Mar. 4.1909 
Mar. 4.1911 
Aug. 24,1912 
Aug. 1,1914 
Mar. 3.r>15 
July 29,1914 
July 1,1916 
June 12,1917 


28 
31 
33 
38 

34 
34 
35 
32 
34 
35 
35 
36 
36 
36 
38 
39 
39 
40 
38 
39 
34 
34 
35 
36 
37 
38 
38 
38 
39 
40 


392 
1137 
458 
615 

793 
1296 
947 
1039 
795 
484 
947 
704 
1368 
1368 
823 
17 
264 
107 
560 
264 
793 
1296 
947 
1368 
419 
611 
823 
560 
264 
107 


920,528.20 
2,000.00 
5.300.00 
25,000.00 

3ft. nnn. m 

1'. IIIH) nil 
I'.'i linn IHI 
IJ inni mi 

|ll IHHI IHI 

20,000.00 
25.000.00 
5.000.00 
10.000.00 
10.000.00 

i.oon.oo 

10,000.00 
19,000.00 
20,000 00 
8,000.00 
2,000.00 
25,000.00 
25, 000. (X) 
35,000.00 
20000.00 
17,719.00 
7,281.00 

35 ono.no 

8,000 00 
500.00 
25,000.00 


101ft 
IUI-' 

1910 
1916 


Contract not 
awarded for 
building. 

No provision for 
bufiding. 

Contract not 
awarded for 
building. 


Infectious hospital . . 


Wharf 


Site and building 


Limit increased 


Site 


do 


Limit increased 


Building 


Site 
Building 


Carlinvilie,lll 
Carlisle, Pa 


21 

IS 


do 

.. ..do. 


Site 


Site and building 


Carnegie, Pa 

1 

Carrol J.Iowa 


32 

t 
10 


do 
.. ..do 


Limit increased T. 


Site and building 


do 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 

S28,329.50 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


244 
245 
246 
247 
248 
249 
250 
251 


*$20,506 70 
107, =>04. 89 
"59,981.41 


$31,199.03 
3,144.85 
1,384.61 


$80,035 23 
110,649.74 
61,366.05 












^.IM-IM fiiP-1, Jiim in. IOIR. fri f.rn 




$n,OM.29 Nov. 1U,1W)7 
27,966.701 Jan. 28,1908 
10,000.00 Sept 20,1911 
8,000.00 Mar. 10,1917 
15,011.54] Aug. 6,1907 
37,718.75 Apr. 24,1912 
13,675.031 Apr. 5,1917 




$290. 00 












950,000.00 












*69,029.20 
40, 195. 15 
350 00 




3,321.86 
834.82 
1 00 


72,351.06 
41,029.97 
351.00 












1,666.66, i, ose.io 

19,474.97 







CD 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated uiih Division B by corresponding line numbers) Continued. 



oo 
o 



No. 


State and location. 


s 

T? 

w 
| 


Title of building. 


Legislath c authorizations. 


Appropriations. 


i 

"a 

I 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


5 


I 


1 


! 


252 

253 

254 
255 

25fr 

257 

258 

259 
2GO 


Carrollton, G a 

Carrollton, HI 
Carrollton, Ky.... 


4 

20 

6 


Post office . 


Mav 30, 19^8 
June 25,1910 
Mar. 4,1913 

do 

Mar. 2, 1899 
Mar. 3. 1901 
Tune 30,19% 
May 30,1908 

Mar. 3.18P3 
Feh. 23.18C5 
Julv 20,18f8 
Mar. 3. ISf 9 
Julv 15.1870 
Mar. 3. 1871 
June 19.1878 
Feb. 25.1910 
June 17 1910 
Jan. 3, 18S5 
Mar. 30.1RS8 
Mar. 3 1^91 
July 1, 1916 

Mav 30,1908 
June 25,1910 
Mar. 4.1913 

June 30,19% 
May 30,1908 

Mar. 4,1913 


35 
3 
37 

37 

30 
31 
34 
35 

12 
13 
15 
15 
16 
16 
21 
36 
36 
23 
25 
26 
39 

35 
36 
*7 

34 
35 

37 


533 
681 
806 

877 

998 
1098 
7R3 
527 

770 
5<'.9 
114 
315 
307 
498 
191 
216 
497 
281 
47 
919 
264 

533 
681 
866 

780 
522 

878 


Site 


$7,500.00 
45,000.00 
7,500.00 

7,000.00 

25,000.00 
5,000.00 
10,000.00 
60,000.00 

100,000.00 

150,000.00 
42,000.00 
31,594.36 
30.32H.OO 
8.500.00 
1,000.00 
4,500.00 
100.000.00 
23.000.00 

io.non.oo 

2,500.00 

7,500.00 
45.000.00 
6,250.00 

7o,ono.oo 

15,000.00 
5,000.00 


May 30,1908 
Aug. 2J, 1912 
June 23,1913 
Apr. fi.1914 
July 29,1914 
July 1, 1916 

Mar. 3,1899 
Feb. 14.1902 
June 30.1906 
May 30,1908 
Mar. 4,1909 
Mar. 3.1813 
July 20.18C8 
Mar. 3, 18( 9 
Julv 15,1870 
Mar. 3, 1871 
June 19 1878 
Feb. 25.1910 
June 17,1910 

Jan. 3, 1885 
Mar. 30,1888 
Mar. 3. 1*91 
July 1, 1916 

Mav 30,1908 
June 23,1913 
Aug. 1 1914 
Mar. 3 1915 
June 30 190f 
Mar. 4. 1907 
Mar. 4.1909 
Tulv 29 1914 
July 1. 1916 
Mar. 28,1918 


35 
37 
38 
38 
38 
39 

30 
32 
34 
35 
35 
12 
15 
15 
16 
16 
20 
36 
36 

23 
25 
26 
39 

35 
38 
38 
38 
34 
34 
35 
3S 
39 
40 


487 
419 
6 
314 
560 
264 

1217 
9 
795 
484 
917 
770 
114 
315 
307 
498 
191 
216 
497 

281 
47 
919 
264 

487 
6 
610 
$23 
793 
1296 
947 

=ifiO 

264 

466 


87,500.00 
30.000.00 
15,000.00 
7. Wi. no 
5,00000 
2,000.00 

25,000.00 
5,000.00 
10,000.00 
15,000.00 
45,000.00 
100.000.00 
150.000.00 
42,000.00 
31,594.36 
30,326.00 
8.500.00 
1,000.00 
4,500.00 

100.000.00 
36 000.00 
10 000.00 
2,500.00 

7.500.00 
35,000.00 
11.250.00 
5 000.00 
25 000.00 
25 (XT). 00 
40.000.00 
3, 250 00 
250.00 
500.00 


1914 

1902 
1912 

1870 

1891 

1915 
1910 


Site selected. No 
pros ision for 
building. 

Site donated. 

Contract not 
awarded for 
lookouts. 

Site donated. 

'o provision for 
building. 


do 
do 


Building 


Limit increased. ($750 for 
additional land.) 
Site. 


Site and building. . . . 


Carroll ton, Mo 
Carson City, Nev.. 

do 

Cartersville, Ga... 

Carthage, Mo 
Caruthersvttle, Mo. 


2 
1 

1 

7 

15 
14 


do -. 

Branch mint 


Limit increased . 


Site 


Building 


Fstablishment of mint, etc. 

Tn irvrpf IirH b~ rlrmitirm 
I.L.I i.i|i.|ii.l.r,i ,r,. |,..i ,.| 
U t i,,, 
/ i| iiiiilin . 
11 \ V,,n, ,- . ,1-,- 

K.,lli-i Injn i |ll,l hull, | .... 

Wages of wor men 


Post office, court- 
house, etc. 

Post office 


Wages 


Site and building . 


Limit increased 


.do 


Lookouts 


Site. 


do 
do 


Building 


Limit increased 


Site and building 


Limit increased 


Site 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing, outstanding obligations and balances, 
with notes as to surplus fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

252 

253 
25 J 
255 
256 
257 
2^ 
2>0 
?60 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 




Construction. 


Extensions, Annual 
alterations, repairs, 
etc. etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


851,623 73 


?970 89 


$52,594.62 


/ $7,450.00 
\ 750 00 


Feb. 22,1909 
Oct. 10,1913 


} 


'$60.75 




Surplus fund, Juno 30, 1918, 865.52. 
Surplus fund, June 30, 1914, $1,711.84. 

Surplus fund, June 30, 1916, Sl.788.89. 
Warrant mailed Apr. 18, 1918. 


$7,000.00 




*26,6S9.90 
5^,231 91 
* 126, 787 66 
* 13 4, 605. 5") 
17,OS1 47 
81,830 93 


| 4 100 83 


31,150.75 
58,941 63 
j^q.orrc (n 
't, 1 , 'l 1 i 
47i8ni 66 
87,888 21 


3,318 05 
8,516.29 

|I,I|H I I 

7, 500. 00 
28.18 
4,000.00 


Apr. 11,1900 
July 10,1907 
May 3, 1865 
May 1, 1886 
Feb 19,1910 
Oct. 4,1907 








700 72 




56. 25 




I ii 505 37 






1 28^118.91 
813 19 






$2,500.00 
3, 168. 53 




1,000.00 
352.00 


: 3 057 2R 











DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to flw acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



oo 
to 



No. 


State and location 


i 

D 


Title of building. 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


1 


1 


! 


261 
262 

263 

264 
265 

266 
267 

268 

269 


Casper, Wyo 


1 

3 
9 

3 
5 

7 
8 
3 


Post office 


May 30,1908 
June 25,1910 

Mar. 2, 1833 

Mar. 3,1847 
Sept. 3,1850 
Apr. 20.1870 
June 30,1906 
May 30,1908 

Mar. 4,1913 

June 9,1890 
^ug. 5,1*92 
June 30,1906 
Mar. 2, 1%7 
Mar. 4, 1907 

May 30,1908 

do 

June 25,1910 
Mar 4, 1913 

June 6,1^02 
Mar. 3,1903 

Mar. 4,1913 
do 


35 
36 

4 

9 
9 
16 
34 
35 

37 

26 
27 
34 
34 
34 

35 

35 

36 
37 

32 
32 

37 
37 


537 
684 

627 

162 
539 
84 
782 
526 

874 
128 

350 

775 
1237 
1296 

521 

533 
681 
866 

316 
1205 

878 
875 


Site... 


$10,000.00 
55,000.00 

850.00 

1,100.00 
3,600.00 
600.00 
10.000.00 
100,000.00 

95,000.00 

100,000.00 
30,000 00 
200,000.00 
15,200.00 

10,000.00 

7,500 00 
45,00000 
5,000.00 

35,000.00 
5,000.00 

7,500.00 
55,000.00 


May 30,1908 
Aug. 24,1912 
June 23,1913 
Mar. 2,1*33 
Mar. 3.1847 
Sept. 3,1850 
Apr. 20,1870 

June 30,1906 
May 30,1908 
Mar. 4.1909 
June 25.1910 
Mar. 4.1911 
July 29,1914 
July 1,1916 
June 12,1917 
/ug. 30,1890 
Mar. 3,1891 
/ug. 5,1892 
June 30,1906 
Mar. 2,1907 
Mar, 4, 1907 
May 30,1908 
Mar. 4, 1909 ' 
May 30,1908 
/UR. 24,1912 
June 23,1913 
Aug. 1,1914 
June 28,1902 
Mar. 3,1903 
do 
Feb. 18,1904 
July 29,1914 

do 

June 12,1917 


35 
37 
38 
4 
9 
9 
16 

34 
35 
35 
36 
3fi 
38 
39 
40 
26 
26 
27 
34 
34 
34 
35 
35 
35 
37 
38 
38 
32 
32 
32 
33 
38 

3* 
40 


489 
419 
6 
627 
162 
539 
84 

795 
483 
947 
701 
1368 
560 
264 
107 
. 372 
949 
350 
790 
1237 
1296 
521 
947 
487 
419 
6 
610 
426 
10S4 
1038 
23 

o 

560 
107, 


$10,000.00 
30,000.00 
25,000.00 
850.00 
1,100.00 
3,600.00 
600.00 

10,000.00 
20,000.00 
45,000.00 
15.000.00 

20 ono.oo 

10,000.00 
50000 
84,500 00 
30,000.00 
70,000.00 
30,000.00 
60,000 00 
15,200 00 
140,000.00 
10,000 00 
10,000.00 
7,500.00 
30,000.00 
15,000 00 
5,00000 
10,000.00 
8,75000 
5.000.00 
16.250.00 
7,500.00 

6,000.00 
15,000-00 


1916 
1833 

1911 

1895 
1910 

1915 
1904 

.... 

* 


Contract in force 
for building. 

Site donated. 

No provision for 
building. 
Site donated. 


Castine, Me 


Customhouse and 
post office. 

Post office and 
courthouse. 

Post office 


Building 


Purchase of building and 
repairs to same. 
do 
Repairs and furniture .... 


Catlettsburg, Ky.. 

Cedar Falls, Iowa. 

Cedar Rapids, 
Iowa. 

Cedartown, Ga 
Centerville, Iowa.. 
Central City, Ky.. 


Additional land 


Site 


Building 


Site and building 


Post office and 
courthouse. 

Post office 
do 
do 


do 


A ddil ional story , 


Extension, etc 


Sale of old building 


Additional land (within 
limit). 
Limit to extension increased. 

Site 


Building 


Limit increased. .. 


Site and building 


Limit increased . . 


Site. 


Central City, Nebr. 


3 do 


Site and building 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

261 
262 
263 
264 

265 

266 
267 
268 
WW 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


$31,444 03 
*1,950 00 
97,590 78 
33, 277. 72 

*103,811 06 
*47. 683. 95 
*3VJ66 M 





$706. 80 
21,421 10 
1,604.58 


$52,150.85 
20,371.10 
9.), 195. 36 
33,277 72 

283,708 69 

48, 682. 95 
41,023.78 


9,000.00 
1,800.00 
8,328 50 
8,200.00 
/ 24, 183 94 
\ 53, 102 00 
6,500 00 
33.37 
7,500.00 


Mar. 16,1909 
Apr. 6,1833 
July 13,1907 
Nov. 23,1915 
May 7, 1891 
Fob. 9,1907 
Mar. 18,1909 
Nov. 12,1902 
Juno 17,1915 
Julv 17.1917 




$3,496.85 


959. 10 


Surplus fund, June 30, 1916, $2,343.47. 
Surplus fund, Juno 30, 1918, $2,316.05. 




.."" 




65.73 
21,326.47 








32, 195. 81 


$170,040 32 


9,834.31 
999 00 
4,057.15 


\ 


/ 






















185.66 






183.00 






20.815.66 



w 

8 

O 



H 

g 
9 



Ul 

I-H 

Q 



00 

co 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



66 



Xo. 


State and location. 


i 

tub 


Title of building. 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


Date of act. 


Statutes 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount 


34 
35 

37 

36 
37 

37 

34 
35 

32 
32 

37 
36 

37 
37 

34 
35 


1 

782 
526 

878 

690 
872 

876 

783 
527 

321 
1206 

875 
685 

875 
874 

780 
522, 


1 


! 


270 

271 
272 

273 

274 

275 

276 
277 

278 
279 
280 


Centralia, 111 

Centralia, Mo 
Chadron, Nebr 


23 

8 
6 


Post office 


June 30,1906 
May 30,1908 

Mar. 4,1913 

June 25,1910 
Mar. 4,1913 

do 


Site 


17,50000 
60,000.00 

7,500.00 

15,000.00 
110,000.00 

60,000.00 

25,000.00 
65,000.00 

15,000.00 
70,000.00 

55,000.00 
75,000.00 

60,000.00 
70,000.00 

50,000.00 
40,000.00 


June 30,1906 
May 30,1908 
Mar. 4,1909 
Aug. 1,1914 

Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
July 1,1916 
June 12,1917 
July 29,1914 
July 1,1916 
June 12,1917 
June 30,1908 
May 30,1908 
Mar. 4, 1909 
Mar. 4,1911 
June 28,1902 
Mar. 3, 190^ 
Apr. 28,1904 
Mar. 3,1905 
July 29.1914 
June 12,1917 
Mar. 4, 1911 
J\ug. 1,1914 
Mar. 3,1915 
July 29,1914 
Feb. 28,1916 
June 12,1917 
Aug. 1,1914 
July 1, 1916 
June 12,1917 
June 30,1906 
Mar. 4, 1907 
Mar. 4,1911 
.Aug. 24,1912 
June 23,1913 


34 
35 
35 
38 

36 
38 
39 
39 
40 
3* 
39 
40 
34 
35 
35 
3ft 
32 
32 
33 
33 

40 
36 
38 
3S 
38 
39 
40 
38 
39 
40 
34 


794 
483 
947 
610 

1368 
823 
17 
264 
107 
560 
264 
107 
795 
484 
947 
1368 
429 
1038 
453 
1157 
560 
107 
1368 
610 
823 
560 
17 
107 
610 
264 
J107 
793 
1296 
1368 
419 
6 


$7,500.00 
-20,000.00 
40,00000 
6,000.00 

15,000.00 
1,000.00 
20,00000 
49,00000 
.40,000.00 
3,500.00 
2,00000 
10,000.00 
25,000.00 
20,000.00 
30,000 00 
15,000.00 
15.000 00 
30,000.00 
20,000.00 
20,000 00 
4,70000 
20,000.00 
15,000 00 
18,000.00 

42,000 on 

8,500.00 
500.00 
45,000 00 
5,800.00 
5,000 00 
59,20000 
25,000.00 
25,000.00 
20,00000 
10,000.00 
10,000.00 


1911 

1912 
1905 

1916 

1318 
1913 


No provision for 
building. 
Contract in force 
for building. 

Site not selected. 

Site selected. 

Contract hi force 
for building. 


do 
do 


Building 


Site 


do 


Ch amberlain, 
S. Dak. 

Chambersburg, Pa. 
Champaign, 111 
Chandler, Okla 


1 
17 

19 
1 


Post office 


Building 


Site and building 


do 
do 


June 30,1906 
May 30,1908 

June 6, 1902 
Mar. 3, 1603 

Mar. 4. 1913 
June 25,1910 

Mar. 4,1913 
.do 


Site . . 


Building 


Site 


Building 


Site and building 


Chanute, Kans 
Chapel Hill, N.C.. 


3 

5 


do 


. . . ,-do 


.do.... 


Chariton, Iowa. . 


8 


. .An... 


do 


Charleroi, Pa 


24 do 


June 30,1906 
May 30,1908 


do 


Limit increased 


f 



DIVISION B. Statement of expenditures /or building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

270 
271 
272 
273 

274 

275 
276 
277 
278 
279 

2X0 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Extensions, Annual 
Construction, alterations repairs, 
etc. etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


359 966 25 SI 109 22 


$6 i, 075. 47 


?7,4G5 W, July 23,1907 
6,000.00 Sept. 11,1914 
9,000.001 July 27,1911 




S33. 75 




Surplus fund, June 30, 1916, 8956.30, 

Warrant mailed Mar. 13, 1918. 
Surplus fund, Juno 30, 1918, $5,572.27. 
Deficiency, $2,986.15. 

/Surplus fund, Juno 30, 1916, $2,092.64; sur- 
\ plus fund, June 30, 1917, 82.25. 








21,305.17] . 


21,305.17 




77,024.00 


811,670.83 
15,500.00 






63,735.95 1,394.17 


65, 130. 12 
81,584.35 


23, 232. 19 

10,024.07 
1 wn no 

| (.MINI IHI 
H.f, HI 
.j HI III IMI 

21,217.46 


(Aug. 3,1907 
{Sept. 21 f 1907 
Oct. 4,1907 
Dec. 19,1902 




307. 75 


*70 000 00 11 584 3n 












20,200.66 


56,353 73 956 42 
63 15 1 50 


57,310.15 
6*. 65 
38, 186. 40 

67,579.37 


1 H in. . 




71.00 
48,423.00 
7,242.85 

92.50 




38,18640 
rtfl 595 15| 981 22 


Aup. 27,1910 




18, 770. 75 









o 
w 

H 



w 

i 
i 

tt 
te! 

I 

O 

W 



00 



3ivisiON A.- Statement of legislative authorizations and appropriations, with notes relative to the acquisition of rites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding tine numbers) Continued. 



00 



Mo. 


State and location. 


4 

19 
1 
1 


Title of building. 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes 


Amount. 


3 


! 


| 


i 


281 

282 
283 
284 


Charles City, Iowa. 

Charleston, 111 
Charleston, S. C. . . 
do 


Post office 


June 25,1910 
Mar. 4,1913 

do 

Mar. 3,1869 

Mar. 3,1*47 
Aug. 12,1848 

Mar 3,1*1* 
Sept. 30, l*"iO 
Mar. 3. 1*.>I 
.'us 31,1*52 
Mar. 3,1853 
1 UK. 4, 18*4 
Mar 3, Isw 
/UK 18.1 Son 
Mar. 3,1*57 
June 12.1V5*. 
June 25,1*60 
.. ..do 


36 
37 

37 

15 

9 
9 

9 
9 
9 

to 

10 
10 

to 

U 
11 

ii 

12 
12 

14 

16 
16 
IG 
17 
17 
IS 
18 


689 
871 

874 
305 

161 
296 

364 
5S9 
601 
87 
202 
560 

" 

221 
323 
105 
105 
310 

470 

85 
312 

sou 

523 
227 
394 


Site 


$10,000.00 
70,000.00 

75,000.00 
46,000.00 

30,00000 
100,000.00 

50,000.00 
100,00000 
100,000 00 
200,000.00 
100,000.00 
271,000 Ofl 
200,000 00 
301). 000 00 
400,000 00 
200,000 00 
5,000 00 
15 000 00 
10.000.00 

25,00000 

25,000 00 
ion nnn.no 

oil.il-M.il 


Mar. 4,1911 
Mar. 3,1915 
Feb. 2S,1916 
July l,19lfl 
June 12,1917 
July 29, W 4 
July 1, 1916 
June 12,1917 
Mar. 3,1869 

Mar 3.1*47 
-'UR. 12,1848 
Mar. 3,1848 
Pept. 30, 1850 
Mar. 3,1*51 
.'us. 31,1852 
Mar. 3,1853 
.' u?. 4, 1854 
Mar. 3,1355 

Ug. li\ 1H5H 

Mar 3, 1*57 
June I2,l*5S 
June 25,1860 
do 
July 2*, 1*6* 
Mar. 2.1SH7 
'IT 20,1*70 
July 15,1870 
Mar 3,1871 
June 10.1872 
.. do 
Mur MX; i 


36 

39 
39 
40 

39 
40 
15 

9 
9 
9 
9 
9 
10 
10 
10 
10 
11 
11 
11 
12 
12 
12 
14 

16 
16 
17 
17 
17 
13 
18 


136* 
823 
17 
264 
107 
560 
264 
107 
305 

161 
2fl6 
364 
539 
60^ 
87 
202 
560 
65* 
S5 
221 

105 
105 
310 
470 
*5 
312 
509 
352 
3n2 
523 
227 
394 


$10,000.00 
1,000.00 
29 COO. 00 
30,000.00 
10,000.00 
9.00000 
500.00 
65,590 00 
46,000.00 

30,000 00 

lon.ono oo 

50.000 00 
100,000.00 
100.00000 
200,000.00 
100,00000 
273,000.00 
200.000.00 
3(XMXM> 00 
40'), 000 00 
200,000.00 
5 f OfX).00 
15,000 00 
10,000.00 
25,000.00 
25,000 00 
100,000.00 
50,oon.oo 
100,000.00 
100.000.00 
172 0*1.52 
100 000.00 
151,833.91 


1918 
1918 

1879 


Inclosed in grounds 
of post office, 
courthouse, eto. 


do 
Clubhouse 


Building 


Site and building 


do 


Customhouse 


do 


Limit srosi ofsfteto?no,000 

I'M", MM M'H [.I.I tilth >-ll 

llli|li|l|ir lli/inliM hli'PH ill 1. 

Cont inuai ion 


do 


do 


do 


do 




do 


do 


... .do 


Presen e unfinished work.. . 
Pav for marble del Iveroil 
Preser\auon from dilapi- 
dation. 
Complete part of Interior, 
eto 
Proiect material etr 
( 'on t inue construction 


July 28,1868 
Mar 2, I*fi7 

,Npr 20.1S70 
Julv 15 1X70 
Mar. 3 1X71 
June 10 1^72 
Mar 3 1X7J 
June 23 1S74 
Mar. 3, 1875 ' 


do 


.. ..do 


liM.mvi. M' ii.ru> ?i ivi 
172.0X1.52 Mar. 3,1875 
100,000.00 
151,833.911 


do 


Completion of building 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and styes, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers)- Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, i Annual 
alterations, i repairs, 
etc. etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


281 
282 
283 
Wtt 


$44,748 04 
47,593.56 


S918 82 


$45,666 86 
47,593.56 
3,059.16 
3.108.225.62 


$S,500 00 
9,000.00 
46,000.00 
130. 000. 00 


July 26,1911 
May 20,1915 
Nov. 20,1869 
Julv 10.1849 




$8,071.08 
4,311.28 


$18,580.90 
14,035 16 


Cost of site includes building. 






3 059 16 




*2. 696. 592 34 


S231.856 21 176.777.07 










00 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
offer pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



oo 
oo 



No. 

285 

286 
287 

288 


State and location. 


; 

& 

T3 
b 
g 

1 
1 

3 
2 


Title of building. 


Legislative authorizations. 


Appropriations. 


| 
I 


Remarks. 


Date of act. 


Statutes 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


o' 


! 


1 


i 


Charleston, S. C. 

do 
CharIeston,W.Va.. 

Charles Town, W. 
Va. 


Post office, court- 
house, etc. 

Quarantine station 

Post office and 
courthouse. 

Post office 


Feb. 9, 1887 

May 24,1888 
Jan. 19,1891 
Mar. 2,1895 
June 4,1897 
July 7, 1898 
Feb. 12,1903 

Mar. 3, 1903 


24 

25 
26 
28 
30 
30 
32 

32 


394 

157 
721 
910 
11 
660 
1610 

1037 


Site, $100,000; building, 
$200.000. 
Building limit Increased . . . 
do 


$300,000.00 

100,000.00 
50,000.00 
40,000.00 
14,000.00 
3,500.00 
22,704.00 

1,500.00 


Feb. 9,1887 
Mar. 3,1891 
Aug. 18,1894 
Mar. 2,1895 
June 4,1897 
July 7,1898 
Feb. 12,1903 
Mar. 3,1903 


24 
26 
28 
28 
30 
30 
32 

. 


394 
949 
372 
910 
11 
660 
1610 
1037 


$300,000.00 
100,000.00 
50,000.00 
40,000. 00 
14,000.00 
3,500.00 
22,704.00 
1,500.00 


1896 


On James Island, 
Charleston Har- 
bor. 

Old building not 
sold; extension, 
etc., instead. 

Contract not 
awarded for 
building. 


do 


Complete approaches, etc. . . 
. do 


1 Reimbursement of amount 
expended in excess of 
contract price. 
E xpenses of investigation . . . 


Apr. 9,1880 
Aug. 7,1882 
July 7J8S4 
Mar. 3,1885 
Mav 1,1888 
Mav 30,1908 
June 25,1910 
Aug. 17 1911 

Mar. 4, 1913 


21 
22 
23 
23 
25 
35 
36 
37 

37 


73 
303 
195 
479 
134 
525 
679 
21 

876 


Site and building 


75,000.00 
10,000.00 
4,700.00 
1.153.30 
52,000.00 
125.000.00 
100.000.00 

75,000.00 


Apr. 9,1880 
Aug. 7.1882 
July 7,1884 
Mar. 3,1885 
May 1,1888 
May 30.1908 
Mar. 4,1909 
June 25,1910 
Mar. 4,1911 
Aug. 24,1912 

July 29,1914 
July 1,1916 
June 12,1917 


21 
22 
23 
23 
25 
35 
3? 
3( 
3C 
37 

38 
39 
40 


73 
303 
195 
479 
134 
483 
917 
704 
1368 
419 

560 
264 
107 


75.000.00 
10 000.00 
4,700.00 
1,153.30 
52000.00 
25 000.00 
50,000.00 
25,000.00 
50 000.00 
75,000.00 

7,600.00 
3,000.00 
25,000.00 


1883 
1914 


Approaches etc . 


Fencing, etc 


Complet ion 01 building . . 


Fnlargement, etc... 


KJV tension etc 


Limit fncipTort 
SuliMif hiiiMliiKiUitlioii/eil. 
proceeds to be applied to 
construction under pres- 
ent limit. 
Site and building 







DIVISION B -Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
irith mfatoi to surph\s-fund deposits, and liter features. (Associated with Divisum A by corresponding hne rmrobenO-ConUnued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


i 
Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


285 

286 
287 

?^a 


*$407,500.00 


S20.374.07 


$63,275.9) 

26,642.53 
29.809.63 


$491,149.97 

26,642.53 
327,887.02 
310.00 


1S67,000.00 
13,322 25 
19,675.00 

8," 166." 66 
io,oon oo 


Aug. 29,1837 
Tune 6,1SS8 
Jan. 8, 1889 

"Jan.""fiii88i" 
Feb. 8, 1917 


1 









1 


$i,"666."66 


$6,"802."6i 
25,193.00 


*80,879.40 
310.00 


- 217, 197. 99 





00 



DIVISION 



A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
oiner pertinent features. (Associated U'ith Division B by corresponding line numbers) Continued. 



No. 


State and location 


! 


Title of building. 


Legislatu e authorizations. 


Appropriations. 


1 
I 


Remarks 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


"o 
> 


! 





1 


289 
290 

291 
292 

293 

294 

1 


Charlotte, Mich... 
Charlotte, X. C.... 

do 

do 


3 
9 

9 


Post office 


June 25 1910 
Mar. 4, 1913 

Mar. 3, 1845 

Mar. 3. 1855 
July 28 18fi8 
Mar. 3. 18f 9 
June 23.1913 

June 25,1910 
June 23,1913 

Aug. 1,1914 

Mar. 3,1915 
July 1, 1916 
Oct 6, 1917 
June 6, 1902 
May 30,1908 

Oct 25, 1SST 
Feb. 21.1SS7 
Vpr. 2.*,!^ 
Mar. 3,1893 

Jnne 30,1906 
Mar. 4,1913 


36 
37 

5 

10 
15 
15 
38 

36 
38 

38 

38 
39 
40 
32 
35 

23 
24 
25 
27 

3J 
37 


690 
871 

759 

6fi7 
107 
299 

' 

693 
6 

610 

823 
2o4 
347 
319 
535 

320 
407 
90 
654 

773 
S70 


Site 


$10,000.00 
65,000.00 

35,000.00 

8,850.00 
1,000.00 
1.000.00 
25,000.00 

250,000.00 

6,000.00 

4,000.00 
3.500 00 
1,500.00 
100.000.00 
35,000.00 

100,000.00 
100,000.00 
75,000 00 
500.00 

110,000.00 
55,000.00 


Mar. 4.1911 
Feb. 28.1016 
July I, 1916 
June 12,1917 
Mar. 3, 1X45 
Mar. 3,1855 
Julv 20,1868 
Mar. 3, 1869 
June 23,1913 


36 
39 
39 
40 
5 
10 
15 
15 
38 


1369 
17 
264 
107 
759 
667 
107 
299 
6 


$10,000.00 
15 000.00 
25,000.00 
25,000.00 
35,000.01 
850.00 
1,000.00 
1.000.00 
25,000.00 


1846 

1914 
1918 

1900 
1893 
1909 


Contract in force 
for building, 

Old mint lot. 

Site donated. 

Contract not 
awarded fo- sec- 
ond extension. 


Assay office 


Building 


Building to replace one 
destroyed bv fire; in- 
cludes purchase of ma- 
chinery, etc. 
Roof ... . . ... 


Post office and 
courthouse. 

Rent of buildings. . 

Post office and 
courthouse. 

Po^t office and 
courthouse. 

i 


Preservation of buildings... 
do 


Improvements, etc. (in- 
cluding temporary quar- 
ters 1 ) 
Extension, etc 


Mar. 4, 1911 
Aug. 24,1912 
June 23,1913 
June 12,1917 
Aug. 1,1914 
Mar. 3 1Q15 
July 1, 1916 
Oct. 6,1917 

June 28,1902 
Mar. 3, 1903 
Apr. 28,1904 
Mar. 3 1905 
May 30.1908 
\\vz. M*S6 
Mar. 3,1837 
Apr. 23,1888 
Mar. 2, 18*19 
Mw. 3,1*93 
June 30.1906 
Mar. 4,1907 
M-ir. 3 1915 
June 12,1917 


36 
37 
38 
40 
38 
38 
39 
40 

32 
32 
33 
33 
35 
24 
24 
25 
25 
27 
34 
34 
38 
40 


1369* 40,000.00 
419 90,000.00 
6 95,000.00 
1107, 25,000.00 
610 t), 000. 00 
823 4 onn.no 
264 3,500.00 
347J 1,500.00 

427 20,000.00 
1084 1 23,000.00 
453| 20,000.00 
1157 35,000.00 
483| 35.000.00 
222- 100,000.00 
5111 50,000 00 
90 75,000 00 
939 50,00000 
654 500.00 
;90 15, <W) 00 
1296 95,000 00 
823 30,000.00 
107. 25,000.00 


Old building to be demol- 
ished and new building 
constructed. 
Tcmpoiaiy quarters and 
moving expenses, 
.do . ... 


Charlottesville.Va. 7 

Chattanooga, Tenn 3 

i 


do 


.. ..do 


Site and building 


Completion 


Site and building 


Limit lucrea^ed 


do 


Pin form around apex of 
b' il.iine 
E \tension, etc 


... .do 





uttuni/or building (construction and annual repairs, etc.) and sites, stowing f^ obligate and balances, 
fund deposits, and other features. (Associated with Division A by corresponding line numbers-Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


2S9 
29 
291 
292 
293 
294 


$28,099 79 
*3i,572.97 
187,933.43 
15 nvi ni 




$1.51 
38,893.21 
2.1) 


$2 V01. 29 
95,372.63 
187,935.53 


$7,510.00 
15,000 00 


Oct. 14,1913 
Nov. 8,1835 




$20,975.12 


815,925 09 


Old branch mint site. 
Account closed. 




$24,936.45 




33,347.44 


28,719.13 


luU,t*2 ul 


8,012.29 
i 27,837.65 


15,00).0 
12?, 095 67 
412,542.87 


15,039.86 


Apr. io,i903 
Sept. 13,1867 







55,"65o."6o 


' 





DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. (Associated with Diwsion B by corresponding line numbers) Continued. 



CO 

to 



No. 


State and location. 


+J 

W 

=8 


Title of building. 


Legislative authorizations. 


Appropriations. 


i 
I 


Remarks. 



Date of act. 


Statutes. 


i 
Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


| 


i 


2 


! 


295 

296 
297 

298 
299 
300 

301 
302 

303 


Cheboygan, Mich. . 
Chelsea, Mass 


10 
9 

11 
3 

7 


Post office 


Mar. 4, 1913 


37 


875 


Site and building 


$70,000.00 


Julv 29,1914 
June 12,1917 


38 
40 


560 
107 


83,500.00 
30,000.00 




H 
Site selected. 

Leased. ^ 

Contract not en 
awarded for rj 
building. ^ 
Contract in force H 
for building. Jaj 

i 

tzj 
Q 

1 

Q 

r* 


Old wharf 






do 

Cherokee, Iowa.... 
Cherryvale, Elans. 
Chester, Pa 


Post office 


May 30,1908 

Mar. 4,1913 
do 

Mav 16,1890 
May 30,1908 

June 30,1906 

Mar. 2, 1S95 
June 11,1896 
Mar. 3, 1901 
June 30,1906 

May 27,1886 

Aug. 6,1888 
June 23,1913 


35 

37 
37 

26 
35 

34 

28 
29 
31 
34 

21 

25 
38 


530 

874 
874 

112 
525 

781 

913 
414 
1097 
697 

7i 

359 

7 


Site and building 


125,000.00 

70,000.00 
60,000.00 

80,000.00 
10,000.00 

50,000.00 

150,000.00 
100,000.00 
75,000.00 
15,000.00 

205,000.00 

200,000.00 
15.000.00 


May 30,1908 
Mar. 4,1909 
June 25,1910 
Mar. 4,1911 
July 29,1914 
July 1,1916 
June 12,1917 
July 29,1914 
July 1, 1916 
June 12,1917 
Aue. 30,1890 
Mar. 3,1891 
May 30.1908 
Mar. 4,1909 
June 30,1906 
Mar. 4,1907 
Mar. 2, 1895 
June 11,1896 
June 4,1897 
Julv 1,1898 
June 2<U902 
JUDO 30,1906 
May 27,1883 
Aug. 6,1888 
June 23,1913 


35 
35 
36 
36 
38 
39 
40 
38 
39 
40 
26 
26 
35 
35 
34 
34 
2$ 
29 
30 
30 
32 
34 
24 
25 
38 


485 
948 
704 
1369 
560 
264 
107 
560 
264 
107 
372 
949 
483 
948 
793 
129ft 
913 
414 
11 
598 
420 
697 
71 
359 
1 


30,000.00 
45,000.00 
25,000.00 
25,000.00 
10,000.00 
1,900.00 
50,000.00 
4,000.00 
5,000.00 
51,000.00 

30,ow.on 

50,000.00 
. 20,000.00 
20,000.00 
15,000.00 
35,000.00 
11,164.07 
50,000.00 
100,000.00 
88,852.49 
74,983.44 
15,000.00 
205.000.00 
200,000.00 
15,000.00 


1912 
1896 

ion 


Post office... 


do 


do 

do 


do 


do 


Chester, S.C 
Cheyenne, Wyo. . . 

Chicago, 111 


5 
1 

1 


do 

Public building... 

Appraisers' stores. 


Extension, etc 


Site and building 


1909 
1905 

1891 


do . 


Limit increased 


.do 


Approaches, etc 


Sale of Bridewell lot, pro- 
ceeds to be used for pur- 
chase of site and orecrion 
of building: sold July 7, 

Limit increased (building).. 
Repairs, etc 





DIVISION B. Statement of expenditure* for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Building. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, Annual 
alterations, , repairs, 
etc. etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


293 
293 
297 
29 < 
299 
3)0 
331 
3)2 

jna 


$100.76 




S100. 76 


7,9)0.00 


Ocl 2, 1916 




512.00 


833,4^7.24 








< 80, 274 0) 
15) OJ 
31,376 T,9 
*ft4, :>9. 9 ) 
*37,47f r* 
*32U,5>2 10 
*33i.<)6) Oi) 


S1.14S 13 


81,422.13 
I. 1 ) I OJ 
31,376.09 
113,172 97 
3 -J.G23. 4 1 
35-) ,312 47 
413.14li.44 


40, (MM. 01 
12, H). 00 
2,,') JO. 00 
IS. IX). 10 
8,5)3 21 
11,161 07 
70.936.89 


Oct. 2:>,19)9 
July 19,1916 
A i f . 3, 1915 
Jan. 26,1S92 
Mai. IS, 19/7 
May 1.H97 
Nov. 27.1SS6 












53. 35). 00 
14.480.1J 


"".'% < W,.SS7 71 s.b-O 3ft 
],l. r >).9i> 
23,731.37 
15. 00.). PI, 64.08G.4l 




11,634.21 






















I 



w 



Ul 

d 



a 

o 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 


State and location. 


i 

a 


Title of building. 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


o' 


i 

fe 





! 


304 

305 


Chicago, 111 


1 

in 


Barge office 
Marine hospital . . . 


Mar. 31,1819 

June 20,1864 
Mar. 3, 1869 
Apr. 20,1870 
Jrly 15,1*70 
May 18,1872 
do 
".do 
Mar. 3, 1873 
Mar. 3,1887 
Oct. 2.18SS 
Aug. 30,1^90 
Mar. 3,1S91 

\uc. 23.1S94 
Mar. 2,1895 
Juno 11.1S96 

July 1, 1S9S 

Mar. 3.1905 
Mav 27.190S 
Jmie 25,1910 


13 
15 
16 
16 
17 
17 
17 
17 
24 
25 

y, 

2C 

2S 
28 
29 

30 

33 
35 
36 


142 
314 
85 
296 
126 
126 
126 
52 i 
512 
505 
372 
949 

429 
914 
416 

599 

11G2 
329 
710 


Site reserved on military 
reservation. 

Site and building . . 














Site only. Trans- 
fared from War 
Departmen t. 
Building re- 
moved in Sep- 
tember, 1910. 


do 


$135,856.19 
25,000.00 
100,000.00 
31,539.36 
77,383.89 
14,060.50 
13,987.05 
23,825.44 
10,000.00 
15,000.00 
15,000.00 
20,000.00 

607.41 
10,000.00 
8,950.00 

37,350.00 

2,500.00 
12,000.00 
6,000.00 


June 20,1864 
Mar. 3, 1869 
Apr. 20,1870 
July 15,1870 
May IS, 1872 
do 
do 
Mar. 3,1873 
Mar. 3,1887 
Oct. 2, 1888 
Aug. 30,1890 
Mar. 3,1K91 
Aug. 23,1894 
Mar. 2,1895 
June 11,1*96 
Julv 1,1898 
Mar. 3,1905 
May 27,1908 
June 25,1910 


13 
15 
16 
16 
17 
17 
17 
17 
24 
25 
26 
26 
28 
28 
29 
30 
33 
35 
36 


142 
314 

85 
295 
12f. 
12ft 
126 
524 
512 
505 
372 
949 
429 
914 
416 
599 
1162 
329 
710 


$135,R5ft.l9 
25,000.00 
100,000.00 
31,539.36 
77,383.b9 
14,060.50 
13,987.05 
23,825.44 
10,000 00 
15,000.00 
15,000.00 
20,000.00 
607. 41 
10,000.00 
8,950.00 
37.350.00 
2,500.00 
12,000.00 
6,000.00 


1873 


Limit increased 


do . 


do .. ... 


do 


Damates carsed by fire. . .. 
Fencing and grading 
Engine, coil house, etc 
Breakwater 


Approaches and breakwater 
do 


Improvement to grounds, 
etc 
Outstanding li \bilities 


Extension 


Artesian and surface wells, 
$1,650; macadamizing 
sidewalk?. 2,300; walK 
$5,000. 
Invalid elevator, $2,350; 
building for boiler and 
power plant, isolation 
waid, stable, laundry, 
35,000. 
Wall 


Two new stairways 


Elevator 



DIVISION 



SSft^ 



No. 


Expenditures. 




Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


i 
Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


334 
305 


*$417,560.57 


$130,617.81 


$1.60 
157,638.74 


' $1.60 
705,817.15 


510,000.00 


/Jan. 22,1867 
\Jan. 10,1885 


} 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



CD 











Legislative authorizations. 


Appropriations. 






No. 


State and location. 


s 


Title of building. 




Statutes. 




T Imtf nT 




Statutes. 




1 

"H 


Remarks. 






bi 




Date of act. 




d 


Project or object. 


ijinill) 01 

cost. 


Date of act. 




. 


Amount. 


o 








g 






"o 


OS* 








3 















U 








Pu, 














IH 




306 


Chicago, 111 . . 


2 


PoStofflCA .. 


Mar. 4. 1Q13 


37 


877 


Site 


&5D nnninn 


July 29 1914 


00 


660 










, 








*tl I/I UW* Ul/ 




QO 




$50, 000. 0( 


.... 


On or near East 
Sixty- third 




















Street. No pro- 




i 


i 














vision for build- 


























ing. Site not se- 


307 


do 


.... 


do 


May 30,1908 
June 25,1910 


35 
36 


533 

689 


.. do .. 


1,250,000.00 
500,000.00 


May 30,1908 
Mar. 4, 1911 


35 

36 


487 
1369 


1,250,000.00 
500 000. OC 





lected. 
Site not selected. 


Limit increased.. ... 


i08 


do 


1 


Post office, court- 
house, etc. 


Feb. 13,1895 


28 


6641 Building only; to be erected 
upon present site. Old 
building to be sold and 


4,000,000.00 


Mar. 2,1895 
July 1, 1898 
June 6, 1900 


28 
30 
31 


911 

508 
589 


300,000.00 
1,000,000.00 
130.000.00 


1905 


Wo provision for 
building. 
Old customhouse 
site. 




i 






removed. 




Mar. 3, 1901 


31 


1133 


1,000,000.00 








1 Mar. 2,1895 
do 

i 
Jan. 28,1896 


28 
28 

29 


701 
911 

462 


Amends prior act as to re- 
moval of old building. 
Temporary draftsmen and 
s' illed service for prepa- 
ration of plans: limit, 
$30,000, e v clusi \ e of regu- 
lar public-building force. 
Architect authorized; 




June 28,1902 
Mar. 3,1903 
Apr. 28, 1904 
Jan. 5, 1905 
Mar. 3, 1905 
Feb. 27,1900 
Mar. 4,1907 


32 
32 
33 
33 
33 
34 
34 


420 
1084 
454 
602 
1157 
31 
1296 


1,000,000.00 
570,000.00 
500,000.00 
200,000.00 
250,000.00 
138,000.00 
45,000.00 
788.00 






i 
i i ' 


Mar. 3,1899 


30 1 1074 

1 


$25,000 set apart therefor. 
Temporary draftsmen and 
skilled service in Wash- 




July 1, 1916 
June 12,1917 


39 
40 


264 
107 


10,000.00 
2J,000.00 






June 6,1900 


1 
31 589 


ington; $25,000 vet apart. 
$25,000 set apart for drafts- 
















men and sV Illed service. 






"| 






, 




also $10,000 Cor special 


.' 










1 June 28, 1902 


32 


420 


expert*?. 
Expenditures for sVilled 














i 


i service and clerical force 
















1 not to exceed 5 per cent 


1 












i 


of total limit of cost. 














Mar. 3,1903 32 1204 Limit increased......". 


750,000.00 












Jan. 5,1905 33 602 Mechanical devices, etc 


200,000.00] 
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H 
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DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, stowing outstaying obligations and balance, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


306 
307 
ana 










i 






$50,000.00 
1,750,000.00 
29,940.00 




*& 139 IftQ.QQ 


SftO.66 


2*3*46. 006. 3*3 


S5. 478. 236. 32 


81*. 259. 385. 65 Aug. 26,i872 







o 

B 



i 

p 

1 

Q 
3 

Q 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites y the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



co 
oo 



No 


State and location. 


u 


Title of building. 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 

cost. 


Date of act. 


Statutes 


Amount. 


"o 


! 


i 


! 

P4 


308 

300 
310 

311 
312 
313 
314 
ilft 


Chicago. 111. (con- 
tinued) 

Chicago Heights, 
Chickasha, Okla.. 

Chlco, Cal 


1 

3 
5 

1 

11 
10 
ft 


Post office, court- 
house, etc. 

Post office 


Feb. 27,1906 
June 30,1906 

Mar. 4, 1907 

July 1,1916 
June 12,1917 

May 30,1908 

do 

June 25,1910 

do 

May 30,1908 
June 25,1910 
Mar. 4, 1913 

June 6,1902 
Mar. 3, 1903 

....do 
June 30,1906 
May 30,1908 

June 25,1910 


34 
34 

34 
39 

40 

35 
35 

. 

36 

35 
36 
37 

32| 
32' 

32 
34 
35 

361 


31 
697 

1296 

264 
107 

529 

535 
683 

684 

5-U 
6S2 

867 

319 
1203 

1208 
777, 
523 

689 


Improvements, exclusive 
of furniture. 
Appropriation for Improve- 
ments available for Inte- 
rior decoration. 
Completion of Interior 
decoration. 
Reimbursement from Agri- 
culture Department. 
Mail-conveying machinery. 
Copper roof 


$138,000.00 

45,000.00 
788.00 

10,000.00 
20,000.00 

65,000.00 

15,000.00 
135,000.00 

100,000.00 

10,000.00 
65,000.00 
65,000.00 

70,000.00 
10,000,00 

10,000.00 
70,000.00 
15,000.00 

7,000.00 












Contract not 
awarded for 
roof or mail-con- 
veying machin- 
ery. 

No provision for 
building. 


May 30,1908 
Mar. 4,1909 
May 30,1908 
Aug. 24,1912 
June 23,1913 
Aug. 1,1914 
Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 
May 30,1908 
Aug. 1,1914 
Mar. 3,1915 
July 1, 1916 
June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1905 
Mar. 3,1903 
June 30, 1906 
Mar. 4,1907 
Mar. 4,1909 
Mar. 4,1911 


35 
35 
35 
37 
38 
38 
36 
38 
38 
38 
35 
38 
38 
39 
32 
32 
33 
33 
32 
34 
34 
35 
36 


485 
948 
488 
41j 

61C 
136? 

61 ? 
823 
488 
610 
823 
264 
427 
1084 
454 
1157 
1039 
792 
1296 
948 
1369 


$30,000.00 
35,000.00 
15,000.00 
20,000.00 
105,000.00 
10,000.00 
20,000.00 
25,000.00 
20,000.00 
35,000.00 
10,000.00 
30,000.00 
80,000.00 
20,000.00 
15,000.00 
17,500.00 
25,000.00 
22,500.00 
10,000.00 
20,000.00 
50,000.00 
15,000.00 
7,000.00 


1913 
1915 

1916 
1917 
1906 
1910 

i 


Site and building 


Post office and 
courthouse. 

Post office 

Po*t office and 
courthouse. 

i 

Post office 


Site 


Building 


Bite and building.. 


ChiUIcothe,Mo.... 
ChillicothejOhio.^ 
Chippewa Falls, 
Cicero, 111 . 


Site 


Building 


Limit increased 


Site and building 


i 
do 

do 


Limit increased 


Site 


Building 


Limit increased 


Site 







DIVISION "B. Statement of expenditures for building (construction and annual repairs^ etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No.' 


Expenditures. 


Remarks. 


Buildings. 


Sites 


Outstanding obligations. 


Balances. 


Construt lion. 


Extensions, 
altpiatioiib, 
etc. 


Annual 
lopaiis, 
etc. 


TotiltrJune 
30, 1918. 


Cost. 

$15,000 00 
13, -i01 00 
I^OIO 00 
8. ")00 00 
12 12f) f9 
9,9259 6b 

6 000 00 


Dat<> of pur- 
chase. 


Site. 


Building. 


309 
310 
311 
312 
313 
314 

315 


*48,091 97 
in, 321 97 
* 81, 109 75 
92,023 21 
* 67, 579 41 
78,682 22 


' ' 


S3, 312 45 
2,947 33 
1,019 0) 
1,104 00 
4,111 81 
2,300 14 


SH,404 42 
13<i,2j9 30 
84,1^8 80 
93,127 21 
71,691 22 
81, 182 30 


Aug. 3,19^ 
Nov. 0,1919 
Doc. 14,1911 
Jan. 12,1910 
Jime 11,1903 
Mar. 12,1901 

Juno 19,1915 




S157. 10 
335.00 




Surplus fund, June 30, 1916, 31,750.93. 
Surplus fund, June 30, 1916, 31,343.03. 
Surplus fund, June 30, 1918, $1,890.25. 

Surplus fund, June 30, 1917, 56,047.53; surplu. 
fluid June 30, 1918 $18. 












6,807.73 


$31,16906 






2J52.25 











CO 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites t the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line nwnibers) Continued. 



O 
O 



No. 


Legislative authorizations. 


Appropriations. 


i 


Remar&s. 


State and location. , jj Title of building. , Slatutes - 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


^ Date of act. 


! 


o 


1 


316 

317 

318 

319 
320 
321 


Cincinnati, Ohio .. 1> Customhouse and , Mar. 12,1872 i 17 
post office. June 10,1872 17 

Mar. 3, 1873 17 
June 23,1874 18 
June 6,1900 31 

do 1 Marine hospital... Aug. 7,1SS2 22 
Mar. 2. 1895 2* 
June 11.1896 29 
i June 4, 1897 30 

June 12,1917 40 
Clarlnda, Iowa .. 8 Post office June 30,1900 34 


39 
352 

523 
227 
589 

306 
914 
416 
13 

112 

778 

1236 

317 
346 
170 
507 
6S6 
8C7 

1092 
373 


Site 


$300,000.00 
1,950,000.00 

250,000.00 
1,600,000.00 
2,500.00 

100,000.00 
2,700 00 
1,000.00 
2,000.00 

10,000.00 
40,000.00 

20,000.00 
50,000.00 
35.000.00 
5,000.00 
60,000.00 
55,750.00 

35,000.00 
15,000.00 


June 10,1872 
Mar. 3,1873 
June 23,1874 
Mar. 3,1875 
July 31,1876 
Mar. 3,1877 
Apr. 30.1878 
June 20,1878 
Mar. 3,1879 
June 16,1880 
Mar. 3,1881 
Aug. 7,1882 
Mar. 3,1883 
May 1, 1884 
Julv 7,1884 
June 6,1900 
Aug. 7,1882 
Mar. 2, 1895 
IJune 11,1896 
June 4.1R97 
June 12,1917 

June 30,1906 
Mar. 4,1907 
May 27,1908 

Mar. 3,1885 
Julv 30,18R6 
Sept. 30, 1890 
Mar. 4, 1911 
June 23,1913 
'Aug. 1,1914 
Aug. 5,1892 
Mar. 3, 1S93 
Mar, 2, 1SS5 


17 
17 
18 
18 
19 
19 
20 
20 
20 
21 
21 
22 
22 
23 
23 
31 
22 
28 
29 
30 
40 

34 
34 
35 

23 
24 
26 
36 
38 
38 
27 
27 
28 


352 
523 
227 
394 
110 
351 
43 
210 
377 
259 
435 
303 
603 
16 
195 
589 
306 
914 
416 
13 
112 

792 
1296 
317 

346 
170 

507 
1369 

1611 
350 
572 
911 


$700,000.00 
750,000.00 
600,000.00 
600,00000 
250,000.00 
400,000.00 
100.000 00 
350,000.00 
350.000 00 
350,000.00 
350,000.00 
350,000 00 
250.000.00 
100,000.00 
300,000.00 
2,500.00 
100,000.00 
2,700.00 
1,00000 
2,000.00 
10,000.00 

10,000 00 
30.000.00 
20,000.00 

50,000.00 
35,000.00 
5.000.00 
12,000.00 
24,000.00 
79,750.00 
10,00000 
25,000 00 
15,000.00 


1885 

1857 

1910 

1888 
1916 
1898 


Site and building 
to be sold. 

Site partly do- 
nated. 


Site and building limited, 
$2,250,000; site, 5500,000. 
Limit increased (site) 


do .*.../. 


Lookout gallery 


Site and building 




Areaway 


Addition to surgeon's cot- 
tage. 
Repairs, etc 


Site and building; cost of 
site, SI. 
Limit of site Increased 
$5.000 
Limit of V-"il.1inr ip/iv-rc ,1 . 
Site and IjM'i'H'i 


Mar 4, 1907 34 

Mav 27,1903 ' 35 
Clarksburg,W. Va 1 Courthouse, post Mar. 3, 18^5 23 
office, etc. Julv 30.1SS6 24 
1 Sept. 30. 1S90 26 
Clarksdale Miss 3 Post office . June 25 1910 36 


Limit increased 


Building and approaches... 


Mar 4.1913 i 37 

Clarksville, Tenn.. 6 do -Mar. 31*91 26 
Aug 18,1894 28 

i 


Limit increased . . 


Site and building 


"Limit increased ............ 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

316 
317 
318 
319 
320 
321 




Expenditures. 




Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


I 
Extensions, Annual 
alterations repaus, 
etc. etc 


Total to Tune 
30 1918. 


Cost. 


Dnte of pur- 
chase. 


Site. 


Building. 


'$5, OSS, 3^2 25 
*49 188 70 
*52 178 13 
!>-8},3')6 2G 
107,288 19 
"43,336 81 


S2 500 00 S3VJ SX9 22 
5, 180 95, is 90S 32 
! 3 190 91 


?5, 441, 771 47 
73 &S4 00 
53 3'i9 01 
101,365 62 
10^,320 GO 
56,737 16 


870^,026.00 Nov. 8,1R73 
50 500 OO 1 Nov. 9.1SS2 
5 OOS 36| Apr. 6,1908 
3,628 67 1 JulV 1,18S5 
5,750.00) Juno 11,1911 
6,663.19, Apr. 26,1891 














810,000.00 






! 1ft 799 30 








1,OJ2 11 




92,000.00 


711.81 


' 13.100 35 





O 



DIVISION A. Statement of legislative authorizations arwf appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



O 

fcO 



lo. State and location. 

1 '-o 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


Title of building, i Statutes. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 Date of act. . Project or object. 

,M, 


I 


i 


322 Ciarksvffle, Tex... 1 

523 Clay Center, Kans. 5 
324 Cleburne, Tex 12 

325 Cleveland, Ohio. . . 21 
J26 do 21 

}27 do 21 


Post office . May 30,1908 35 536 Site 


$5.000 00 
45,000.00 

65,000.00 

70,000 00 
30,000.00 


May 30,1908 
Aug. 24,1912 
June 23,1913 
May 30,1908 
Mar. 4,1911 
May 30,1908 
Mar. 4, 1909 
Mar. 4.1911 


35 

s 

8 

1 

36 


489 
419 
7 
485 
1369 
486 
948 
1369 


$5,000.00 
30,000.00 
15,000.00 
10,000.00 
55.000.00 
20,000.00 
50 000 00 
30,000.00 


1915 

1913 
1913 


Used as a barge 
office for customs 
purposes. 


June 25,1910 36 683 Building 


do May 30,1908 35 529 Site and building 


do .. ..do 35' 531 do 


Mar. 4,1911 36 1369 Limit increased 


i 


property. i 
Marine hospital An? 29 1842 5 546 Site .. . ... 


12,000 00 
7,731.61 

10,000.00 
6 667.00 
20 000 00 
12, 909 05 
2 000 00 
3,396 00 
25.000 00 
8,00000 
2,720.00 

8,000.00 
3.500 00 
6."00 00 
3,000 00 
1, 750 00 
1,000 00 

400,000.00 


Aug. 29.1842 
Mar. 3. 1845 
Aug. 3.1848 
Mar. 3, 1849 
Sept. 30. 1850 
Mar. 3,1851 
Aug. 31,1852 
Mar. 3 1853 
Aug. 4.1S54 
Apr. 7, 1866 
June 4.1S97 
July 1.1898 
Mar. 3,1899 
June 28,1902 
Mar. 4. 1907 
Mar. 4, 1909 
July 26,1916 


6 
5 
9 
9 
9 
9 
10 

3 

11 

30 
30 
30 
32 
34 

8 


546 
795 
269 
367 
534 
609 
87 
186 
562 
22 
13 
599 
1077 
423 
1397 
|9fil 
390 


12,000.00 
7,731.61 
10.000 00 
6. 667 00 
20.000 00 
12 909.05 
2 000 00 
3,396.00 
25.000 00 
8,00000 
2,72500 
8,000 00 
3.50000 
6,000.00 
3 000.00 
1,750 00 
1,000.00 


1867 


Mar. 3 1S45 . 5 795- Commencement of build- 

' i ing- 
AUK 3.1848 9 269 j Completion 


Mar. 3 1H49 9 367 do 
Sept. 30.1850 9 534 do 


Mar 3 1S51 9 609 do 


Aug 31 1S52 10i 87 Dr.n.n ry, '-"it, HMO WiiUi.. 
Mar. 3 1S53 10 186 Balance due on site .... 


Aug 4.1^34 10 5fi2 Completion 


Apr. 7 1^6 14t 22 Repairs 


June 4,1897 30 13 Drainnse and improve- 
i ments to grounds. 
July 1.1S9S ' 30 599 Boiler house, etc .. 


Mar 31^99 30 1077 Isolation ward, mortuary .. 
June 28 1902 32 1 423 Boiler plant 


Mar. 4,1907 1 34 1397 Impnnements to hospital.. 
Mar. 4,1909 35 961 Ironstainvav.... 


July 26,1916 39, 390 Appraisal arid sale of reser- 
vation. 
do do 391 390 Site and building 



s 

O 



UJ 

1 

a 

2 


I 

ft 

i 



DIVISION B. Statement of expenditures /or building (construction and annual repairs, etc.) and sites , showing outstanding obligations and balances, 
with notes as to surplus-fund deposits t and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Buildings. 


SUes. 


Outstanding obligations. 


Remarks. 
Balances. ' 


Consti action 


Extensions, 
alterations, 
etc. 


Annual 
jepairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


322 
323 
324 
325 

328 
327 


*S44,G95 25 
59,853 37 
81,662 93 




$9t3 32 
2,121 82 
1,236 80 
319 4? 
66,931.65 


?45,658 57 
61,980 19 
82,899 76 
319 42 
179,180.83 


$5,000.00 
5,000 00 
16,500 00 


Mar. 19,1909 
Apr. 8.19U9 
May 14,19U9 






Surplus fund. June 30, 1918, S304.75. 






$43.03 
67.25 


Surplus fund Juno 30 1917*10100 




b u 4/1 ITS fund J iinu 30 1910 <1 ft)9 7 






*86,703 06 


825,525 52 


12,000.00 


Oct. 11,1837 






S575.00 ] 







I 



OQ 

3 



o 

09 



DIVISION A.- Statement of legislative authorizations and appropriations, with notes relative to the acquisition of site*, ike progress of the worl, and 
outer pertinent features. (Associated with Division B by corresponding line numbers) -Continued. 



No. 


State and location. 


Cong. dist. | 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 



Title of building. 

Date of act. 

i 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


"o 

> 


! 


* 


i 


328 

329 
330 
331 
332 


Cleveland, Ohio. . . 

Cleveland, Tenn . . 
Clifton Forge, Va.. 
Clinton, Ind 
Clinton Iowa 


21 
3 

" 

5 




Post office, cus- Mar. 3, 1858 
tomhom>e, and ... .do 
courthouse. 
May 9,1836 
do 

do 

Juno 12. 1858 
Apr. 24, 18SO 
Aug. 7, 1SS2 

July 7, 18*4 
Mar. 3,18% 
Oct. 2, ISsS 
Mar. 2, 1SS9 
^eft.30, 1890 
Mar. 3, 1809 

June 6, 1902 
Mav 30, 1%^ 
M*r. 4, 1913 
ej 1. 15, 1914 
Mar. 3, 1915 

Post office June 30, 1^6 
May 30, 190S 

.. ..do June 30, IPOfi 
May SGjKOb 

do Mar. 4,1913 

.. -fin . -- Mar 2 IfiQQ 


10 672 
10 672 

11 143 
11 143 

11 143 

11 324 
21, 81 
22 ( 303 

23 195 
23 4bO 
25 5^5 
25 930 
2h 507 
30 ( 13c6 

32 313 
35 522 
37 9M 
3- 714 
3V S23 

34 784 
35 52* 

34 7S1 
3o 523 

37 874 
30 032 


Site and building 


$118,000.00 
8,800.00 

30,000.00 
3,000.00 

6,666.81 

7,100.00 
150,000.00 
150,000.00 

15,000.00 
3,000.00 

20, ooo. or 

2,711.84 
10,000.00 
2,500,000.00 

500,000.00 
775,000.00 
60.00 
800.00 
800.00 

5,00000 
50,000.00 

40,090.00 
20,000.00 

60,000.00 
100,000.00 


Mar. 3,1856 
do 

May 9,1856 
do 
do 

June 12, 1858 
Apr. 24, 18SO 
Ang. 7, 1882 
July 7,1884 
Mar. 3,1885 
Oct. 2, 1888 
Mar. 2,1889 
Sept. 30, 1890 
Mar. 3,1899 
June 6,1900 
Mar. 3,1901 
June 28, 1902 
Mar. 3,1903 
Mar. 3,1905 
June 30, 1906 
Mar. 4, 1907 
Mar. 4,1909 
Mar. 4,1913 
Sept. 15, 1914 
Mar. 3,1915 
June 30, 1906 
May 30, 1908 
Mar. 4, 1909 
June 30, 1906 
Mar. 4,1907 
Mar 4, 1009 
July 29,1914 
June 12,1917 

Mar. 3,1899 
Mar. 3,1901 


10 
10 

11 
11 
11 
11 

21 
22 
23 
23 
35 
25 
26 
30 
31 
31 
32 
32 
33 
34 
34 
35 
37 
3 
3^ 
34 
35 


672 
672 
143 
143 
143 
324 
81 
303 
195 
480 
505 
936 
507 
1076 
589 
1134 
420 
1084 
1157 
697 
129P 
948 
914 
714 
82? 
795 
484 
948 
794 
129R 
948 
560 
107 

992 
1134 


1118,000.00 
8,800.00 
30,000.00 
3,000.00 
6,666.81 
7,100.00 
150.000.00 
150,000.00 
15,000.00 
3,000.00 
20,000.00 
2.711.84 
10,000.00 
300,000.00 
400,000.00 
200.000.00 
150,000.00 
400,000.00 
250,000 00 
800.00000 
250.000 00 
1,025,000.00 
60.00 
800.00 
800.00 
5,000.00 
15,000.00 
35,000.00 
15,000 00 
25.UOO.OO 
20,000.00 
14,00000 
20,000.00 

50,000.00 
60,000.00 


1911 

1912 
1911 

1902 


H 

s 

i 

02 

c 

g 

< 
Old Bite and ftddi- g 
tion. Arnold W. g 
Brunner, archi- Z 
tect. O 

| 


Contract not 
awarded for 
building. 


Architects, superintend- 
ents, etc. 
Limit increased (building). 
Architects, superintend- 
ents, etc. 
Transferred from custom- 
hoiiae, Providence, R. I.. 


Repair ana extend building 
Complete building and side- 
walk. 
Complete building 


do 
do 


To pav for glass 


Complete repairs 


! Additional land and new 
building. 
T imit increased 


do 


r > tra work . , ....... . . 


M^il chutes 


do 


Site 


Building 


Site and bnil ling 


35 
34 
34 
35 
38 
40 

30 
31 


1 imit increased 


Site and building 


do 







DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

328 

329 
330 
331 
332 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Extensions, Annual 
Construction, allei ition^ ioj ms, 
1 etc. do. 


Total to Tune 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


t-58,218,115.69 fo95 On S 13, 910 S2 

* 47, 803 4G . 9^4 57 
156,899 971 1.174 81 

no on 

*80,G09 30 3,852 20 


'3,262,047 51 

48,728 03 
58,074 78 
150 00 
86,461 50 


f 5^0,000 00 
1 550,021 23 
4,528 16 
3,028 9") 
6 8)0 00 
19.390.70 


Apr. 9,1856 
Ian 3 1901 
June 19,1907 
Nov. 6,1907 
Jan. 4,1917 
July 6,1900 


1 
























527,050.00 







Oi 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of {he work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) -Continued. 



No. 



328 



State and location. 



Cleveland, Ohio. . . 21 



Title of building. 



Legislative authorizations. 



Date of act. 



I 



Post office, cus- ' Mar. 3, 1856 

tomhouse, and ... .do 

courthouse. 

May 9, 1858 



329] Cleveland, Tenn . . 3 



330, Clifton Forge, Va.. 



10,.. -.do. 



Statutes. 



Juno 12. 1858 
Apr. 24, 18SO 
Aug. 7, 18*2 

July 7,18*4 
Mar. 3, 18% 
Oct. 2, ISsS 
Mar. 2,18^9 
^ eft. 30, 1800 
Mar. 3, 1S:9 

June 6, 1P02 
May 30, 1<HA 
Urtf. 4, 1913 
Sej 1. 15, 1914 
Mar. 3, 1915 

Post offiee June 30, 19-"G 

May 30, 190S 



11' 
21 
22 

23' 
23 
25, 

2o' 
2b' 



32 
35 
37 
3" 



672 
672 

143 
143 

143 

324 
81 
303 

195 
4&0 
505 
936 
507' 
1356 

313 
522' 
914 
714 
823, 



Project or object. 



Limit of 
cost. 



Site and building .......... , 

Architects, superintend- 

ents, etc. 

Limit increased (building). 
Architects, superintend- 

ents. etc. 



liil r, I m.i.Minij it. I.. 
Fencing, grading, etc ...... 

Repair ana extend building 
Complete huildmgand side- 

walk. 
Complete building ......... 

_____ do ..................... 

,do. 



To pav for glass , 

Complete repairs 

Additional land and new 
building. 

Limit increased 

....do 

r\trawork , 

Mill chutes , 

....do , 



$118,000.00 
j 8,800.00 

30,000.00 
3,000.00 

6,666.81 

7,100.00 
150,000.00 
150,000.00 

15,000.00 
3,000.00 

20, ooo. or 

2,711.84 

10,000.00 

2,500,000.00 

' 500,000.00 

775,000.00 

60.00 

1 800.00 

. 800.00 



June 3D, iPOfi 
May 30, H0i> 



34' 784 Site 5,00000 

35 52^ Building 50,000.00 

34 7*1 Site and bufMing 40,000.00 

35 523 1 imit increased 20, 000. 00 



331 



Clinton,Ind 5 do Mar. 4,1913 37 874 Site and building 60,000.00 



832| Clinton, Iowa 



2.. Ao Mar. 2, 1S99 30 912 ....do 100,000.00 



Appropriations. 



Date of act. 



Mar. 3,1856 

....do... 

May 0,1856 

do 

do 

June 12, 1858 
Apr. 24, 18SQ 
Aug. 7,1882 
Julv 7,1884 
Mar. 3,1885 
Oct. 2, 1888 
Mar. 2,1889 
Sept. 30, 1890 
Mar. 3,1899 
June 6,1900 
Mar. 3,1901 
June 28, 1902 
Mar. 3,1903 
Mar. 3,1905 
June 30, 1906 
Mar. 4, 1907 
Mar. 4,1909 
Mar. 4,1913 
Sept. 15, 1914 
Mar. 3, 1915 
June 30, 1906 
May 30, 190s 
Mar. 4,1909 
June 30, 1906 
Mar. 4,1907 
Mar 4, 1009 
July 29,1914 ' 
June 12,1917 

Mar. 3,1899 
Mar. 3,1901 



Statutes. 



672 $118,000.00 



672 

143 

143 

143 

324 
81 

303 

195 

480 

605 

936 

507 
1076 

589 
1134 

420 
1084 

us; 

697 

9481, 
914 
71 ! 

79c 
484 
948 
794 

948 



uo, 660 
40 107 

30 092 
31 1 1134 



Amount. 



8,800.00 
30,000.00 

3,000.00 

6,666.81 

7,100.00 
160,000.00 
160,000.00 
15,000.00 

3,000.00 
20,000.00 

2.711.R4 

10,000.00 
300,000.001911 
400,000.00 
200.000.00 
150,000.00 
400,000.00 
250,000 00 
800.000 00 
250.000.00 
,025,000.00 
60.00 
800.00 
80000 

6,000.00 

15,000.00 
35,00000 
15,000.001911 
25,000.00 
20 000 on 

n, ooo no 

20,000.00 

60,000.001902 
60,000.00 



11)1;* 



Remarks. 



Old site and Addi- 
tion. ArnoM W. 
Brunner, archi- 
tect. 



Contract cot 
awarded for 
building. 



DIVISION ft. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus fund deposits, and other features. (Associated with Division A by corresponding line num6crs)--Continued. 


No. 


Expenditures. 


Remarks. 


Buildings. Sites. 


Outstanding obligations. 


Balances. 


Construction. 


E\tensioiis, Annual 
alien! ions, lejnirs, 
etc. elf. 


Tot? I to Tune 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


328 

329 
330 
331 
332 


^$8,218,115.69 

* 47, 803 4C 
* 56, 899 97 
150 00 
* 80, 609 30 


?395 00 M3 3 936 ^2 

... 9^4 57 
. . 1,174 &1 

.'..'........ 5,85220 


?3, 262, 647 51 

43, 72S 03 
58,074 7b 
150 00 
86,461 56 


/ ^0,000 00 
\ 536,021 23 
4,528 16 
3,028 01 
6 810 Oil 
19,390.70 


Apr. 9,1856 
Ian 3 1901 
June 19 1907 
Nov. 6,1907 
Jan. 4,1917 
July 6,1900 


I 








/ 
















27,050.00 







DIVISION A.. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 


State and location, .2 Title of building. 

"D 
t* 

Q 

a 


Legislative authorizations. 


Appropriations. 


| 
I 


Remarks. 


Statutes. 1 


Date of act. 


Statutes. 


Amount. 


Date of act. 


. 


Project or object. L S f 


1 




333 
334 
335 

336 

337 

338 

i 
339* 

340 1 
341 

rj 

343, 


Clinton Mo ... 6 Post office 


Time 30, 1906 34 
May 30, 190S 35 

Mar. 4,1913 37 

June 25,1910 36 
Mar. 4, 1913 37 

June 25,1910 36 

May 30,1903 35 

Mar. 4,1913 37 
Mar. 4.1915 , 3S 

June 30, U Of. 34 
May 3Q,h'U!> 35 

Mar. 4,1913 , ,-*7 
do 37 

June 25, 1910 3'. 

June 6 H<02 | 32 
Mar 3.1POJ 32 
Juu<- 30,1.00 | 54 

Miv 3.).h'1s 33 
June 25.1310 , 3> 


783 
527 

876 

693 
873 

GS4 

529 

S75 
12J9 

779 

sa 

879 
S79 

6*."i 

317 
120* 
773 

5^0 
677 


Site S7. nofl. no 


Dune 30, 1906 
May 30, IPOS 
Mar. 4, 1OQ 
July 29,1914 
June 12,1917 

Mar. 4,1911 
Feb. 2S,1916 
July 1, 1916 
June 12,1917 
Mar. 4,1911 
Auq. 1,1914 
Mar. 3. 19] 5 
May 30,1908 
Mir. 4,1911 
July 29,1914 
hPk 2 f l9Ui 
July 1,1916 
June 12,1917 
Juno oU.ib'06 
Mar 4,1907 
Mar 4.1909 
Aug. 1,1914 

July 29,1914 

Mar. 4,1911 
Aug. 1,1914 
Mar. 3,1915 
June 2S,I?02 
Mar. 3. 1903 
Arr. 28,1904 
Mar. 3,1905 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
Mar. 4, 1911 


34 
35 
35 
38 
40 

3d 
39 
39 
40 
36 
3S 
3S 
35 
3tf 
33 
3" 
39 
40 
34 
34 
35 
3* 

3S 

36 
3S 
3S 
32 
32 
33 
33 
34 
34 
35 
36 


795 
484 
948 
560 
107 

1369 
17 
264 
107 
1369 
610 
823 
529 
1369 
560 
17 
264 
107 
793 
1297 
94S 
6JG 

560 

1369 
610 
823 
427 
1084 
454 
1157 
698 
1297 
948 
1369 


$7, 500. 00 


1912 

1913 
1910 

1916 
1910 


8 

Contract not 2 
awarded for 
building. H 

Do. 

CQ 
Do. Q 

Do. 5 

X 

o 

1 

No provision for M 
buil line. B 
No provision for H 
building; site se- (3 
lected. Q 

H 


Clinton, S. C . 4 .do... 


Building 


6f,000.00 
55,000.00 

6,000.00 
50,000.00 

100,000.00 

75,000.00 

100,000.00 
40,000.00 

42.500.00 
10, COO. 00 

5,000.00 
7,000.00 

70,000.00 

135,000.00 
49.000.00 
100, 000. 00 

15,000 00 
20,000.00 


20,000.00 
45,000 00 
5,500.00 
10,000.00 

6,000.00 
500.00 
15,000.00 
34,500.00 
20,000.00 
10,000.(>0 
55,000.00 
25,000.00 
50,000.00 
40,000.00 
18,5 Kl 00 
500.00 
65,000.00 
lo,OOU.OU 
27,500.00 
10,000.00 

i 1 -" 

7,000.00 

14,000.00 
20,000.00 
36,000.00 
30,000.1X1 
33,750.00 
11,2TO.OO 
50,000.00 
25.000.00 
75,000 00 
65,000.00 
20,000.00, 


Site and building 


Codv, Wyo . 1 . . do 


Site 


Coeur d'Aleue, 1 Post office and 
Idaho. courthouse. 

CoffeyviHe Kans 3 Po^t office 


Building 


Site and building 


do 


Cohoes, N. Y 2^.. do 


. do 


Coldwater Mich. 3' do 


Limit increased 


Site and buildin" 


Cole man, Tex ... l-i . ,lo . . . 


Limit increased 


Site 


Colfax, Wash.... 6.. ..do 
Collinsville 111 . . 22 . do 


do 


Site an I building 


Colorado Spnnps. 2 Po^t office an-1 
Colo. courthouse 


. ..do 


Limit increased 


Limit inn ease I, n Iditional 
lau 1 within limit, 
dr inue in li?u of sandstone. 
I iii) it increased. . 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) -Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


333 
331 
335 
3S 
I* 1 1" 
33 ^ 
339 
34. 
341 
342 
343 


*S64,8SG 53 
75 0) 
19J OJ 

17"^ 01 

ij {, | ,7 M. 




*!, 443. 40 


?G9,329 99 
73.00 
10J 00 

1SJ.5) 
46,529.70 


86,021.71 
5,5)0.00 
4,. r >)0 0) 
13,2K).OU 
10, )0. 00 
5S.50J.OO 
6,922.85 
1 0) 
5, 5 A). 00 
8,OK).0(t 
65.000.89 


, c 'e;H. 26,19 7 
Julv 11,1917 
Apr 20,1912 
May 3.1912 
Apr. 9,199 
Toh. 1,11 
June 1,19)7 
Ucl. 12,1915 
Oct. 2->,1917 
Jan. 17,1912 
Mar. NUiWl 








Surplus fund, Juno 30, 1916, $2,422.34. 
Surplus fund, Juno 30, 1918, 11,600. 








$9,925.00 
49,810.00 
71,800.00 













5.5J 
3,372.04 




72.6) 




05,325.00 


























59,793 67 
241.W2.9S 




79). 44 
9,021 5J 


66,5^7.ii 
250,604. 48 




1,000.00 


1,203.33 







DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. . (Associated with Division B by corresponding line numbers) Continued. 



O 

00 



No. 


! ! 

1 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


State and location. ' ^ j Title of building. Sta1 


jites. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


"^ Date of act. 

9 I- 
60 
> 


! 


1 


I 


344 
345 

346 

347 
348 

340 


Columbia, Mo... . i 8 Post office June 6, 1P02 32 


31S 

1?i 

228 
305 
523 
523 
227 
40S 
408 
692 
872 

781 
600 

1137 
1036 

1162 
710 
113 

73!> 
4^ 
235 
997 

109S 


Site 


$0,000.00 
35,000.00 
10,000.00 

50,000.00 
75,000.00 
50,000.00 
100,000.00 
156,899.75 
5,000.00 
25,000.00 
75,000.00 
265,000.00 

65,000.00 
30,00000 

8,500.00 
5.25 

7,500.00 
4,500.00 
2,000.00 

100,000.00 
4,000.00 
2.000.00 
50,000.00 

3.000.00 


June 28,1902 
Mar. 3,1903 
Mar. 3,1905 
June 30,1906 
Mar. 3,1857 
Mar. 3,1869 
June 10,1872 
Mar. 3,1873 
June 23,1S74 
Mar. 3)1875 
do 
Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
July 1,1916 
June 12,1917 
June 30,1906 
Mar. 4,1907 
July 1,1898 
Mar. 3,1901 
Mar. 3,1903 
Mar. 3,1905 
June 25,1910 
June 12,1917 

Mar. 3,1891 
Dec. 22,1896 
Jan. 28,1^98 
Mar. 3, 1899 
Feb. 14,1902 


32 
32 
33 
34 
11 
15 
17 
17 
18 
18 
18 
36 
38 
39 
39 
40 
34 
34 
30 
31 
32 
33 
36 
40 

26 
29 
30 
30 
32 


429 
1038 
1157 
789 
228 
305 
523 
523 
227 
408 
408 
1369 
823 
17 
264 
107 
794 
297 
600 
1137 
1036 
162 
710 
113 

949 
480 
235 
1076 
9 


$5,000.00 
20,000.00 
15,000.00 
10.000.00 
60,000.00 
75,000.00 
50,000.00 
100,000.00 
156,899.75 
5,000.00 
25,000.00 
75,000.00 
1,000.00 
40.000.00 
70,000.00 
154,000.00 
20,000.00 
45,000.00 
30,000.00 
8,500.00 
5.25 
7,500.00 
4.500.00 
2,000.00 

100,000.00 
4,000.00 
2,000.00 
50,000.00 
3,000.00 


1906 
1874 

1910 
1901 

1896 


Site donated. 

Contract in force 
for building. 

Contract not 
awarded for 
wiring, etc. 


Mar. 3, 1303 32 
June 30,1906 34 

Columbia, S. C.... 7 Courthouse and Mar. 3,1857' 11 
post office. Mar. 3,1869 15 
June 10,1872 17 
Mar. 3,1873 17 
June 23.1874 18 
Mar. 3,1875 18 
do 18 
do 7 Post office. .. June 25,1910 j 36 


Building 


Limit increased 


Building 


Limit increased 


do 


do 


do 


Additional land 


Furniture 
Site 


1 Mar. 4,1913 | 37 

! 

Columbia, Tenn... 7 do June 30 1906 1 34 


Building 


Site and building 


Columbia River 1 Quarantine station July 1,1898 30 
(Astoria), Oreg. 
Mar. 3,1901 31 
do 32 

Mar. 3,1905 33 
June 25,1910 36 
June 12,1917 40 

Columbus, G a 4 Tost office Feb. 9.1^91 26 


Establishment of quaran- 
tine station. 
Hospital and lazaretto, etc. . 
Fouud due by accounting 
officers. 
Main gangway 


Hospital... . . 


Wiring and lighting equip- 
ment. 
Site and building 


Dec. 22.1^96 29 
Jan. 2&.1^9S 30 
Mar. 2.1*99 30 

Mir. 3,1901 31 


Limit increased 


do 


Tost office and courthouse 
to be enlarged, and addi- 
tional land. 
Limit increased 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances t 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

344 
345 
346 
347 
348 

349 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, i Annual 
alterations, 1 repairs, 
etc. I elc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


*$41,126.77 
*407, 189. 17 
<jn PTO ]fi 
*'.|. , n 

*li\" 1 * .! 

*91,767.75 




7,227.59 
42.oS2.33 

.' .."' '. ' 

k, Oi '.ii 

33,570.47 


$4<* I 3:>4 36 
449,771 55 
40,959.16 
57,530.23 
37,717.76 

163,813.45 


S5,01S.91 
5,01)0.00 
75,000.00 
10,020.93 
8,000.00 
/ 14,232.23 
\ 6,531.77 


Aug. 5, 1903 
Mar. 31.1SG9 
Oct. 2,1911 
May 9, 1907 
Nov. 21,1891 
Apr. 25,1892 
Aug. 28,1899 


















5 S i ' , 
43,475 23 




8215,095.24 


$8,945.60 








2,000.00 


X 




/ 







1 

o 
V 



a 

W 

fcl 

3 

I 

Q 



O 
W 



o 

CD 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated uith Division B by corresponding line numbers) Continued. 



No. 


State and location. 


s 

3 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 


Title of building. r 
Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 





! 





1 


350 

351 
352 
353 

354 
355 

356 


Columbus, Ind. . . . 
Columbus, Miss 


4 
1 


1 
Post office June 30 1906 


34 782 
35 526 
36 677 

34 779 
35 522 

34| 783 
35 ( 527 

22 1 44 
23 480 
24 222 
25 4^ 
34 774 
35 522 
36 678 
40 107 

1 

37 876 
37 876 

22 100 
2-1 510 

S 

"G 704 
37 07 


Site 


$15,000.00 
65,000.00 
10,000.00 

40,000.00 
20,000.00 

7,500.00 
65,000.00 

250.000.00 
60,000 00 
6,000.00 
8,000 00 
400,000 00 
100.000 00 
15.000 00 
3,500.00 

50,000.00 
50,000.00 

200 000 00 
9,000 00 
11,00000 
6.594.00 
32,000 00 
18,000.00 


June 30,1906 
May 30,1908 
Mar. 4,1909 
Mar. 4,1911 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
June 30,1906 
May 30,1908 
Mar. 4,1909 
Apr. 11,1882 
July 7,1884 
Mar. 3, 1885 
Aug 6.18S6 
Mar. 30.1888 
June 30,1906 
Mir. 4.1907 
Mar. 4, 1909 
Mar. 4,1911 
June 12,1917 

July 29,1914 
June 12,1917 
Feb. 2*, 1916 
June 12,1917 

June 10,1880 
Mar. 3, 18S5 
Mar. 3,1887 
Mar. 30.1888 
Oct. 19,1888 
June 25,1910 
Mar. 3,1915 


34 
35 
35 
36 
34 
34 
35 
34 
35 
35 
22 
23 
23 
24 
25 
34 
34 
35 
36 
40 

38 
40 
39 
40 

22 
23 
24 
25 
25 
36 
38 


794 
483 
948 
1369 
793 
1297 
948 
795 
484 
948 
44 
195 
480 
222 
48 
790 
1297 
948 
1369 
1107 
560 
107 
17 
107 

100 
480 
510 
47 
568 
704 
823 


$15.000 00 
20,000.00 
45,000 00 
10,000.00 
18,00000 
22,000 00 
20,00000 
7,500.00 
20,000.00 
45,000 00 
100.000.00 
100 000 00 
110,000.00 
6,000 00 
8.00000 
40.000.00 
160 000 00 
300,000 00 
15,000 00 
3,500.00 

5,000.00 
10,000 00 
500 00 
49,500.00 

100,000 00 
100,00000 
9,000.00 
11.000 00 
6 594.00 
32,000 00 
18,000.00 


1911 

1911 
1911 

1887 

1912 

18S9 
1916 


Contract not 
awarded for 
; mail - conveying 
machinery. 

Site donated. Con- 
tract in force for 
building. 


i May 30. 190S 
June 25,1910 

do . . June 30,1906 


Building 


Limit increased 


Site and building 


Columbus, Nebr. . 
Columbus, Ohio . . 

Comanche, Tex... 
Commerce, Tex... 

Concord, N. H 


3 
12 

12 
4 

2 


May 30,1908 

do June 30,1906 
May 30,1908 

Post office and Apr. 11,1SS2 
courthouse. i Mar. 3,1SS5 
Aug. 6 18S6 
Mar. 30 IS^S 
June 30.1906 
Miy 30,190s 
June 2=i, 1Q10 
June 12,1917 

Post office. . Mar. 4 1913 


Limit increased 


Site 


Building 


Site and building . 


Limit increased 


Approaches 


Elevator 


Extension, etc 


Limit increased . 


... .do 


Mail-conveying machinery. 
Site and building 


do do 
dn .Trnfl in.l^SD 


do 

do 

Vpproaches, etc 




M.r 3.1S^7 
, M ir 3n f l^js 
f 'ct 1^,15^ 
Ji ne 25.1^10 
Mar. 4.1H13 


Limit increased 


Attic ^torv etc 


Extension! etc 


Limit increased 





DIVISION B.- Statement of expenditures for building (construction and annual repairs^, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) -Continued. 



No. 

350 
351 
352 
353 
351 
355 
3Sft 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


*$74,667.63 
*55,334.5) 
*64,95) 5^ 
*264,538.96 




SI, 571 45 $76,239 OS 
4,27921- 59,013.71 
2, 23). 2* 67,23).8fi 
79,5)4.21' 853,86:5.43 


$14, 9G5.03i ^e])t. 3,1937 
4,613 62, Oct. 17, 10W 
6,01s. 3 3. June. 5,19J7 
59,326.741 Oct. 2,1882 
3.0J.J.OO 








Warrant mailed May 26, 1018. 
















3514,775 2^ 






83, 530. 00 
12,000.00 
492.45 







34,092 7* 
*174.4fi.5 7fl 


10.0, J5 32 


".10 ~7*i." 72 


34,092 73 
253.153.33 52.ti75.G3 


July 7, 1915 
JulV 31.1883 




$15,414.77 





DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sitea % the progress q, 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



o/ the work, and 



No. 


State and location. ^ 

I 

3 


i 
i 

Title of building. 


Legislative authorizations. 


Appropriations. 


| Year occupied. 


Remarks. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


Date of act. 







X 





* 


357 
358 

359 
360 

361 

362 
363 

364 
365 
366 

367 
368 


1 

Concord, N. C 
Concordia, ICans. . 
fiojippfMit Ohio 1 


8 Post office 


June 30,1906 
May 30,1908 

do 

June 25,1910 


34 
35 

35 
38 

36 

34 
35 
36 

34 
35 

37 
36 

35 
36 
37 

35 
37 

32 
34 

35 
37 


783 
527 

533 
6S1 

691 

784 
531 
678 

782 
526 

877 
6S8 

529 
677 

530 
S67 

1203 
777 

531 

ses 


Site . . . 


$10,000.00 
60,000.00 

7,500.00 
70,000.00 

15,000.00 

20,000.00 
70,000.00 
25,000.00 

10,000.00 
60,000.00 

5,000.00 
100,000.00 

50,000.00 
17,500.00 
100,000.00 

60,000.00 
3,500.00 

15,000.00 
60,000.00 

70,000.00 
70,000.00 


June 30,1906 
May 30,1908 
Mar. 4,1909 
May 30,1908 
Aug. 24,1912 
June 23,1913 
Mar. 4,1911 

June 30,1906 
May 30,1908 
IMar. 4,1909 
Mar. 4,1911 
June 30,1906 
May 30,1908 
Mar. 4, 1909 
July 29,1914 

Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3, 1915 
May 30,1908 
Mar. 4,1911 
Feb. 28.1916 
June 12,1917 
May 30,1908 
Mar. 4,1909 
Oct. 22,1913 
Mar. 3,1903 
June 30,1906 
Mar. 4,1907 
May 30,1908 
Alar. 4 1911 
June 23, 1913 
Mar. 3,19151 


34 
35 
35 
35 
37 
38 
36 

34 
35 
35 
36 
34 
35 
35 
38 

36 

3f 
38 
35 
36 
3Q 
40 
35 
35 
38 
32 
34 
34 
35 
36 
3* 
381 


795 
484 
94S 
488 
419 
7 
1369 

795 
486 
948 
1369 
794 
483 
948 
560 

1369 
7 
610 
823 
485 
1369 
17 
107 
485 
948 
209 
1039 
791 
1297 
486 
1369 
7 
823 


910,000.00 
20,000.00 
40,000.00 
7,500.00 
35,000.00 
35,000.00 
15,000.00 

20,000.00 
33,000.00 
20,000.00 
42,000.00 
10,000.00 
20,00000 
40,000.00 
2,000.00 

20, 000. On 
15,000.00 
25,000.00 

40 ono.oo 

15.000 00 
52,500.00 

moo 

35,000.00 
15,000.00 
45,000.00 
3,500.00 
15,000.00 
20.000.00 
40,000.00 
20, 000. 00 
40,000.00 
10,000.00 
70,000,00 


1912 
1915 

.... 

1913 
1911 

1916 
1913 

1913 
1909 
1918 


No provision for 
building. 

No provision for 
building. 

Site donated. 


5 do 

i 

9 do . ._ 


Building 


Site 


Building 


8 
Site 


Connellsville, Pa.. 23 do .. . 


June 30,1906 
May 30.190S 
June 25,1910 

June 30,1Q06 
May 30.1908 

Mar. 4, 1913 
June 25,1910 

May 30.1908 
June 20,19H' 
Mar. 4.1913 

May 30,190* 
Mar. 4,1913 

Mir. 3, 1003 
June 3u, 190P 

May 30.1QQS 
Mar 4,1913 


. . .do 


* 
Connersyille, Ind . . 


6 do 


Site and building, 90,000. . 
Limit increased 


Site 




5. ...do 


Building 


Site 


Cookeville, Term . . 
Cordele, Ga 


3 Post office and 
courthouse. 

3 Post office 

. Post office and 
courthouse 
1 Post olficp . 


Site and building 


.. ..do 


Cordova, Alaska .... 
Corinth Miss 


Limit increased 


Site and building . 


do 


Corning, N. Y.... 37 do 

Corpus Christ!, 15 Post office and cas- 
Tex. tomhouse. 


Limit increased 


Site 


Building 


Site and building 


Limit increased^ 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus fund deposits, and other features. (Associated with Division A by corresponding line numbers) Coutiuued. 



No. 


Expend! lure*. 


Remarks. 


Buildings, 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, .AnniMl 
alleuiioife, iciuirs, 
etc. etc. 


Total to Tune 
30, 11)18. 


Cost. 


Ditc of pur- 

ChObO. 


Site. 


Building. 


357 
33 * 
359 
36) 
361 
362 
363 
364 
305 
366 
367 
363 


S5VOS no 
63,832 S3 


SI 41H 31 


S60.114.36 
61, S71i.81 


$9,OG).S:> 
7,"))) Oil 
15,0)0 
29 579 1') 
9,90x25 
2,0)).0 
7,0)0.0) 
7,1)1.0) 


Air. 1^,1937 
Air. 27,19)9 
Nov. 3,1911 
Ich. 11,19.9 
May 10,19)7 
Juno K), 1913 
. C 0|t. 2-J.1911 
Juno S, 19*9 
f-O'it. 2'i, 1910 
Mar. 22,19)9 
Juno 0,19)4 
Feb. 13.1910 




$412.00 
3J7.0J 




Sui plinf'inil, June 31, ll)M,^0.91. 
Sui^iliijfunJ, JuiiuSJ, 191 i,*5,Sii J.I 7. 

Surplus fund, June 33, 1018, $2,733.58. 
Surplus fund, Juno 33, 1916, $4,344.59. 


1 043 93 












*S5,37f> 61 
*57.2<i9 44 


4 Q 94 17 


91.27J Si 
53,73^.17 
2 0) 
8.'., 122 91 
57,C7o OJ 
257 I) 
5), MO. 07 
59,747 55 
13 J, 403. Co 






1 409 03 






2 QJ 






81,827 91 
55,425 41 
257 10 
*51,9'9 4) 
*3S,173 21 
129, 43 J. 81 


495 J 




1.031.0) 
23).0) 


$7,172.09 


1 2 25J 59 








35,212.90 


1 7ofi 07 


9,3)6.0) 
11,519 71 
O.UJJ.UU 




1 572 31 






'072.81 


i i,396.6J 


173, l9 



CO 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line 



No. 


State and location. ! -g Title of building. 

3 ' 
ei 

1, 


Legislative authorizations. 


Appropriations. 


o* Remarks* 

1 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


! 


1 


1 


369 
370 
371 

372 
373 

374 
375 

376 


Corry Pa 20 Post office . 


May 30,1908 
June 25.1910 
Mar. 4,1913 
June 30,1906 
May 30,1908 

do 

June 25,1910 

Mar. 4,1913 

May 23,1SS2 
Mar. 3, ISso 
. .do 

Mar. 3, 1P03 
June 30,1906 
May 30,1908 

Feb. 17,1873 
Mar. 3, Ib75 
. . .do 

June 25,1910 

Mav 30.190S 
June 25,1910 


35 535 
36 683 
37 868 
34| 781 
35' 523 

35 531 
30 6S2 

37 875 

22* 95 
23 345 
23 4SJ 
32 12u4 
34 774 
35 52] 

17 465 
IS 394 
16 518 
3u baS 

35 5^n 
3u Gb3 


Site 


$18,000.00 
65,000.00 
35,000.00 
50,000.00 
30,000.00 

20,000.00 
80,000.00 

115,000.00 

100,000.00 
100,000.00 
50,000.00 
7,500.00 
75,000.00 
71,000.00 

130,000.00 
25,000.00 
150,000.00 
45,000.00 

7,500.00 
45,000.00 


May 30,1Q08 
June 23,1913 
Aug. 1, 1914 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
May 30,1908 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
Aug. 1,1914 
July 29,1914 
July 1,1916 
June 12,1917 
Aug. 7,1882 
Mar. 3, 1883 
Mar. 3,1885 
do 
Mar. 3,1903 
June 30,1906 
May 30,1908 
Mar. 4,1909 
June 25,1910 
Mar. 4,1911 
Feb. 17,1873 
Mar. 3,1875 
do 
Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3, 1915 
May 30,1908 
Aug. 24,1912 
June 23,1913 


35 
38 
38 
34 
34 
35 
35 
36 
37 
38 
38 
38 
39 
40 
22 
22 
23 
23 
32 
34 
35 
35 
36 
36 
17 
18 
18 
36 
38 
38 
38 
35 
37 
38< 


489 
7 
610 
794 
1297 
948 
4S8 
1369 
419 

610 
560 
264 
107 
303 
604 
345 
480 
1204 
790 
482 
948 
704 
1369 
465 
394 
518 
1369 
7 
610 
824 
489 
419 
7 


$18,000.00 
45,000.00 
55,000.00 
20,000.00 
30.000.00 
30,000.00 
20,000.00 
20,000.00 
10,000.00 
40,000.00 
10,000.00 
16.000.00 
6,000.00 
94,000.00 
50,000.00 
50,000.00 
100,000.00 
50,000.00 
7,500.00 

30,oon.oo 
ti,.r(u)n 

40,000.00 
50,000.00 
19,750.00 
130, 000. 00 
25,000.00 
150,000.00 
9, 000. 00 
10, 000. (X) 
20,000.00 
6,000.00 
7, 500. 00 
20,000.00 
25,000.00 


1915 
1911 
1915 

.... Contract in force 
for building. 

1888 
1911 

1879 
1916 1 

1915 


Corsicana Tex 6 do . 


Building 


Limit increased 


Site and building 


Cortland,N. Y... 35.. .do 
Coshocton, Ohio 1" ....do .... 


Limit increased . 


Pite 


B ullding 


Site and building 


Council BlulTs, 9, Post oflice and 
Iowa. ' eonrthorsp 

Covington, Ky . 6 Courthouse and 
post office. 

Covington, Tenn .. 10 Po^t office... 
Covington, Va 10 .do.... 


do 


Limit increased 


. .do 


Additional land 
Extension, etc 


Limit increased and addi- 
tional land within limit. 
$6,250. 

Site and building 


Limit increased 


....do 

Site and building 


Site 


Building 





DIVISION B. Statement of a pendilures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
vith notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

3fi9 
370 
371 
372 

373 

374 
375 
370 


Expcndituies. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


1 
I Extensions, 
fonsti action , alteraaon^, 
1 cl.\ 


Annual Tota , {0 Tunc 
en. ' M ' 101b - 


Cost. 


Date of pur- 
clidse. 


Site. 


Building. 


-*Q9 938 ftb.. . 
71 -9J4 24 . 
"77 JSll M 
72,70'i 50 

*233,437 9 1' *139 710 S7 

*2b4 231 Ol' 
"37,617 07 
* 11,999 05) 


fc l l r >4 f.l M01 095 17 
> 133 11 77 0<< ^ 
L,OW> 39 7s Js7s 1^ 
2)0) 72 72J ">0 

JS.013 01 410 19 J S3 

".1,874 SI 319,103 81 
1 S91 19 39 50S 2() 
7(>7 2') 1>,706 30 


*U1 100 On 
1 89J 02 
20 OJO 00 
15,000 00 
{15,291.5(1 
7,500 On 
u 2 30 ) 
30 060 IS 
7,000 00 
1, 500 00 


Mai. i 1910 
No\. 1 1907 
i e 1 ) Hi 1010 








Surplus fund, June 30, 1918, S61.14. 
a. iii.l>i r.i.-i, .T.I..V in IUK < tKipi 














Ui-t. ?.,1011 
Oct. 1,1SJ?2 
luno 1 1904 
sopt. 21 190S 
Oct. G 1S73 
Sent. 1,1911 
Julv 12,19U9 


i 


SI 1,013 8 1 ) 


513,282.65 


i 





















DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line ntmfcer) Continued. 



No. 


State and location. ?' i ^1 

a 
o 

u ! 


Legislative authorizations. 


Appropriations. 


Year occupied. 1 


Remarks. 


ritle of building. 
Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


*0 


1 

318 

1004 
1097 

879 

220 
1207 
777 
521 

529 

536 
GM 

SOS 

532 

077 
107 
J12 


j 


! 


377 

37- c 

379 

380 

'381 
382 

3E3 
3S4 

3S5 
3Sf 


Crawfordsville,Ind. 9 r 

i 
Creston, Iowa S . . 

Crockett Tex 7 . 


ost office June 6 1902 


32 
3J 

30 
31 

37 

32 
32 
31 
35 

35 

33 
3t> 
37 

33 

31 
32 


Site and building 


$30,000.00 
15,000.00 

50,000 00 
50,000.00 

6,000.00 

4 000.00 
2,000.00 
50, 000. Of, 
25,000.00 

55,000.00 

7,500.00 
45,000.00 
2J.OOO.OO 

5,000 00 
50,000,00 

75,000 00 
25,000 00 
50,000.00 


June 28,1902 
Mar. 3.1903 
Mar. 3, 1905 
June 30,11.00 
Mar. 3. 1899 
Mar. 3,1901 
June 28,1902 
July 29,1914 

June 28,1902 
Mar. 3.1903 
June 30,1906 
Mar. 4, 1907 
Mar. 4, 1009 
May 30,1908 
Mar. 4,1911 
Aus. 24,1912 
June 21,1913 
May 30,1908 
June 23,1913 
Mar. 3, 19H 
July 1, 1916 
M.iy SU.lt'Ot 
Ausc. 24,1012 
Tune 23, It'll 
Mar. 2.1805 
June 4.1S07 
June 2=t,U02 
Mar. 3, 1DOJ 


32 
32 
33 
34 
30 
31 
32 
38 

32 
32 
34 
34 
33 
35 
36 
37 
38 
35 
38 
38 
39 
35 
37 
38 
28 
30 
32 
32 


427 
1081 
1157 
789 
1075 
1134 
420 
560 

429 
1038 
791 
1297 
948 
485 
1370 
419 

489 

R24 
264 
4^7 
419 

1911 
11 
420 
10S4 


Sin. mo on 

1 Vim. INI 
27,500.00 
15,000.00 
23,000.00 
25,000.00 
50,000.00 
6,000.00 

4,000.00 
2,000.00 
15,000.00 
35,000.00 

15* 000 OC 
20,000 00 
10,000.00 
10,000.00 
7,500.00 
35,000 00 
20.000.00 
10,000.09 
5,000 (H) 
25,000.00 

2i.mu.nn 

25.000. 00 
50,000.00 
25.000 00 
50,000.00 


IMfi 
1903 

1910 

1015 

191" 

i 
1914 

1904 


Site partly do- 
nated. 

No provision for 
building. 

PubUcHealtb 
Service. 


June 30,1906 

...do Mar. 2.1S99 
Mar. 3, 1901 

...do ' Mar. 4 1913 


Limit increased 


Site and building 


Limit increased 


Site 




..do June 6 1902 


do 


Crowley La 7 


Mar. 3,19^3 
Jnne 30 lyilfi 
May 30,19US 

d3 . do 


Limit increased 


llinldins 


Limit increased 


Site and building 


Cuero, Tex 9 . . 
Cullman, Ala . 7 . 


..do do 

June 2.i,19lO 
Mai. -J.iyiJ 

..do Mav 30 10^ 


Site 


Rinldin" 


Lmu t inci eased 


Site . 


Cumberland, Md .. 6 C 

Cumberland 2 Q 
Sound (rcman- 
iluui, ( la ). 
Cynthuna, Ky. . . . 9 T 

1 , 


June 23. 1'JIU 

oint'iouso and Feb. 23, 1^5 
pobto^co. M.ir. 3,l ( oi 
June 0,1102 

uarantine station 


Building 


Site and building 


Limit inclosed 


do 




ostoJTco. . .. Miv 30 los 





Obi 


Site 


10,000.00 
65,000.00 


May 30,190s 
Aug. 24,1912 
June 23, 1913 
Aug. 1,1914 i 


35 

"" 


418 
419 

610 


10, 000. 00 
15,000 00 
40,000 00 
10,000.00' 


1914 


June 2o,l'JlO 

i 


13 uilding .. 





DIVISION B . Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated uith Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to Tune 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


377 
378 
379 
330 
381 
382 
3*3 
381 
385 
386 


$55.596 89 
*98,286 74 




$6,082 97 
8,861 97 


$61,679 86 
105,148 71 


$9 036 11 
3 59d 71 
6 00000 
5 9^3 19 
5 000 00 
3,750 00 
5,000 00 
20,226.19 

\l >. .11 INI 


Jill v 5 1901 
June 29 1900 
Pept. 23 1915 
Dec. 19 19' 
Nov. 21 1910 
Oct. IS 19"9 
Juno 14,19 r K) 
Mai. 13,1899 




$366.97 




Surplus fund, June 30, 1916, $l,781.2ft. 
Surplus fund, June 30. 1918, S7.148.03. 
Surplus fund ; June 30, 1918, $1,173.34. 

Surplus fund, June 30, 1918, $4,299.22. 
















*74,982 29 
48, 14ft 24 
57,686 97 
48, 767 16 
*126,104 12 




3.503 21 
1,238 11 
859 35 
904 13 
15,907 97 
1,537.58 
1,101.03 


78.485 50 
49 3S4 35 
58 546 32 
49 671 29 
142,012 09 
1 ^7 ** 
f'l.i.V U 












72 50 
165 00 
59.50 






























60.628.28 




Aug. 3i,i9P9 




72.50 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to tlw acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



oo 



No. 
387 

38S 
389 

390 
391 


State and location. , + 

g 

,* 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


Title of building. Statutes.; 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


Date of act. ' 

"c 

> 


Project or object. 


"o 


I 


Dallas Tex 5 


Courthouse, post July 7,1SS2 22 
ojice, etc. Mar. 3,18S5 23 
May 17,1886 24 
Mar. 3,1887 24 
Mar. 30,1S&8 25 
Mar. 3, 1891 26 
June 6, 1902 32 
June 30,1906 34 
Mar. 4, 1909 35 

Post office Mar. 4, 1913 37 


154 Site and building .... 


375,000.00 
25,000.00 
25,000.00 
5,000.00 
11,000.00 
150,000.00 
150,000.00 
15,000.00 
3,000.00 

300,000.00 
50,000.00 

115,000.00 
225,000.00 


Aug. 7,1882 
Mar. 3, 1883 
Mar. 3, 1885 
May 17,1886 
Mar. 3,1887 
Mar. 30,1888 
Mar. 3,1891 
June 28,1902 
Mar. 3,1903 
June 30,1906 
Mar. 4,1909 
Apr. 6, 1914 

June 30,1906 
Mar. 4,1907 
Mar. 4, 1909 
May 30,1908 
Feb. 25,1910 
Mar. 4,1911 
Mar. 3, 1915 
May 30.1C08 
Mar. 4,1909 
June 25,1910 
Mar. 4, 1911 


22 
22 
23 
24 
24 
25 
26 
32 
32 
34 
35 
38 

34 
34 
35 
35 
36 
861 
38' 
35- 
351 
36 
36 


305 
604 
480 
54 
510 
47 
864 
424 
1084 
789 
918 
314 

792 
1297 
949 
485 
207 
1370 
824 
490 
949 
704 
1370 


537,500,00 
37,500.00 
25,000.00 
25,000.00 
5,000.00 
11,000.00 
150,000.00 
25,000.00 
125,000.00 
15,000.00 
3,000.00 
250,000.00 

15*, 000, 00 
15,000.00 
20,000.00 
20,000.00 
15,000.00 
25,000.00 
55,000.00 
50,000.00 
100,000.00 
100,000.00 
25,000.00 


1888 

1907 

.... 
1910 

1916 
1911 


Site partly do- 
nated. 

No provision for 
bunding. 

Old building and 
site exchanged 
in part for new 
site. 


do 5 

Dalton Ga 7 


4SO Limit increased 


54 Additional story 


510 Approaches 


47 Completion 


864 Enlarging, improving, etc.. 
314 Extension, etc 


774 Limit increased 


948 Lookout gallery 


879 Additional land or new site . 
778 Site and building 


do ... June 30.190B 34 


Danbury, Conn . . . 4 ...do Mav 30.1908 35 


529 . do 


Danville, 111.. 18 


Feb. 25,1910 36 

Post office and May 30,1908 35 
courthouse. 

do 33 


207 Ad.litionnl for site within 
limit, ?1 3,000. 

53S Building. To be erected 
on piesent site; old buiid- 
ins to be sold. 
33S Exchange old site and 





392| Danville, Ky 



... .do 35* 

June 23, 1913 3S 

8 Post office June 30.1C06 34 

May 30,iyOS 33 



Prior legislation 

amended. 
53S T ii.iit i-icrmo.1- iddttioral 

I .M, I uiilmi limit 
7 Unexpended balance to 

be used for nppioaches. 

779 Site and building 

521 Limit increased 



50,000.00 



50,000.00 June 30,1906 
30,000.00 Mar. 4,1907 i 
Mar. 4,1909! 



34 792 1 

34 1297 

35 949 



15,000.001911' 
35,000.001 | 
30,000.00 J 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligatiwis and balances , 
with notes as to sui plus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 




Buildings. 


SiU's. ! Outstanding obligations. 

i 


Remarks. 
Balances. 

i 


Construction. 


Extensions, Annual 
alterations, lepairs, 
etc. fitc. 


Total to June r t 
30, 1918. Lost> 


Date of pur- 81f 
chase. blte 


Building. 


387 
388 
389 
390 
391 
392 


*$129, G53 Oo 


S313.09G 44 SGI, 080 74 

i 


8301,83023 Ml ,310 95 
2">0 000 00 


A pi. 22.1KS3 
Apr. IS 1911 
Juno 21.HW7 
Mar. 23,1912 
Or-f 21 1908 
Oct 11,1907 






j 






.::.:....: i 


*i3,ii6 4S 
73,022 80 
230,805 14 
*69 981 31 


l.OKi 93 
1,169 11 
, 2 30', 11 
2, jJ& 53 


45.073 41' fl.013 89 
71,191 9l! 31.000 00 
21^ 171 2V 11 2'.0 00 
72,529 Mi 10.01S. Jl 










51,003.00 
437.60 


$5,972.20 
2,607.36 







DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to thf acquisition of sites, the progress of ike work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



to 

o 



No. 


State and location. 


5 

6 
2 

3 
3 

3 


Title of building. 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks 

g 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


o 


t 


1 


1 


393 

394 
895 

396 
397 

398 


Danville Va 


Post office and 
courthouse. 

Post office 


Feb. 11,1880 
Aug. 7,18^2 
July 7,1884 
Mar. 3,1887 
May 30,1908 
Mar. 4,1913 

May 30,1908 

Jan. 26,1891 
Aue. 18,lS9i 
June 30,1906 
Miy 30,1 90S 
July 1,1916 

Mar. 4, 1913 

May 30,19PS 
June 25,1910 

... .do 

do 

M.ir. 4.19U 
Jure b, 10 2 
June 30,190o 


21 
22 
23 
24 
35 
37 

35 

26 
28 
34 
35 
39 

37 

3. 
3b 

3f 

T 
37 

3^ 


65 
303 
195 
510 
525 
870 

531 

731 
373 
7X2 
524 

" 

874 

M 

704 
6SO 

C$4 

S'jv 

'I* 1 
77J 


Site and building 


$70,000.00 
30.000.00 
10,300.00 
2,000.00 
60,000.00 
2,500.00 

50,000.00 

100,000.00 
25,000.00 
7,000.00 
70,000 00 
I f 500.00 

60,000.00 
325,000.00 

500,000.0/> 
50,000.% 
200.000.00 
12,000.00 


Feb. 11,1880 
Aug. 7,1882 
July 7,1882 
Mar. 3,1887 
May 30,1908 
Mar. 4,1909 
Mar. 3,1915 
May 30,1908 
Mar. 4,1911 
June 23,1913 
Mar. 3,1891 
Aug. 18,1894 
June 30,1906 
Mav 30,1908 
M*f. 4,1909 
July 1,1916 

July 23,1914 
June 12,1917 

May 30,1908 
Mar. 4,3909 
June 25,1910 
Mar. 4,1911 
do 
Auu. 24.1912 
Juno 23,1913 
Aug. 1,1914 

Jime 28,1902 
Mar. 3, 1903 
Apr. 28,1904 
Mar. 3.1905 
June 30, J 906 
do 


21 
22 
23 
24 
35 
35 
38 
35 
36 
38 
2(1 
28 
34 
35 
35 
39 

38 
40 

35 
35 
36 
3fc 
3<> 
37 
3S 
3S 

32 
32 
33 
33 
34 
34 


65 
305 
195 
510 
483 
949 
824 
486 
1370 
7 
949 
373 
794 
482 
949 
264 

561 
107 

49T 
949 
704 
1293 
137* 
419 

61fl 

427 
108* 
45^ 
1157 
69S 
789 


170,000.00 
30,000.00 
10,300.00 
2,000.00 
20,000.00 
40,000.00 
2,500.00 
15,000.00 
25,000.00 
10,000.00 
100,000.00 
25,000.00 
7,000.00 
25000.00 
45,000 00 
1,500.00 

5,000.00 
20,000.00 

20,000.00 
100,000.00 
100,000.00 
25,000.00 
105.000 00 
275,000.00 
200.000 00 
50,000.00 

30.000.00 
50. 000. CO 
25,000.00 
50,000.00 
45,000.00 
12,000.00 


1883 

- 

1913 

1896 
1911 

1915 
1907 


H 


03 

1 

h- 

Gontract not M 
awarded for tej 
lookouts. Q 
Contract not . 
awarded for fc 
building. g 

1 


Darlington, S. C.. 
Davenport, Iowa.. 

Dawson, Qa... 






do 


Extension, etc.. ... . . . 


Complete tower and instal- 
lation of clock. 
Site and building. 


Post office and 
courthouse. 

Post office... 


Site and building 


Limit increased 


Additional hnd 


Extension, etc. 


Lookouts 


Site and building 


Dayton, Ohio ... 


Post office and 
courthouse. 

do 


Extension otc 


Deadwood,S.Dak. 


XPW "mo or.t of the appro- 
priation made lor exten- 
sion. 
Temporary addition to oM 
b'iildin""si5,nnn, piyiMe 
from moneA* for new pile. 
Rriljmsr 


I unit n'cre-:s o d 
Sue and Ir'iHms;. . . 


I. mut increased 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus fund deposits, and other features. (Associated uith Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 19J8. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


393 
394 

395 

396 
397 
308 


*$97, 799. 56 
48,093.87 

*118,602.83 

100.00 
*549,926.9J 
*181.414.11 


$36,305.86 


$14,916 55 
1,2,4 84 

15,374.13 


$169,021.97 
49,3,1.71 

203,897.11 

100.00 
558,27n.>0 
191,548.06 


$11, VX) 00 
1,500 00 
/ O.W.I 7 
\ 7,000.00 
4,470.00 
310,000 00 
29.991.2U 


Apr. 21.1V-0 
Nov. 12,1 C OJ 








Surplus fund, Juno 30, 19] 8. 335.38. 
Surplus fund, June 30, 1917, $38.91. 




$tR 75 
40.00 




69,921.09 


Nov. ]S,1V)1 
A UK. 10,1907 
May 12,1017 
Mar. 21,1011 
May 11.1U03 


1 


$1,500.00 
20,430.00 


/ 




8,349.87 
10,134,53 










1 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated witii Division B by corresponding line numbers) Continued. 



to 



Jo. 


Legislative authorizations. 


Appropriations 


o 

!_ 

.... 

190S 

1912 
1914 

.... 
1906 

.... 
1915 

1911 

i 


Remarks. 

g 




State and location, -g ; 

JB T 

S 
5 


, Statutes. 

, ! 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


itle of building Date of act. 

: >! 


! 


!_ 

38 
39 
40 
32 
32 
33 
34 
35 
3S 

34 
35 
35 
35 
37 
38 
38 
39 

32 
32 
33 
33 
34 
33 
39 
39 
40 
36 
3S 
38 
38 
31 
35 
35 
35 


1 

610 
264 
107 
427 
10S4 
1157 
1297 
317 
561 

794 
4S3 
949 
489 
419 
7 
561 
264 

427 
1084 
451 
1137 
698 
1370 



107 
1370 
8 
610 

24 
795 
481 
949 


399 
ICO 

101 
102 
103 
104 
105 

106 
107 
108 


Decatur, Ala 8 Postnffififl... Mar. 4.1913 37 


873 

317 
773 

T 

782 
52o 

533 
fiSJ 

R77 

31^ 

1203 

6s9 
S71 

6St 

7S3 
527 
939 


Site and building. To be 
convenient to Decatur 
and New Decatur. 
Sit3 and building 


$65,000.00 

80,000.00 
30,000.00 

10,000.00 

5,000.00 
60.000.00 

10,000.00 
65,000.00 

6,000.00 

65.000 00 
35,000.00 

5.000 00 
00,000.00 

62,500.00 

10,000.00 
05, 000. 00 
4.48 


Aug. 1,1914 
July 1,1916 
June 12,1917 
June 28,1902 
Mar. 3,1903 
do 
Mar. 4.1907 
May 27,1908 
July 29,1914 

June 30,1906 
May 30,1908 
Mar. 4,1909 
May 30,1908 
Aus. 24,1912 
June 23,1913 
July 29,1914 
July 1,1916 

Juno 23.1902 
Mar. 3,1903 
>pr. 28,1904 
Mar. 3,1905 
June 30,1906 
Mar. 4,1911 
Feb. 2*,1916 
July 1, 1916 
June 12,1917 
iMar. 4, 1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 
June 30,1906 
May 30.190S 
Mar. 4.1909 
do 


$6,500.00 
5,000.00 
40,000.00 
15,000.00 
20,000.00 
25,000.00 
25,000.00 
25,000.00 
9,900.00 

5,000.00 
15,000.00 
45,000.00 
10,000.00 
35.000.00 
30,000.00 
5,000 00 
1,000.00 

15,000.00 
16,250.00 
18,750.00 
20,000.00 
30,000.00 
5,000.00 
12,000.00 
24,000 00 
24,000.00 
13,000.00 
25,000.00 
14,500.00 
10,000.00 
10,000.00 
20,000.00 
45,000.00 
4.48 


S 

Contract not 
awarded for c 
building. bg 

S 

H 

No nrovision for 52 
building. Site S 
selected. g 

I 

CO 

5 

No provision for 
building. Site > 
donated. W 
Q 

Contract in force ft 
for building. 


Decatiir, 111 19... 
Decatur, Ind . . S 


..do , Juue 6,1902 32 
June 30, 19flb 34 

do Mar 4 1913 37 


Limii increased 


Site 


Decorah Iowa 4 


do Jimp ^0 19liiJ 34 


do 


Defiance, OMo. .' 5 


May 30,190 33 
do . do 3.) 


Building . ... 


Site 


DeFunbk Springs, 3 .. 
Fla. 

Dekalb, 111 12 


JQUG 25,1910 3u 
..do Mar. 4,191." 37 

do Jrne 6 19 no 32 


Building 


Site 


Site and buildta** 


De Land, Fla... .' 2 


M.:r 3,19); 62 
do ... J"iie 2". 101') 3o 


T-iniit increased . 


Site 


Delavan, Wis 1 . 


Mar 4.1915 37 
.do June 25 191 f 30 


BuilJing 


Site and building 


Delaware, Ohio... S... 


..do June 30.1PX, 34 

M.iV JO.19'1* S=i 

Mar 4.19J9 35 


Site 


Bi'il imz 


Payment to Delaware Ga- 
zette. 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligalioris and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



Expenditures. 



i Buildings. 

No.| 


Sites. 


Outstanding obligations. 


Balances 


Remarks. 


1 Construction. 

i 


Extension*,, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1938. 


Cost. 


Dato of jmr- 
( liase. 


Site. 


Building. 


1 
399i 885. 00 
400 *96,408.03 
4011 






i$<tt.OO 
104,861.91 

id . i . 


$6 ">00 00 
12,010.50 

1 III! > 1 
II III 1 III) 


Apr 1.1915 
AJM 2."i 1901 






$44,915.00 


Surplus fund, June 30, 1918, $4,484.41. 




SS,456.8& 

HIM 
i i ii tu 








I ,,, ' i ni' 

M ,, 

Jan 1.1917 


S9",6d6.66 




900.00 


402' *39,n 7 i 
403! *61, 'I* |i 
401 
















405 *8o,192 44 
406 29,386 70 
407 47,8Qf) M 
408 *M !i7l n| 




5,301.V> 
876 81 
619 20 
2,891 43 


90,496.93 
30, 263. , r >I 
4S,510 01 
07, 860 37 


14,U3S 93 
3,000 00 
9,000 00 
9,513 f>2 


Ocl 21,11)03 
Oof. ,1,1912 
Juno 6,1911 
May 16,1907 












515,921.60 
1,124.75 


14,088.70 









o 

g 


H 

B 



d 
^ 

B 



V, 
Q 



O 

w 



o 

H 



to 

CO 



)rvrsioN A.. Statement of legislative authorizations and appropriations, with notes relative to ike acquisition of sites, ike progress of the 
other pertinent features. (Associated with Division B by corresponding line numbers)- Continued. 



work, and 



to 



State and location. 


o 


Title of building. 


Legislative authorizations. 


Appropriations. 


1 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


"o 


o 

X 


i 


! 


Delaware Break- 
water (Lewes), 
Del. 

Delphos, Ohio 
Del Rio, Tex 

Demopolis, Ala... 

Denison, Iowa 
Denison, Tex 


1 

4 
15 

1 

10 
4 


Quarantine station 
Post office 


Aug. l.isss 
June 4,1S97 

July 1,1898 

Mar. 31,1991 
Mar. 4, 1937 
Mar. 4, 1913 

May 30,1908 

Juno 30. 190R 
Mav 30. 190S 
Mar. 4, 19J9 

May 30.190S 
Juue 25,1910 

June 30. 190b 
June 25, 1'JiO 

Mir. 4, 1913 

Mav 8, lss-2 
Fe'5. 21,lvs7 
M;ir. <U isvi 
June 8, 1S96 

June 30, 190G ' 


25 
30 

30 

31 
34 
37 

35 

31 
35 
35 

35 

3d 

34 
3u 

37 


35(5 
13 

599 

1137 
1307 
878 

532 

7S2 
526 
939 

533 
6sl 

079 
870 
fil 


A'Hii ID'I il to ouc'uiiic 
buildinir. 
Fire extinguisher, $500; 
liv.itories, 81,200; cistern, 
SI, 009; baths and closets, 
S500. 
Bulkhead 


$75,000.00 
1,500.00 

3,200.00 

2,500.00 
1,800.00 
7,000.00 

00,000.00 

5,000.00 
40,000.00 
1.47 

10,000 00 
50,000.00 

85.030 00 
40,003.00 

75,000.00 

300,000.00 
275,000 03 
60, 000. 00 

1.235.69 
15.000.00 


Aug. 1,1888 
June 4,1897 
July 1, 1898 
Mar. 31,1901 
Mar. 4,1907 

July 29,1914 

May 30,1908 
Mar. 4,1911 
Aug. 24,1912 
June 23, 1913 
June 30, 1906 
May 30,1908 
Mar. 4,1909 
do 
May 30.190S 
Aug. 24,1912 
June 23. 1913 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
Mar. 4.1911 
July 23,1914 
July 1,1910 
June 12,1917 
May 8, 1S82 
Mar. 3,1883 
July 7, 18S4 
Mar. 3,1885 
Mar. 3,1887 
Mar. 30. 18S8 ' 


25 
3P 
30 
31 
34 

38 

35 
36 
37 
33 
34 
35 
35 
35 
35 
37 
3S 
34 
34 
35 
36 
38 
39 
40 
22 
22 
23 
23 
24 
2,5 


356 

597 
1137 
1307 

561 

486 
137C 

794 
483 
939 
949 
4^7 
419 

794 
1297 
949 
1370 

2r>4 
107 
61 
604 
195 
480 
510 
471 


$75,000.00 
1,500.00 
3,200.00 
2,500.00 
1,800.00 

6,000.00 

17,000.00 
30,000.00 
10,000.00 
33,000.00 
5,000.00 
15,000.00 
1.47 
25,000 (K 
10,000.00 
25,000.00 
25,000.00 
25,000.00 
35.000.00 
25,000.00 
40.000.00 
4,500.00 
5,000.00 
C5, 500. 00 
100,0i)0.00 

25, ooo. oo; 

50,000.00 
28,000.00 
25,000.00 
60.000.00' 


1890 
1914 


No provision for 
bufldins. Site 
not selected. 

Contract not 
awarded for 
building. 


Fence . 


Site 


Post office and 
courthouse. 

Post office 


Site and building . ..... 


Site 


1912 

1915 
1912 

1892 


do 
do 


Building 


llailroad claim (site) 


Site 


BuiKlng 


Site and bnil ]in ff 


Denton, Tex 


13 




Limit mcrejseJ . . 




....do 


1 


Customhouse, etc. 


Site and buiHfng . 


24 41S 
2>, 47 
29 27o 

34 774 


Limit i icreise 1 . 


E \te JSJOT aid compjetjon. . 
Reclaim John Moore & Co., 
merior finish. 
Extension, etc 



; s^:s^ 



No. 

40 
410 
41 
41 
41 
41 
41 
41 


__ 


B inklings. 


. 
I 



4 

:xpcndi lures. 


Site*?. 






Remarks. 


Outstanding obligations. 


Balances. 


Construction 


Extensions. Annual 
alterations ; repairs, 
eU. eic. 


Totil to Tune 
30, 191S. 

^1" 53 41 


Cost. 


Datcofpur- 


Site. 


Building. 




$J 033 00 




"573,03') 0) 

M9',4 78 \ 
*117,31G 
'l9H 
*570, 110. 52 


10,023 1C b.>, C>3o 19 

5, r>5 :>2 

5S1 X2 
9VJ.7S 


riO',V.2'21 
1 122, S07 is 
j 192 01 
600,393.07 


S7, "> > ) 01 
4,'i7J 61 

9,<m o 

7, ">tl 2( 

n.on o 

65,825.17 


Julv 12,l"lO 
, Xov r.,1'107 
, Juno 1,1<0() 

1 JU'IC :i,UH)S 

Dec 17, IMl 
I May 23,1SS3 










1 5,401 12 






l) 127. 00 


2 




$0, 881. /O 


18,918.75] 71,003.80 





to 

en 



DIVISION A. Statement of kgislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



to 



No. 


1 Legislative authorizations. 




Appropriations. 


Year occupied. 


Remarks. 


State and location <% | Title of building. Statutes. 


Project or object. 


Limit of 
cost. 


Date of act 


Statutes. 


Amount. 


^ ' Date of act. 

CUD a? 

8, 1 J? 





! 


41G 
417 

418 

419 
420 

421 


! 

Denton Tex 1 Customhouse etc June 12 191? 40 107 


Remodeling, etc 


$15,000.00 

500,000.00 
300,000.00 
228.01 

30,972.50 

500,000.00 
1.600,000.00 
400,000.00 

350,000.00 

150,000.00 

1.20 
500,000.00 

15,000.00 
85,000.00 
89, 008. 00 
24,575.00 
12, 000. 00 
16, 000. 00 
6. 856. 00 


!oct. 2,1888 
Mar. 2,1889 
Mar. 3,1891 
June 8, 1896 
Juno 30,1900 
June 12,1917 
Mar. 2,1895 
June 4,1897 
July 1. 1898 
Mar. 3, 1903 
Feb. 27,1906 
June 30,1906 

June 30,1906 
May 30,1908 
Mar. 4, 1909 
June 25,1910 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
Mar. 3,1915 
July 29,1914 
July 1, 1916 
June 12,1917 
June 25,1902 
Feb. 18,1904 
June 30, 1906 
Mar. 4, 1907 
Mar. 4,1909 

July 28,18fi6 
Mar. 2,1867 
July 20,1868 
Apr. 20,1870 
July 15,1870 
Apr. 20,1871 
Aug. 7, 1882 


25 
25 
26 
29 
34 
40 
28 
30 
30 
32 
34 
34 

34 
35 
35 
36 
36 
37 
38 
38 
38 
39 
40 
32 
33 
34 
34 
35 

L 4 

15 
16 
16 
17 

221 


505 
939 
949 

107 
931 
11 
598 
1084 
30 
784 

794 
491 
949 
704 
137.. 

no 

8 
824 
561 
264 
107 
429 
23 
791 
1297 
949 

319 
461 
114 
85 
295 
8 
315 


$140,000.00 
100,000.00 
107,000.00 
1,235.69 
15,000.00 
15,000.00 
100,000.00 
200,000.00 
200,000.00 
300,000.00 
228.01 
30,972.50 

500,000.00 
50,000.00 
200,000.00 
150,000.00 
l.Oui) ij'in Oi 
L'iH),iH.Ui 
200,000.00 
200,000.00 
75,000 00 
500.00 
50,000.00 
150,000.00 
1.20 
50,000.00 
225,000.00 
225,000.00 

15,000.00 
85,000.00 
89,008.00 
36, 575. 00 
16,000.00 
6,850.00 
45,000.001 


1904 
1915 

1910 
1871 


W 
Contract not H 
awarded for 
remodeling. Q 
. 'fl 

H3 

i 

& 

Tracy, Swartwout K 
&Litchfield, B 
architects. 2j 
Q 

5 

Q 
Site not selected. W 

Q 
H 


(continued ) 

Denver, Colo 1 Mint building Mar. 2,1895 28 931 
June 6,1902 32 311 
Feb. 27,1906 31 30 

June 30, 1906 34 784 

t 

Denver Colo . 1 PostOifice.. Juno 30 1906 34 782 


do 


Limit increased 


To meet outstanding obli- 
gations. 
SjliM.foltl biifMfrigariil ni> 

pll- .Minn (>f li'iini'ilS 10 

complete new mint; not 
less than SoO.OOO. 
Site 


May 30, 19,)S , 35 515 
Dec. 19,1912 37 647 
Aug. 1,1011 35- 610 

Des Moines, Iowa. 7 Courthouse Mar 4. 191? 37 3S4 


Building 


i Limit increased 


Install mail-handling de- 
vices. 

Site, $100,000; building, 
250.000. 

Site: report to be made re 
sue aud building. 
Vd'iitioaal for site 


do 7 Post oifice Hne fi, 1902 32 324 


Feb. 1M904 33 23 
Jjne 31, 1'Jb 34 777 
Mar. 2, 1U '7 34 1237 

do 7 Post o^Lce aad July 2S,1SC5 14 319 
couriuou^e 'Jar. 2, 1M.7 14 461 
JuJv 20, lx^ 15 114 
Apr. 20, Ib70 16 I>5 
do 16 85 
July 15,1870 Id 295 
A or 20.1871 17 8 


Biul'li'ig 


Accept by donation strip of 
laud adjoining site. 
Site. 


Builfing 


Conti iU3tion 


do 


Furniture . . 


Grading paving, etc 


do 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


E\ tensions, ' Aniuul 
Construction altcMnoiis icp.nis, 
ef et . 


1 i 

ro .io!iSis me Cost - 


Date 01 pur- 
chase. 


Site. 


Building. 


417 
418 
419 
420 
421 


$77n,<L'5 01 ?;,(> 10 
1,9*7,112 H <>, '.s"i 


7^ l/k^527 91 486,' 879 02 


Apr. 22,1890 
Jan. 3, 1908 








N 




81,579.7,') 


521,278.12 
125,500.00 
11,983.33 
41.368.93 




4S%01<) Ii7 . s, IDS IS 4%, 124 S> 130,00120 
*217.02{ "i2 ^r,l "^2 it', ."iV ;70 0" 02().955 24 13,0)000 


May 22,ii)6? 
Oct. G. 1880 











o 
w 

H 



H 
W 







CO 

3 

o 

> 
w 



to 
-I 



No. 


State and location. 


tf 

1 


Legislative authorization*. 


Appropriations. 


s 

o. 

s 


Remarks. 


Title of building. (statutes. 

i 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes 


Amount. 


Date of act. i 

' '? 


. 

(S 


1 


S 


421 

422 
123 


DesMoines, lo^va 
(continued ). 

De Soto Mo 


13 

1 


Post office and Aug. 7.1SS2 22 
courthouse. July 7, 1*84 23 
Mar. 3, is^o 2J 
June 30. 1W> 24 
June 23, 1910 36 
Mar. 4,1913 i 37 

1 
Post office June 25, 1910 36 


315 
195 
4M> 
10S 
704 
SS4 

GS6 

571 

l>74 

80 
42' 

42: 

*4 
<U 
33^- 

50S 

ceo 


Repairs, additional rooms. 
Limit mci eased 


8100,000.00 
35, 000. 00 
45,000.00 
153,000.00 
60,000.00 

60,000.00 

96,800.00 
10,520.00 

3^,000 OD 
30,000.00 

11.000 on 

3,500 Oil 
8,402.17 
3, 7 I3. M 
2, 127 Of 
1/I32 If. 
1,822. .37 


Mar. 3,1883 
July 7,1884 
Mar. 3,1885 
June 30,1886 
June 25, 1910 

Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3, 1915 
Aug. 4,1854 
Mar. 3, 1855 
Aug. 18,1830 
Mar. 3,1859 
do 
Vpr. 20,1870 
July 15,1875 
July 7,1898 


22 
23 
23 
24 
36 

3G 
38 
38 
38 
10 
10 
11 
11 
11 
1(> 
Hi 
30 


604 
195 
480 
106 
704 

1370 
S 
010 
824 
571 
674 
86 
425 
425 
84 
313 
600 


$40,000.00 
50,000.00 
45,000.00 
153,000.00 
60,000.00 

12.000.00 
15,000.00 
28,000.00 
5,000.00 
fir., sfifi fin 

III r . 'II MM 

30,000 00 
33.271.07 
1,500 00 
1-VOO.Ot 
20,000.00 


1915 
IN" 


Contract not 
awarded for re- 
pairs, etc. 


do 


do . . 


Remodeling and repiinng. 
Saleor lots diuihuiIdiiiK. not 
lesa than 822^,000, lo be 
covered in< o the Treasury. 
Site and building.. 


Detroit Mich 


1 
Customhouse Aug. 4, 1834 10 


P. : ] "1 *- ( T 1 1" - 1 ( "i^nses 
s * . -...,- lot, pro- 
ceeds foi new sue. 
Fill 11 ge building 




Mar. 3, 1S35 10 

Aug. 18,lSj> 11 
Mar J, lS3y 11 
....do 11 

Vpr 2n.i<n n 
Jlv 15 \*" li, 
Mai. 2,lb&5 23 

July 1, 1S9S 30 
July 7,1S9S 30 


Completion 
TnnMeired from custom- 
house. 
Noifolk, Va 


BiMol, R I . 


rhti^buig, \ V 
Builmuton, Vt 


!Ne^ai h , \ J 


Alo\ indi n, Va 


PensieoU III 


Gileni, 111 


501 00 
103 41 
1,50(1 00 
13,500.00 

20,000.00 


MP\ .ndria, Va . 


Ro^fi in, etc 


Ken 11 s 


Vuthmi'ps new building 
and silo of this propoitr 
Piev ni's act to le disie- 
p n ded ind old building 
not to be ^old. 
Changes f alterations, etc.... 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



Expenditures. 



No. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Remarks. 


Construction 


Extensions, Annual 
alterations. repairs, 
etc. etc. 


Total to Juno 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


422 
423 


$50,205.60 
*182,733.0f 


.. .| ?&31.49 
23,000 OOJ 94,749.03 


$51,037.091 SS,2jO 03 
90? <9 ml 21.000,01 
207, 182 03 1 8 s,546.42 


July 21,1911 
Nov. 12.1835 
Mar. 19,1883 




$51.25 




Surplus fund, June 30, 1918, $1, 490.15. 


1 




/ 







to 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated, with Division B by corresponding line numbers) Continued. 



No. 


State and location. 

i 


* 

T3 

ti 


O 


Legislative authorizations. 


Appropriations. 


1 


Remarks. 


Title of building. ! j Statutes. 


Project or object. ' L j of 


Date of act. 


Statutes. 


Amount. 


Date of act. 

,2 


! 


1 





424 
42ft 


1 Detroit. Mich 

i 

do 


1 
1 


Marine hospital... Aug. 10,1854 i 10 592 
do 10 592 
do 10 592 

June 12,1858 12 11 
May 18,1872 17 126 

Mar. 30,1888 25 47 
Aug. 5,1892 27 350 
Mar. 3,1893 27 572 

June 11,1896 29 416 
Mar. 3,1899 30 1077 
June 6,1900 31, 591 
June 25,1910 36 710 
June 23,1913 38 17 
Mar. 28.1918 43 437 

Post oflice and May 25,1SS2 22) 96 
courthouse. 

Mar. 2,1885 23 338 

1 

Mar. 3,1887 24! 468 
Mar. 2.1SS9 25 853 
Juno 11,1506 29 414 
June 10,1896 29 476 

Mar. 3,1903 32 1090 
Apr. 23,1905 33 454 

Mar. 3,1905 33 1157 
June 30,1906 34 774 
Mar. 4,1909 35 913 


Site 


$23,000.00 
75,000.00 
7,500.00 
7,500.00 
1,800,00 

2,600.00 
10,000.00 

1,300.00 
3,000.00 
3,000.00 
1,000.00 
1,000.00 
31,500.00 

600,000.00 

300,000.00 

200,000.00 
400,000.00 
100,364.29 

1,000.00 
15,000.00 

10,000.00 
325,000.00 
7,500.00 


Aug. 10,1854 
June 12,1858 
May 18,1872 
Mar. 30,1888 
Aug. 5,1892 
June 11,1890 
Mar. 3,1899 
June 6,1900 
June 25,1910 
June 23.1913 
Mar. 28,1918 

Aug. 7,1882 
Mar. 3,1885 
Aug. 4,1886 
Mar. 3,1887 
Oct. 2, 1888 
Mar. 2,1889 
do 
June 11,1896 
Mar. 3,1903 
Apr. 23,1904 
Mar. 3,1905 
June 30,1906 
Mar. 4, 1907 
Mar. 4, 1909 
do 
Apr. 6, 1914 
Mar. 3,1915 


10 
12 
17 
25 
27 
29 
30 
31 
36 
38 
40 

22 
23 
24 
24 
25 
25 
25 
29 
32 
33 
33 
34 
34 
35 
35 
38 
38 


592 
11 
126 
47 
350 
416 
1077 
591 
710 
17 
467 

304 
480 
222 
510 
505 
853 
939 
414 
1090 
454 
1157 
790 
1297 
913 
949 
314 
824 


$105,600.00 
7,500.00 
1,800.00 
2,500.00 
10,000.00 
1,300.00 
3,000.00 
3,000.00 
1,000.00 
1,000.00 
31,500.00 

250,000.00 
200,000.00 
50, 000. 00 
25,000.00 
300. 000. Off 
500,000.00 
150,000.00 
125,364.29 
1,000.00 
15,000.00 
10,000.00 
75,000.00 
125,000.00 
7,500 00 
125. Oi Hi IHJ 
i 70.lHIO.Oil 
23,000.00 


1858 

1897 
1915 


" 


Building 


Contingent expenses, etc. . . 
Grading, etc 


Reimburse city of Detroit 
for pavement. 
Boiler and engine house 
Isolating ward, etc ..... . 


Amount inproprfafod shall 
be u:>ed lor oilicors 1 quar- 
ters, etc. 
Isolation ward 


Laundry building. ..... . 




Smoking rooms, two ... . 


Coal shed 

Attendants' quarters build- 
ing. 
SiU 1 and build in?, or pur- 
(MUM? tiddiuoujl lurid ad- 
joining clubhouse and 
erect building at cost of 
$500,000.- 
Act May 25, 1882, repealed. 
Site and building (new). 
Sale of old site. 
Limit increased 


do 


do 


Bronze tablet out of pres- 
ent appropriation. 
Lookout 


Repairs, etc., post-office 
room. 
do 


Extension, etc 


Temporary annex for post 
office. 



CO 

O 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

424 
425 




Expenditures. 


Bomarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


' Extensions, 
Construction, alterations, 
1 etc. 

i 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost Dateofpur- 
uost - cha&e. 

I 


Site. 


Building. 


*$78,258.64 $20,444.79 
*1,078,741.62| 413,166.92 


$80,078 23 
122,302 87 


$179,381.66 
1,614,211.41 


l 
23,000 00! Mar. 19,1855 
/ 165,000.00 Dec. 11,18^5 
\ 236,258.381 Jan. 6,18S6 




$20.00 
6,642.75 


831,480.00 
190.30 




\ . 


/ 



g 







i 



Ul 



DIVISION A. Statement of legislative authorizations and appropriations, loith notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



co 



No. 


I 

State and location. 1 

i 


Title of building. 




Legislative authorizations. 


Appropriations. 


I 


Remarks, 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


!'! 


| 


! 


Amount. 


425 

426 
427 

428 
429 

430 
431 

432 

433 
434 


Detroit. Mich 1 
(continued.) 

Devils Lake, N. 1 
Dak. 

Dickinson, N. Dak 3 
Dillon, S C 6 


Post office and 
courthouse. 

Post office and 
courthouse. 

Post office... 


Mar. 4, 1909 

Mar. 4, 1913 

Mar. 3, 1915 
June 30, 1906 

June 23. 1910 
Mar. 4, 1913 

do 


33 106S 

37, 867 

38* 824 
34 780 

36 691 
37 872 

37, 878 

32 1207 
34 776 
35 520 

37 876 

34 77R 
35 520 

36 6<?S 
37 871 

37 874 

35 537 
36 684 


T*IJ^*W1nn7.WlL 


570,000.00 

25,000.00 
150,000.00 

10,000.00 
90,000.00 

7,500.00 

10,000.00 
50,00000 
25,000.00 

75,000.00 

40,000.00 
60,000.00 

15,000.00 
100,000.00 

55,000.00 

10,00000 
65,000 00 


June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
Mar. 4,1911 
Feb. 28,1916 
July 1, 1910 
June 12,1917 
Aug. 1,1914 

Mar. 3,1903 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
July 29,1914 
June 12,1917 
June 30,1906 
Mar. 4, 1907 
Mar. 4,1909 
June 25,1910 
Mar. 4,1911 
Feb. 28,1916 
July 1,1916 
June 12,1917 
July 29,1914 
June 12,1917 
Mav 30,190* 
Aug. 21,1912 
June 23,1913 


34 
34 
35 
36 
39 
39 
40 
38 

32 
34 
34 
35 
38 
40 
34 
34 
35 
36 
36 
39 
39 
40 
38 
40 
35 
37 
38 


793 
1297 
949 
1370 
17 
204 
107 
610 

1038 
791 
1297 
949 
561 
!107 
792 
1207 
949 
704 
,370 

2G4 
107 
561 
107 
489 
419 
8 


$15,000.00 
60.000.00 
75,000.00 
10 000 00 
18,00000 
36,000.00 
36,000.00 
7,500.00 

10,000.00 
20,00000 
30,000 00 
25,000 00 
13,30000 

io,nno on 

1 7, OIK) 00 
23.000 00 
35,000 00 
25,000 00 
15,000.00 
40,00000 
40,000.00 
20,000.00 
5,000 00 
20,000.00 
10 000 00 
40,000 00, 
25,000 00 


1910 
1918 

1911 

I'JII 
1918 



1916 

. 


No provision for 
building. 

Site not selected. 


appropriation. 
Limit to extension in- 
creased. 
Mail-handling; devices 


Site and building 


Site 


. .do 


Building 


SSite 


Dixon,ni 13 

Donora, Pa , 24 
Dothan,Ala 3 

Douglas, Ariz 1 
Douglas, Qa .. 11 


do 

do 
do 

Post office and 
customhouse 

Post office 
dn 


Mar. 3. 1903 
June 30, 1906 
May 30,1908 

Mar. 4,1913, 

June 30, 1906 ' 
May 30,1908 

June 25.1910 
Mar 4.1913 

do 

Mav 30,1908 
June 25.1910 


Site 


Building 


Limit increased 


Site and building 


do 


Limit Increased 


Site 


Building 


Site and building 


Douglas, Wyo... 1 


Site 


1 


Building 





DIVISION B Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers} Continued. 





Expenditures. 


Remarks. 


No. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Aniuicil 
lepairs, 
etc. 


Total to Juno 
30, 1918. 


Cost. 


Date of pur- 
( huso. 


Site. 


Building. 


426 
427 
428 
429 
43< 
431 
432 
433 
434 


*olj9,SM.97 
6J,604 09 

*74,97tJ.9J 




S2,48J 39 
3,42j 00 


?112,295 36 
ui,601 09 

78,402 94 


S10,0ul.38 
9,r>00 00 
7,500.00 
I), 902. OT> 


Mar. 8, 1907 
June 10,1913 
Oct. 9, 1914 
Apr. 5, 1901 








Surplus fund, June 30 f 1918, 51,504.32. 
Surplus fund, June 30, 1918, 52,0,V.08. 






514,492.08 


810,903.83 
23,300.00 


"92,019.04 
So, 3b4. 1'. 
110 0( 
H>2.911 92 




7,070.17 
1,337.96 

5X7 7,x 


99,0t9 51 
8b,702 13 

HO. on 

03,502 70 


6,176 Gl 
14,000 00 
3,500 00 
S,000 00 


June 1,1907 
Mar. lb,1912 
A..&. 22,1917 
Fel). 13,1909 




2,980 52 


11,655 31 
21,390.00 



8 



co 

d 

13 



Q 

I 

w 

a 



CO 
CO 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



CO 



Legislative authorizations. 



No. State and location. 



Title of building. 



435 Dover, Del 

436 1 Dover, N. H 

437J Dowagiac, Mich. 

438| Dublin, Ga 

439 Dubois,Pa 

440 ( Dubuque, Iowa. 



1L 

1| 
1. 
4. 

12. 
21 . 



Date of act. 



Statutes. 



Post office 
do 



Feb. 21,1873 
! July 3, 1876 
, June 20,1878 
' June 30,1906 



.do I June 25,1910 I 

I Mar. 4, 1913 , 



Mav 30 1908 

June 25, 1910 ' 
Mar. 4 1913 ) 
June 25. 1910 i 
Mar. 4, 1913 



3 Customhouse and 
post office. 



Mar. 11.1864 
| Apr. 7.1S66 
do 



Jnlv 

Mar. 

1 Mar. 



7. 1SS4 
3.ISS5 
2, 1S99 



Mar. 3. 1901 
1 June 12,1917 



Aug. 18,1850 



Mar. 3,1857 ' II 1 

i ' 

do ll! 



13 

14 
14 

23 
23 

ao, 

31j 
40' 



-i 



Project or object. 



Limit of 
cost. 



47l| Site and building 
72 Additional story 
210 Complete, grading, etc 
780 Site and building 



690 1 Site 

8711 Building 

I 

5291 Site and building. 

6771 Limit increased... 

86G 1 do 

691 Site 

872 Building 



$40,000 00 

15.000 00 

7,000 00 

95,000.00 



10.000 00 
55,000.00 



50.000 00 
6,000 00 
8,000 00 
25.000 00 
85,000.00 



Appropriations. 



Date of act. 



93 Site, 520,000: huildinqr, | 116,800.00 
838,000, 10 per cent archi- 
tects, etc , SS.SOO. i 

Land and prosecute vrorV, 22,000.00 

10 percent architects, etc. 
226 Transferred from custom- 
house. 

G loucester, Mass ( 2, 483 27 

, San ''rancisco, Cal 4 004 27 

223 Completion 30.00000 

17 do 15 00300 

17 Transferred fnru marine 4, 000.98! 
h sp,tal,Evansv.lle,Ind. 

19i Additional lot 5,000.00 

4^0 Aoproaches, etc 800000 

9S2 Improvements and enlarge- 100,000 00 

raent to hiuldmq; i 

103S Limit increased 10 000 00, 

107 Lookouts 3,500.00 



Feb. 21,1873 
July 3, 1876 
July 20,1878 
June 30,1906 
Mar. 4,1907 
May 30,1908 
Mar. 4,1911 
Feb. 28,1916 
July 1,1916 
June 12,1917 
May 30,1908 
Mar. 4, 1911 
Oct. 22,1913 
Mar. 4,1911 
Feb. 28,1916 
July 1, 1916 
June 12,1917 
Au?. 18,1856 
Mar. 3, 1857 

do 

Mar. 14.1S64 
Apr. 7,1866 

do 

Julv 7, IS4 
Mar. 3.1885 
Mar. 3, 1S99 
June 6.1900 
Feb. 14,1902 
June 12,1917 



Statutes. 



Amount. 



471. 
72l 

210! 

793 
1297 

949 

1370 

17 

2G4 

107 

485 
1370 



209 
1370 
39 17 



107 
93 
226 
22R 



13' 225 

14| 17 
14 17 
231 195 
23! 480 
30 1076 



589 
9 



40; 107 



$40,000.001877 
15,000.00 
7,000 00 
20,000 001910 
40,000.00 
<H 000 00 
Ml 0'ID IN) 
11,00)1 on 
22,000.00 
22,000.00 
15.000001912, 
41,000 00 
8,000 00 
25,00000 
15 000 00 
31.000 00 

. 15,111)0. 

II 'i iN) 
22,000 00 
6. 487 54 
30 000 00 
15,000 00 

4 600 9S 

5 000 00 
8 003 00 

50 000 OOl 

50 000 00 1902 

10 000 00 

3,500.00.... 



Remarks. 



Contract in force 
for building. 



Contract not 
awarded for 
building* 



Contract not 
awarded for 
lookouts. 



DIVISION B Statement of expenditures for building (construction and annual repairs, etc.) and sites, showiiig outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued, 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
attentions, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chose. 


Site. 


Building. 


435 
13fi 
437 
428 
439 
440 


*S51,320 87 
*74,07o Ofi 
39,343 22 
67,513 SU 
124 00 

"174,687 50 


-.- . 


821,74724 
2,197.88 


$73,068 11 
76,272.90 
39,343 22 
69,662 08 
124.00 

349.872 67 


$10,498 55 
18,821 07 
10,000 00 
6,000 00 
25,000.00 
/ 20,000 00 
\ 5,000.00 


July 3,1873 
May 1,1907 
Mar. 7,1913 
Apr. 28,1909 
Oct. 4-5, 1912 
Feb. 4, 18o7 
Oct. 8, 1894 








Surplus fund, Juno 30, 1916, $424.70. 










$8,067.53 
62 00 


$6,989 25 


2, 148 78 






84,870.00 
3,391 00 


?110,109 OOl 65,076 17 


\ 




/ 





CO 



DIVISION A Statement of kgislative authorizations and appropriations, with notes relative to the. acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers} Continued. 



CO 







Legislative authorizations. 


Appropriations. 






No. 


i 
State and location. I ^ I Title of building. 


Statutes. 




T j m t rt f 




Statutes. 




i 


Remarks. 




I ^ Date of act. 

' CuO 


"o 


i 


Project or object. 


cSst. Oat of act 


-s 


i 


Amount. 


o 






! o 


25 
26 
32 


Pi 




1 


** 


fr- 




r 1 




441 


Duluth, Minn 8 Post office, court- May 4, 1888 
i house, and cus- June 21,1890 
torn house. June 6, 1902 


149 
173 
326 


Site and building 


$150,000.00 Oct. 2,1888 
120,000.00 Mar. 2,1889 
1 Mar. 3,1891 
June 30,1906 


26 
34 


506 
939 
949 
790 


$75,000.00 
75,00000 
120,000.00 
20,000.00 


1894 




Limit increased . 


Commission to report as to 
insufficient capacity for 










transaction of public 


Mar. 4,1907 


34 


1297 


34, 020. 50.... 1 Part of appropria- 










business. 


, June 12.1917 


40 


107 4, 000. 00) tion of $105,000 




| June 30,1906 


34 


775 


Additional land, exten- 


125,000.00 




extension, etc., 










sions, etc. 






and new site. 




( Mar. 2,1907 


34 


123S 


Provides for extension, etc., 










, Contract not 










and new site in lieu of ad- 








awarded for 








ditional land. j 




i 


mail - conveying 




Aug. 1,1914 


3*i 610 


Unexpended balance. ' 
$8,420.74, available for 




, 


machinery. 






i 


extension of mailing plat- 
















form. 












442 


1 June 12,1917 
do 8, do June 30,1906 


40 
34 


107 
775 


Mail-conveving machinery. 
Additlonal'land, extension, 
etc., S125,000, of which 
$54,020 50 used for exten- 


4,000.00 


Mar. 4, 1907 
May 30,1908 
Mar. 4, 1911 


34 
35 
36 


1297] 70,979.50 
488, 95,000.00 
1368 95,000 00 


.... 


Part of appropria- 
tion of $105,000 
extension, etc., 






, 




sion, etc.. and $70,979.50 
for new site. 








i 




and new site. 




Mar. 2, 1907 


34 


123S 


Provides for extension , etc. , 70, 979. 50 




















to old building, and a 




















new site. 














Mav 30,1008 


35 


534 


Additional for site 95,000.00 














June 25,1910 


3d 


600 


do 95,000 00 














443 


Dunkirk, N. Y... 43 Postofflce do. . . 


30 


691 


Site 20.000.00 


do 


36 


1370 


20,000.00 


.... 


No provision for 


444 


Duquoin,Ill 2: do May 30,1908 
1 June 25, 1910 


35 
36 


533 
6S1 


. do 


5,000.00 
60,000.00 


May 30,1908 
Mar. 4,1911 


35 
36 


487 
1370 


5,000.00 
5,000.00 


1915 


building. 


Building, additional land, 








$5,000. 


Aug. 24,1912 


37 


419 


20,000.00 










, 




June 23,1913 


38 


8 


28,000.00 
















Aug. 1,1914 


38 


611 


7,000.00 






445 


Durango, Colo 2 do do 

Mar. 4,1913 


36 689 
37 871 


Site 


10,000.00 
inn.onn.nn 


Mar % 4,1911 
Feb. 28,1916 


36 
39 


1370 
17 


10,000.00 
40,000.00 


.... 


Contract not 
awarded for 


Building 




June 12,1916 


39 225 


Authorizes provision for 


July 1,1916 


39 


'264 


40,000.00 




building. 




I l 


, courts, etc. 


i 











DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) -Continued. 



No. 


Expenditures. 


Remarks. 


Buildings 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extension*, 
etc. 


Annual 
lopans, 
elc. 


Total to June 
30, !<JiS. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


441 
442 

443 
444 
445 


*S251,41G 51 


S4S,40j 7(- 


w 23, 977 27 
J01 3b 

15.21 
910 OS 


S323,799 51 
401 38 

15 21 
54.2S9 29 


818,583 49 
(Ob, 109 43 
90,486 59 
17,619.00 
86,764 48 
20.000 00 
/ 5,000.00 
\ 3,000 00 
10,000 00 


June 20,1889 
Aug. 16,1907 
Mar. 16,1909 
Jan. 12,1910 
Apr. 12,1911 
Mar. 21,1914 
Aug. 27,1909 
Apr. 8, 1911 
Jan. 24,1912 






54,000.00 


Surplus fund, June 30, 1918, 55,614.74. 














53,379 21 




L. . 


$3,486.00 
2,200.00 


134.79 
77,800.00 


1 



o 

w 



I 

I 

I 

I 

fe{ 
O 



O 

W 



o? 



DIVISION A. Statement of legislative authorizations and appropr-iatio7is y with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line nim&^s) -Continued. 



CO 
00 



No. 


1 

State and location T 

tl 

s 


Legislative authorizations. 


Appropriations. 

V 


* Remarks. 


Itle of building. 
Date of act. 


Statutes 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


-3 


Project or object. 


1 


! 


446 

447 

448 
449 

450 

451 
452 

453 

. 


Durant Okla 4 P< 


)st office Mar. 4, 1913 


37 

32 
32 

35 

34 

3o 

36 
37 

32 
34 

32 
34 

35 

30 
37 


875 

319 
1205 

531 

781 
679 

C91 

883 

120S 
777 

316 

7S4 

527 

690 
872 


Site and building 


$80,000.00 

70,000.00 
30,000.00 

50,000.00 

50,000.00 
25,000.00 

15,000.00 
125,000.00 

30,000.00 
100,000.00 

60,000.00 
45,000.00 

100,000.00 
fin nnn nn 


July 29,1914 
July 1,1916 
June 12,1917 
June 28,1902 
Mar. 3,1903 
do 
Apr. 28,1904 
Mar. 3,1005 
May 30,1908 
Mar. 4,1911 
June 30,1906 
Mar. 4, 1907 
Mar. 1, 1911 
do 
July 25,1914 
July 1,1916 
June 12,1917 

Mar. 3, 1903 
June 30,190o 
Mar. 4, 1907 
Mar. 4, 1P09 
June 28,1902 
Mar. 3,1003 
June 30,1906 
May 30,1908 
Mar. 4, 1909 
June 25,1910 
Mar. 4, 1911 


38 
39 
40 
32 
32 
32 
33 
33 
35 
36 

34 
36 
36 
38 
39 
40 

32 
31 
34 
3 s ) 
32 
32 
34 
35 
35 
36 

36 
38 
30 
39 
40 


561 
204 
107 
427 
1081 
1038 
454 
1157 
486 
1370 
791 
1297 
1370 
1375 
561 
264 
108 

1039 
791 
1297 
949 
426 
1084 
795 
484 
949 
704 
1370 
1370 
82J 
17 
264 
108 


$10,000.00 
5,000.00 

oo,ono.oo 

1 l,(HJH iKl 

17,500.00 
30,000.00 
20,000.00 
17,500.00 
15,000.00 
35,000.00 
15,00000 
3'), 000 00 
21,000.00 
15,000 00 
18,00000 
500.00 
20,000.00 

30,000.00 
20,000.00 
40,000.00 
40,000.00 

10,000 m 

15,000.00 
45.000.00 
20, OIK) 00 
20,000 00 
25, 000. Of) 

35, 003. on 

60,000 00 
1,000.00 
49,000.00 
50,000.00 
25,000.00 


.... Contract in force 
for building. 

1912 
1912 

. 

1909| 
1913 

Contract not 
awarded for 
building. 


Durham N C 5 


do June 6, 1902 


do 


Dyersburg, Term . . 9 ... 


Mar. 3, 1903 
..do ' May 30,1908 


Limit increased 


Site and building 


Eagle Pass, Tex... 15 PC 

East Las Vegas, 1 PC 
N. Mex 

East Liverpool, S PC 
Ohio. 
I 

Easton, Pa 26 ... 
East Orange, X. J. 9... 


>st office and June 30,1906 
customhouse. June 23,1910 

>st office and do 

courthouse. Mar. 4, 1913 

st office Mar 3 1903 


do 


Limit Increased 


Site 

Previous legislation, for site 
at Las Vegas, repealed 
and provides for site and 
bui'ding at $ convenient 
point between East Las 
Vegas and Las Vegas, N. 
Mex. 
Site 


June 30,190b 

..do June 6,1902 

, June 30, 1905 

1 May 30,1908 

..do June 25,1010 
Mar. 4,ldl3 


Building 


Site and building (site, SI).. 
Site. (Previous legislation 
lapsed ) 
Building 


Site 


Building 


M.., -i i ii , 
Feb. 28,1916 
July 1,1916 
June 12,1917 





DIV.SION B Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balance*, 
DIVISION li l\J r e $l fund de ^sits, and other features. (Associated vi& Diwwm, A by corresponding line wm&ersJ-Contmued. 



No. 

446 
447 

448 
449 
450 
451 
452 
453 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, Annual 
alterations, repairs, 
etc. etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


$33,343 33 
>79,6G3 66 

40,313 14 
08,035 20 

"")9G,'i77~i8 
^97.092 90 
195 00 




833,343.33 
86,075 51 

48,007 73 
69,022 81 

97.9S8"29 
98.720 72 
232 60 


S10,000 00 
/ 14,971 93 
\ 5,050 00 
3,500 00 
2,030 23 
0,000 DO 
29,991 51 
44,943 17 
48,696 22 


Oct. 21,1914 
Dec. 20,19)2 
Mar. 5,1903 
Apr. 11,19 9 
Nov. 18,1907 
Pec. 27,1917 
Tob. 3, 1904 
Mar. 19,1908 
Oct. 9, 1911 


j 


$36,380.47 




Deficiency, 54,723.80. 

Sii flu fm.'l, ,! Vi, 1916, $119.86. 
Hi,. l-l ii, J.H-. '. 1916,54,554.51 


1 .7,011 85 
..1 1,75459 


/ 


67.00 
380.00 
69.60 


""?29,"436"40 


" i 98755 


"." i,"sii"ii 




I 1,627 82 
I 37 50 






124,805 66 



CO 
CO 



DIVISION A. Statement of legislative authorizations and appropriations \ with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 


1 

State and location. - 

T 


i 

i 

3 Title of building. 

d 

r 




Legislative authorizations. 


Appropriations. 


i 

1918 
1893 

1910 

.... 

1909 

1915 
1914 


Remarks. 


! Stal 
Date of act 


tutes. 


Project or object. 


Limit of 
cost. 


Date of act 


Statutes. 


Amount 


^0 

36 
38 
39 
24 
25 
27 

34 
34 
35 
38 
39 
40 
38 

38 
39 
30 
32 
35 

38 
38 

35 
37 
38 
38 
33 


! 


454 
455 

457 
458 
459 

460 
461 

462 
463 


East Pittsburgh, 
Pa. 

Eastport Me 


30 Post office 


June 25,1910 ' 36 

Jan. 17,1887 24 
Oct. 2, 1888 25 

Mar. 18,1892 ' 27 
June 30,1906 34 
May 30,1908 35 
Mar. 4, 1913 37 

Mar 3,1913 38 
Mar. 4, 1913 37 

Mar. 2. ISM 30 
Mar 3.1 01 31 
June 6. 1P02 32 
June 30. lyOb 3~ 

Mar. J.1C13 3" 
June 25.1'JlO 3' 

Mav 30,190S 35 
June 25,1910 3d 
Mar. 4,1913 37 

.... do 37 


687 

360 
506 

9 
778 
520 
869 

S24 
877 

997 
1037 
314 

S7S 
6S3 

533 
681 
866 

877 


Site and building 


$100,000.00 

100,000.00 
8,000.00 

9,971.70 
300,000.00 
25,000.00 
210,000 00 

12,000.00 
5,000.00 

50,000.00 
60,000.00 
30.000.00 
20,000.00 

7,500.00 
70,000.00 

7,500.00 
45,000.00 
12,500.00 

5,000.00 


Mar. 4,1911 
Mar. 3,1915 
July 1, 1916 
Jan. 17,1887 
Oct. 2, 1888 
Mar. 18,1892 

June 30,1906 
Mar. 4, 1907 
Mar. 4, 1909 
Mar. 3, 1915 
July 1. 1916 
June 12,1917 
Mar. 3,1915 

July 29,1914 
July 1,1916 
Mar. 3, 18UO 
Mar. 3,1S03 
May 27,1908 

July 29,1914 
Mar. 4, 1911 
June 23,1913 
An?. 1, 1914 
May 30,1908 
Aug. 24,1912 
June 23,1913 
Oct. 22,1913 
July 29,1914 


1370 
824 
264 
360 
506 
9 

792 
1298 
949 
821 
264 
108 
824 

561 
264 
1075 
10S1 
317 

561 
1370 
8 
611 
487 
419 
8 
209 
561 


$10,000.00 
40,000.00 
20,000.00 
100,000.00 
8,000.00 
9,971.70 

60,000.00 
140,000.00 
125,000.00 
95,000.00 
50,000.00 
95,000.00 
12,000.00 

3,750.00 
750.00 
50,000.00 
80,000.00 
30,000.00 

7,500.00 
14,000.00 
25,000.00 
31.000.00 
7,500.00 
30,000.00 
15,000.00 
12,500.00 
5,000.00 


Contract in force 
for extension. 

No provision for 
building. 

Do. 

Site selected. No 
provision for 
building. 


3 Customhouse and 
| post office. 

i 
22 Post office and 
1 courthouse. 

. . Rent of buildings 


do 


East St. Louis, 111., 

i 


Foundation of building; 
provides also for exchange 
of site if present one does 
not promise sound foun- 
dation. 


Site and building 


Limit increased 


Extension, etc 


Temporary quarters and 
moving expenses. 
Site 


Eatonton, Ga 
Eau Claire, Wis... 

i 
Edenton, X. r 
Edwardsville, III. 

Elberton,Ga 


8 Post office 


10 Courthouse and 

pOat OfilCJ. 

1 Post office 
22 ... do .... 


1 i|inl i|i. | i .| ( ll IIMIII'l 

Limit increased 


Limit increased; additional 
laud if necessary. 
Site 


Site and building . . . 


8 do 


Site 


El Dorado, Ark... 1 


7 do 


Building 


Limit increased 


Site 





r buildmg (construction and annual repairs, etc.) and sites, showing outstandina obligatiomand balances, 
-t s "andotherfeatur e s. (Associated with Division A by corresponding hne num6)-Cemtaiued. 



No. 


Expenditures. 




Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, Annual 
alterations, repairs, 
etc. elc. 


;jn f I'.IK' 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


454 
455 
456 
457 
458 

459 

460 
461 
462 
463 


552,087.24 
*108,087.42 
'272,097.66 
11,984.00 




S908.20 
17,130.05 
4,430.70 




?52,995.44 
125,217.47 
441,832.53 
11,981.00 


S39.000.00 
9,884.28 
52,683.11 

/ ll,; 1" 1 
\ l*. in 10 in) 

4,000.00 
14, 000. 00 
7,500.00 


Apr. 22,1913 
May 27,1887 
June 2V907 

"\"pr"i6ji9i7" 
iMw 11,1905 
'M,\ 17,1906 
hir 1,1906 
Aug. 2,1916 
Juno 20,1911 
Jan. 20,1909 




86,937.10 


1,975.66 


Surplus fund, June 30, 1916, S2.190. 35. 




;;:::. 




47,305.26 


27,340.63 
16.00 


S1G5,351.11 


p:.:: 


=132,262.8: 




11,392.17 

2.00 
1,010.93 
1, 175. 68 


113,655.02 

2.00 
55, G32. 29 
56 426.58 










*o4,611.3r 
55,250.9( 






58.75 






3,750.66 


1,250.66 













>IVISION A.. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No 


State and location. 


o 


Title of building. 


Legislative authorizations. 


Appropriations. 


| 


Remarks. 


Date of act. 


Statutes 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes 


Amount. 


1 


I 


i 


! 


464 
465 

466 
467 

46< 
470 

471 
472 


Eldorado, Kans... 
Elgin, HI 

Elizabeth, N. J... 

Elizabeth City, 
N. C. 

Elizabethton, 
Tenn. 
E 1 i z abethtown, 
Ky. 
Elkhart,Ind 

Elkins,W.Va.... 
EHensburg.Wash . 


8 
11 

5 

1 

1 
4 

13 

2 
3 


Post office 


Mar. 4,1913 

Mar. 2,1899 
May 30,1908 

June 6, 1902 
Mar. 3, 1903 
June 30,1906 

Mar. 2,1899 
Mar. 3,1901 
June 6,1902 
Mar. 3, 1903 
Mar. 4,1913 

do 

June 6, 1902 
July 1, 1916 

May 30,190* 
June 23,1910 
Mar. 4, 1915 

June 25,1910 
Mar. 4, 1913 


37 

30 
35 

32 
32 
34 

30 
31 
32 
32 
37 

37 

32 
39 

35' 
30 
3S 

36 
37 


874 

968 
524 

319 
1205 
773 

983 
1097 
313 
1204 
879 

878 

318 
2G4 

536 
6S3 
121S 

692 
873 


Site and building 


$60,000.00 

100,000.00 
40,000.00 

135,000.00 
65,000.00 
50,000.00 

50,000.00 
60,000.00 
20,000.00 
2U,000.00 
2,500.00 

7,500.00 

85,000.00 
1,000.00 

10,000.00 
85,000.00 
50,000.00, 

7,000.00, 
75,000.00 


July 29,1914 
June 12,1917 

Mar. 3,1899 
June 6,1900 
May 30,1908 
Mar. 4,1909 
June 28,1902 
Mar. 3,1903 
do... 
Mar. 4,1907 
Mar. 4,1909 
Mar. 3,1899 
Mar. 3,1901 
June 28,1902 
June 30,1906 
July 29,1914 

do 

June 28,1902 
Mar. 3, 1903 
Apr. 28,1904 
Mar. 3, 1905 
July 1,1916 
May 30,1908 
Aug. 24,1912 
June 23,1913 
July 1,1916 
June 12,1917 
Mar. 4,1911 
Mar. 3,1915 
Peb. 28,1916 
July 1, 1916 
June 12 1917 


38 

40 

30 
31 
35 
35 
32 
32 
32 
34 
35 
30 
31 
32 
34 

38 

32 
32 
33 
33 
39 
35 
37 
38 
39 
40 
36 
38 
39 
39 
40 


561 
108 

1075 
589 
482 
949 
427 
1084 
1038 
1298 
949 
1075 
1134 
420 
698 
561 

561 

427 
1085 
454 
1157 
264 
489 
419 
8 
264 
108 
1371 
824 
17 
264 
108 


$5,250.00 
45,000.00 

50,000.00 
50,000.00 
20,000.00 
20,000.00 
60,000.00 
33, 750. 00 
60,000.00 
23,000.00 
71,250.00 
25,000.00 
25,000.00 
60,000.00 
40,000.00 
2,500.00 

5,000.00 

20,000.00 
21,250.00 
13,750.00 
30,000.00 
1,000.00 
10,000 Of; 
ft 1,001 1 OU 
35,000.00 
25,000.00 
25,000.00 
7.000.00 
10,000.00 
30,000.00 
30,000.00 
5,000.001 


.... 

1902 
1910 

1911 
1906 



1905 

1'JIS 
1917 


Contract not 
awarded for 
building. 

No provision for 
building. 


do 
do 


do 


Extension, etc 


Site and building 


Courthouse and 
post oflice. ' 

Post office 


Ljm it increased ... 


do 

Site and building 


Limit increased 


do 


do 


Site 


....do 
....do 

....do 
do 


do 


Site and building 


Lookouts r. 


Site 


Building 


Limit increased 


Site 


Building 





DIVISION B Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


T,,i ,1 i,,T,,i... 
.in, I'll" 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


464 
465 
466 
467 
468 
469 
470 
471 
472 


$163.00 
*81,112.2I 
H8l.904.63 
* 113, 007. 15 






S1G5.00 
123,949.31 
192, 355. 02 
120,812.03 


5,000.00 
18,052.11 
68,093.37 
26,059.85 

4," 666." 66 


July 24,1916 
Fob. 12,1900 
Oct. 15,1907 
Jan. 29,1904 

" Dec ."23," 1916* 
Apr. 8,1903 
Oct. 10,1908 
Juno 28,1911 






$45,085.00 


Surplus fund, Juno 30, 1916, 2,827.35 
Surplus fund, Juno 30, 1018, S300 , 


537,092.15 


85,744.92 
10,450.39 
7, 805. 18 




$80.50 













2,500.00 


*72, SR4. 73 
119,999.04 


700 00 


5,823.03 
1,014.44 
1,171.79 


79,409.76 li;925.09 
121,013.48 10,000.00 
60, 320.211 7,000.00 




8, 170. 20 
2,012.00 


6,830.76 
13, 842. 58 


59. 145. 42 







cc 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to tJtf acquisition of sites, the progress of the work, and 
outer pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 
473 

474 

. 

476 

1 

478,' 

"j 

480 


Legislative authorizations. 


Appropriations. 


| 

i 


Remarks. 


State and location. , j| Title of building. 
ti Date of act. 

^ 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


> 


! 


i 


! 


Ellsworth, Me 3 Post office and ' Aug. 4,1854 
customhouse. 

Aug. 1,1856 
Mar. 3,1857 

June 2,1858 

i do 

Fob. 14,1902 
1 May 30,1908 
Mar. 4, 1909 

Elmira,N. Y... . 37 Post office and 1 Mar. 2,1X99 
courthouse. Mar. 3, 1901 

El Paso, Tex 16 Customhouse, post June 30,1886 
oilioe, and court- Mar. 24,1890 
house. Aug. 23,1&94 

do 16 Post office June 25,1910 
Mar. 4, 1913 

El Reno, Okla. . 2 do June 25,1910 

Ehvood,Ind... . 8 do Mav 30,1905 
June 25,1910 

Elvria, Ohio 14' do do 

Mar. 4, 1913 

Eminence, Ky 71 do do 


10 

11 
11 

"i 
"{ 
32 
35 
35 

30 
31 

24 
26 
28 

36 
37 

36 

35 
36 

36 
37 

37 


571 

145 
221 
32-39 
31M 
32-39 
324 
9 
524 
913 

989 
1097 

107 
29 

428 

692 
873 

6S7 

529 
"677 

691 
872 

878 


Site, $3,000; building, 
$10,000; 10 per cent archi- 
tects, etc., $1,000. 
Modify plan.. 


$14,000.00 

3,000.00 
1,500.00 

| 5,000.00 

} 1,309.00 

7,000.00 
42,000.00 

185,000.00 
47,000.00 

150,000.00 
50,000.00 
7,000.00 

60,000.00 
300,000.00 

100,000.00 

50,000.00 
25,000.00 

"25,000.00 
100,000.00 

8,000.00 


Aug. 4,1854 
Aug. 1,1856 
Mar. 3,1857 

June 2,1858 

do 

/Feb. 14,1902 
\May 30,1908 
Mar. 4,1909 
Mar. 4,1911 

Mar. 3,1S99 
Mar. 3,1901 
June 28,1902 
Aug. 4,1886 
Mar. 3,1887 
Mar. 24,1890 
Aug. 23,1894 
Mar. 4,1911 
Feb. 28,1916 
July 1,1916 
June 12,1917 
Mar. 4,1911 
Aug. 1,1914 
Mar. 3,1915 
May 30,1908 
Mar. 4,1909 
Mar. 4,1911 
June 23,1913 
Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
July 1,1916 
June 12,1917 
July 29,1914 


10 

11 
11 

i 

a 

35 
35 
36 

30 
31 
32 
24 
24 
28 
24 
36 
39 
39 
40 
36 
38 
38 
35 
35 
36 
38 
36 
33 
39 
39 
40 
38 


571 
145 
221 
32-39 
324 
32-39 
324 
9 
482 
949 
1371 

1075 
1135 
420 
222 
510 
29 
428 
1371 
17 
265 
108 
1371 
611 
824 
485 
949 
1371 

1371 
824 
17 
265 
108 
561 


$14,000.00 
3,000.00 
1,500.00 

\ 5,000.00 

| 1,309.00 

7,000.00 
20,000.00 
20,000.00 
2,000.00 

50,000.00 
75,000.00 
107,000.00 
50,000.00 
100,000.00 
50,000.00 
7,000.00 
60,000.00 
50,000.00 
100,000.00 
150,000.00 
20,000.00 
5,000.00 
75,000.00 
i 20, 000. 00 
30,000.00 
15,000.00 
10,000.00 
25,000.00 
20,000.00 
35,000.00 
35,000.00 
10,000.00 
7,500.00 


1858 

1903 
1893 

1916 
1913 

1917 


Contract in force 
for building. 

No provision for 
building. 


Contingent expenses 


! Completion, 12,000; fenc- 
ing, etc., $3,000. 
From customhouse, Bel- 
fast, Me. 
Repairs etc 


Extension, etc 


Additional land within 
limit. 
Site and building 


Limit increased and addi- 
tional land, S7,000. 
Site and building 


Limit increased .1 


Elevator ... 


Site 


Building 


Site and building 


do 




Site 


Building 


Site 





3 
5 



H 

W 
fel 

GO 
C| 



CQ 

fc-H 

Q 



Q 

H 



Q 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
v Ith notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditure?. 


Remarks. 


Buildings. 


8Ites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to Juno 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


473 

471 

475 
47(i 
477 
47S 
479 
4W) 


*20,OCO.S7 

*200, 132. 77 
^IQB ''' ! O 1 " 


5 3ft,7G') 42 


821,013.45 

9,503.00 
51,088.29 


880,834.74 

209,635.77 

247,712.05 
151,593.04 
75,564.29 
01,365.73 
87,512.35 


/ S3, 000. 00 
1 5,236.86 
/ 23,824.03 
1 7,000 00 
10,375.91 
60,000.00 
5,900.00 
8, 500. 00 
25,000.00 
6,850.00 


Apr. 11,1855 
May 23,1910 
Apr. 28,1900 
Apr 29,1901 
Feb. 18,1887 
Jan. 25,1916 
Mar. 30,1912 
Dec 28,1909 
Mar. 31,1911 
Oct. 11,1915 


\ 






- 


/ 
\ 








/ 






151I593 01 
*74, i78. 71 
*60. 314. 7^ 
86,656.09 






8137,222.91 


$11,184.05 




1,085.58 
1,050.97 
855. 30 
















2,280.00 


11,063.01 







cn 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. ' 



No. 

481 

482 

483 

484 

485 
486 

487 
488 
489, 

490J 


i 
1 




Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


i 
State and location . * Title of building . 
"^ Date of act. 

tjO 

g 

, U 


Statutes. 


Project or object. 


Limit of 
1 cost. 


Date of act. 


Statutes. 


Amount. 


'o 


i 

H 


-3 


I 

PH 


Emporia, Kans. . . 4 Post office Mar. 3,1891 


26 
32 
32 
35 

33 

36 

35 

9 1 
22 
2d 
24 
3~ 

34 1 
34 
35 

34 
3i 

3-i 
34 

3: 


950 
316 
1204 
524 

527 

688 

528 

3G4 
10i> 
306 
510 
775 

1235 

77Q 
521 

7S2 
526 

52S 

750 
c22 


Site 


$10,000.00 
41,000.00 
9,000.00 
30,000.00 

100,000.00 

60,000.00 

60,000.00 

29,000.00 
150,000.00 
100,000.00 
5,000.00 
17,500.00 

fi,000.00 

50,000.00 
14,000.00 

8,000.00 
60,000.00 

50,000.00 

50,000.00 
20,000.00 


Mar. 3,1891 
June 28,1902 
Mar. 3,1903 
do 

May 30,1908 
Mar. 4,1909 
May 30,1908 
Mar. 4,1909 
June 25,1910 
Mar. 4,1911 
do 
Aug. 1,1914 
Mar. 3,1915 
May 30,1908 
Mar. 4,1911 
Mar. 3,1849 
June 27,1882 
Mar. 3,1885 
Aug. 4,1886 
Mar. 3, 1887 
June 30,1906 
Mar. 4,1907 

June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
June 30,1906 
May 30,1903 
Mar. 4,1909 
May 30,1908 
Mar. 4,1911 
June 23,1913 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 


26 
32 
32 
32 
35 
35 
35 
35 
30 
36 
36 
38 
38 
35 
36 
9 
22 
23 
24 
24 
34 
34 

34 
34 
35 
34 
35 
35 
35 
36 
33 
34 
34 
35 


950 
426 
1085 
1038 
482 
949 
484 
950 
704 
1371 
1371 
611 
824 
484 
1371 
364 
108 
306 
222 
510 
791 
1298 

793 
1298 
950 
794 
4S3 
950 
484 
1371 
8 
793 
129S 
950 


$10,000.00 
15,000.00 
26 000.00 
i 9,000.00 
15,000.00 
15,000.00 
20,000.00 
65,000.00 
15,000.00 
10,000.00 
12,000.00 
5,000.00 
43,000.00 
25,000.00 
35,000.01) 
29,000,00 
100,000.00 
100,000.00 
50,000.00 
5,000.00 
17,500.00 
5,000.00 

2o,nnn on 

3i).Hi)i) ml 
14,000.00 

8,oon on 

15,000.00 
45,000.00 
15,000.00 
?T.nnn on 
|u. i in) 
i>H nun ipl 
JjiH 1 


1904 
1911 
1912 

1916 

1912 

1850 
1887 

1010 
1911 
1913 
Ll|i) 


Erected on Gov- 
ernment reserva- 
tion. 




I June 6. 1902 
liar. 3, 1903 
May 30,1908 

Enid, Okla 1 Post office aiid do 


Building 


Limit increased 


Extension, etc .... 


Building. 


courthouse. 
Ennis, Tex 5 Tost office June 25,1910 


Site and building 


Ensley, Ala 9. ...do Mar 30 190S 


do 


Erie, Pa 25 Customhouse. etc.. Mar. 3,1849 
- ...do 25 Po^t ofhce and Jime 27, !Ss2 
coonhuu:>e. Mar. 3 Ib v 5 
Mar. 3, ibs: 
June 30,1906 

Mar. 4,1907 

Escanaba, Mich... 12 Post office June 30, lOOfi 
' j May 30,19^ 

Estherville, Iowa. . 10. ...do June 30, iw, 
May 30,iyOi 

Eufaula,Ala 3 do do 


do 


do 


Limit increased 


U-f i- - 
AI iHi...| J. i.i,. 
si on. 
Additional land (limit in- 
creased). 
Fite and building 


Limit inci eased . . 


Site 




Site and hni)dh5g 


Eugene, Oreg 1 do Tune SO.lQCH 


do 


May 30,1!^ 







DIVISION B Statement of ei nendib ires for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
tilth notes as fo surplus-Jund deposits, and other features. (Associated ivith Division A by corresponding line numbers) Continued. 



No 


Expenditures. 


Remarks. 


Building. 


Sites. 


Outstanding obligations. 


Balances. 


' Extensions, ' Annual 
Const ni' t inn. altciations, ropans, 
otc. etc. 


Total to lime 
30, l!)ls. 


Cost. 


Date of pur- 
chase. 


Site/ 


lluilding. 


4S1 
1^2 
483 

4S1 
4S5 

486 

487 
1S8 
4h9 
490 


"-.-.O.OUO no L")/jt>1.2 Pn.OU.l'' 
1-99 901.9. i <,<il7 v * 


^9 3, 90 ".12 

10*, r.io si 


^9,S02.59J Mar. 3,1893 








Cost of slto includes building. 

Surplus fund, Juno 30, 1917, *3,727 51. 

Surplus fund, June 30, 1910, -=303.83. 
SuipliLs fmid, Juuo ,'H), 1918, $,)H0.80. 








iV;)71.7^ , 1,073 39 
i ri i w ' '{ O*"(i f" 


3<i, 12\ 17 
"),( M.S2 
13,^1.7-1 
2liJ,o <' 2(> 
j 57, S 15. 10 
(>1/I52.72 
'Pi, 10 1.01 
()l, v sS().09 


3,030 00 
H,OJO Od 
29,000 00 
/ i, 18S (!) 
\ 22,272. 50 
i,0!l M 

r>,."35.os 

9.0DO 01) 
, 102. 01 


Mai.. 11,1012 
Jni.0 29,1909 
July 2,1819 
Ali. 9,l^Si 
Sept. 3,1907 
An- 7,1907 
Apr 23,1907 
July 13,1909 
Apr 2-,, 1907 








U s n { 71 








i oo , ij-n '{! Q(l <Hll <H 


1 






of^Klh.Sl 1 l,(7^.Vj 
*")0 !)S>.l)2i 1,9" < 10 


/ 


875. 00 




405/9.921 ' 1,.VJ1.12 
'di,lis (IS) 1,1 ( 




5t>. 23 





O 
hd 

a 



w 

d 



s 

H 
S 
H 



DIVISION A. Statement of legislative authorizations and appropriations, uith notes relative to the acquisition of sites, the progress of the wwfc, and 
other pertinent features. (Associated with Diiision B by corresponding line numbers) Continued. 



oo 



No. 



491 

492 
493 



494J 



Legislative authorizations. 



State and location. ~ Title of building. 



1 Statutes. 



Date of act. 



Eureka, CaL 



1 Post office and 
1 customhouse. 



June 30,1906 
May 30,1908 



Eureka Springs, 
Ark. 



Evanston, 111 



4951 Evanston, Wyo. 



496 Evansville, Ind . 
497 do 



49S do 



Po*t office and 
courthouse. 



34 



Eureka, Utah 1 Post office Mar. 4,1913 37 



3 do May 30,1908 

June 25,1910 



10 do June 6,1902 

June 25,1910 



June 6, 1902 
Mar. 3. 19U3 
June 30,1900 



1 Manre hospital . . . Aug. 27, l^s 
July 19,1S97 

1 Po^t office and Mar. 3,1^73 
customhouse. June 23,1874 

June 20,1^78 
Ju-ie It , ivo 
Mar. 4,1913 



Rent of buildings. . Mar. 3, 1915 
Oct. 6. 1917 



36, 



778 
520 



876 



487 
684 



31 
679 



320' 
1205 
774 



Project or object. 



Limit of 
cost. 



Site and building.. 
Limit increased... 



... $120,000.00 
...i 25,000.00 

Site and building 50,000.00 



Site , 

Site and building, $57,500. , 



Site and building.. 
Extension, etc 



Site and building. . 
Limit increased . . . 
do 



Appropriations. 



Statutes, 



Date of act. 



25 
30 
17 

IS 

20 
21 
37 



4oO 
113 
541 
227 

210 



Site and building 

Retaining w.ill 

Site and building i 

Building, abo\ e amount for j 

site. ' 

Fencing, grading, etc 



869 Extension, etc. 



7,500.00 
50,000.00 



90,000.00 
50,000.00 



100,000 00 
79,000.00' 
6,000.00 



100,000 00 

0,000 00 

100,000 00 

200,000.00, 

15,000.00 

23 oon.onl 

150,000.00 



3S 824 Temporary quarters and 

I moving e^ienses. 
40 348 do 



June 30,1906 
Mar. 4,1907 
June 25,1910 
July 29,1914 
June 12,1917 
May 30,1908 
Mar. 4,1911 
Aug. 1,1914 
Mar. 3,1915 
June 12,1917 
June 28,1902 
Mar. 3, 1903 
Mar. 3, 1905 
June 30,1906 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1905 
June 30,1906 

do 

Mar. 2. 1889 
July 19,1897 
Mar. 3, 1873 
June 23,1874 
Mar. 3, 1875 
July 31,1876 
Mar. 3, 1*477 
June 20,1878 
June 16,1880 
Mar. 3,1915 
July 1, 1916 
Mar, 3,1915 



8,000.001 

3,600.00' Oct. 6,1917 



Amount. 



34 792 

34 1298 
36 704 
38 561 
40 108 

35 487 

36 1371 
38, 611 
38 824 
40 108 1 
32 427 

32 1085 

33 1157 
34 

36 1371 

37 420 

38 8 
32 4271 

32 1085 

33 454 

33 1157 

34 698 
34 790 
25, 939. 
30 113' 



541 

18 227 
18 
19 

20! 210i 

21 259 

38 824 

39 2C5 1 
38' 824. 



Remarks. 



$30,000.001911 
40,000.00 I 
75,000.00 

6, 000. 00 .... Site not selected. 
10,000.00 ' 

7,500.00 

4,000.001918 
20,000.00 
16,000.""' 
10,000. 
20,000.00'! 
22,500.0019141 
30,000 00, 
17,500.00 ' 
30,000.00| 

loloooioo 1 

25,000.001908 
25,000 00, 
25,000.00 
75,000.001 
29,000.00 

5,000.00 
100,000 001892 

6,000 00 
100,000001879 
50,00000 
50,000.00 
50,000 00 
20,000.00 
45,000 00 
25,000.00 
75,000.00 
75,00000 

8,000.00 



40' 348 3,500.00 J 



Contract in force 
for extension. 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Jonstiuction. 


Extensions, 
alterations, 
etc. 


Annual 
re i 'an s, 
etc. 


Total to June 
30, 1918 


Cost. 


Date of pur- 
chase. 


Site, 


Building. 


491 
49. 
49. 
494 
49; 
49 

407 

40S 


*$12G,120.2. 




S6,253 60 


$132,373.82 


$15,075 80 


Sept. 28, 1907 
















$15,000.00 
5,279.25 


35,807 5 
*72,348.9* 
*177,79J.5 
*91,006.4 k 
*235,461.52 
10.770.00 




640.62 
5, SO I 6' 
5,578.06 
31,500.61 

39,539.32 


36,448.12 
128,151.80 
183,3bS.62 
128,310.54 

400,586.99 
10.770.00 


7,5'0 01) 
17,532 52 
4,012.14 
8,901 45 
98,916.15 


May 24,1912 
Mar. 29,1904 
July 20,1903 
July 2, 18S9 
/Mar. 14,1873 
\Fob. 2G,1874 




$8,913.25 


849,998 16 










5,803 45 
125,586.15 








\ 


22,177.95 
95.00 


2,235.90 
635.00 


/ 



CO 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. | State and location. 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 


^ Title of building. 

W 

-3 Date of act. 

o 


i | 
Statutes. 

T tn-if-f- ,-,* 


Date of act. 


Statutes. 


Amount. 


. Project or object. SSt 

j t. 


| 


1 


499 
500 

501 

50?' 


Everett, Wash 

Excelsior Springs, 
Mo. 

Fairban] s, Alas] a 
Fairburv. Nebr... 


1 Post office and Mav 30,1008 
customhouse. Mar. 4,1913 

3 Post office June 25 1010 


35 532 Site and building i $130, 000. 00 


Mav 30,1908 
Mar. 4,1909 
Mar. 4,1911 
Mar. 3, 1915 
Mar. 4.1911 
Juno 23.1913 
Aug. 1,1914 
Mar. 3,1915 
Aug. 1,1914 

Mav 30.1908 


i I 
35 487 $35,000.00 
35 950| 40,000.00 
36 137H 20, 000. 00 
3S 824 CK non no 
36, 13711 i.> nii'i mi 
38 1 g in in 
38 611| 1- ii 
38' 824 20,000.00 
3S Gil 1 15.000.00 

35 48o 15.000.00 


1917 
mr, 

191 9, 




37 Sfi9 Limit increased 50,000.00 


3fi 686 Site and building 60,000.00 


. ... Courthouse and Aug. 1 1914 
Kill. 
4 Post office Mav 30.1908 


3S 611 \dditionailand , 13,000.00 


35 530 Site and buildini? 70.000.00 



I 



503 Fairneld, Iowa 1 do. 



* ' , , ' | Mar. 4:1909 

Mar. 4,1913 37 878 Site 10,000.00 July 29 1914 

I Aug. 1,1914 



504, Fairmont, Minn... 2 do do 37 875 Site and building. 



505 



Fairmont, W. Va.. 1| do 



Fallen, Nev ll do. 



507j Fall River, Mass. 15 Customhouse an 1 

I pO=!t Oflke 



June 30.19^ 
May 30. ions 



781 do 

523 Limit increased. 



Mar. 4,1913 37 875 Site and building.. 



65,000.001 Julv 29,1914 
June 12,1917 

75,000.00- June 30,1906 

50,000.00, Mar. 4,1907 
I May 30,1908 
I Mar. 4,1909 
, Aug. 24,1912 
I June 23,1913 

55.000.00 July 29,1914 
i June 12,1917 



Mav 21.1*72 

Mil 3.1V3 

Tulv 31.1*70 

Mar. 31*77 

Vpr 3'M*7* 

June 2MN7* 

Mai 3 1*79 

June 16.1**1 

Mar. 3.1SS1 



17 140 



do 



394 Limit miTease'l ............ 

19 110 ..... do ..................... 

10 351 ..... do ..................... 

2T 43.. ..do ..................... 

2") 210... .do ..................... 

2) 277 Limit mfreael, additional 

land.S25.000. 
21 259 Limit increased ............ 

21 435 Approaches, etc ............ 



250,000.00 
40,000.00 
25,000.00 
20,000 00 
50,0(10.00 
21,000.00 
85,000.00 

50,000.00, 
28,000.00 



Mar. 
Mar. 
Julv 
Mar. 
Apr. 
June 
Mar. 
June 
Mar. 



3,1S73 

3.1875 
31.1876 

3, 1877 
30.1878 
20, 1878 

3,1879 
16,1880 

3,1881 



33 950' 
3* 561 
3S| 611 

3S 561 

40 108 

34! 794 

34 1298 

35 482 



950 

420 

8 

561 
108 

523 
394 
110 
351 
43 
210 
277 
259 
435 



55,000.001 

200.001.... 
8,800.00 

s.ono ml.. 



i 
1'nnn.minii 

..I II Ml III 



No provision 
bunding. 

Site selected. 



10,000.00 
41), 000. 00 
5,000.00 
10,000.00 

200,000.001882, 
40,000.00 
25,000.00 
20,000.00 
50.000.00 
20,000.00 
85,000.00 
50,000.00 
28,000.00 



tor 



a 







Contract not 
awarded for 
buildmg. 



Q 
H 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances^ 
uith notes as to surplus-fund deposits, and otlier features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

499 
500 
501 
502 
603 
504 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


E\te 
Construction, alter 
e 


isions, Annual 
ations, repans, 
tc. etc. 


Total to June 
30, 1918. 


1 

Cosf 1 Date of pur- 
uost - j chase. 

1 


Site. 


Building. 


1 
?115 936 27 


$1,803 05 


$117,739.32 
49,772.91) 


1 
$12,000 00 Mav 20,1909 
11,000 OJ! Cnt. 11,1911 
15,000 00 .Sept. 30,1015 
9,0)1.00 Jim 1(>,1909 
7,')0a lO Si'pl 18,1916 




$3,504.50 


548,499.23 


Surplus fund, Juno 30, 1918, $380.64. 


*48 (>13 3f> 


i i 159 54 














*60,99SG7... . 

I 


' G,3li 85 67,310.52 

















85,000.00 




10,000.00 
.81 
13,243.00 


505 
506 

507 


94 090 311 


1,719.27 


95,809.61 
257 00 

427,561 88 


30,728.85, Nov. 20,1909 
1,500 00 Juno 11,1917 

IK* M9 17/Juno 20,1873 
163,392.17| Jan 1218?4 


180.00 


257 00 






*360 135 54 


67 426 34 


j 








/ 







DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 


State and location. 


1 1 
1 Legislative authorizations. i Appropriations. 


I 


Remarks. 


g Title of building, j 
*. I Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


|3 


1 
to 


36 
38 
39 
39 
40 
38 

26 
33 
33 
34 
34 
38 
35 
35 
36 
39 

38 
39 
40 
39 
40 
34 
34 
35 
34 
34 
35 
36 
38 
38 
38 


! 


508 

509 
510 

511 

513 
514 

515 
516 

517 
518 


Falls City ,Xebr... 
Falmouth Kv 


1 Post office. June 25,1910 


36 
37 

37 

26 
32 
34 

37 
35 
36 

37 
37 

37 

34 
35 

34 
35 

36 


690 
872 

878 

703 
1204 
1374 

878 
530 
678 

878 
876 

875 

778 
520 

780 
522 

6S8 


Site 


$6,000.00 
65,000.00 

5,000.00 

100,000.00 
80,000.00 
2,500.00 

25,000.00 
50,000.00 
20,000.00 

5,000.00 
60,000.00 

55,000.00 

50,000.00 
10,000.00 

60,000.00 
10,000.00 

50,000.00 


Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
July 1,1916 
June 12,1917 
Aug. 1,1914 

Mar. 3,1891 
Apr. 23,1904' 
Mar. 3,1905 
June 30,1906 
Mar. 4,1907 
Aug. 1,1914 
May 30,1908 
Mar. 4,1909 
Mar. 4,1911 
July 1,1916 

Aug. 1,1914 
Fob. 28,1916 
June 12,1917 
July 1, 1916 
June 12,1917 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3, 1915 


1371 
824 
17 
265 
108 
611 

950 
454 
1157 
698 
1374 
611 
485 
950 
1371 
265 

611 
17 

108 
265 
108 
792 
1298 
950 
793 
1298 
950 
1371 
8 
611 
824 


$6,000.00 
10,000.00 
15,000.00 
30,000.00 
10,000.00 
6,000.00 

100.000.00 
30,000.00 
20,000.00 
30,000.00 
2,500.00 
23,500.00 
20,000.00 
30.000.00 
20.000.00 
5,000.00 

5,000.00 
500.00 
25,000.00 
5,300.00 
10,000.00 
10,000.00 
40.000.00 
10,000.00 
20.000.00 
20,000.00 
30,000.00 
10,000.00 
10.000.00 
15,000.00 
15,000.00 


1918 

1897 
1907 

1912 

1911 
1911 
1915 


No provision for 
building. 

Do. 

Contract in force 
for building. 

Site donated. 


Mar. 4, 1913 
6 do Mar 4 1913 


Building 


Site 


Fargo, y. Dal: 

....do.. . 
ruiiMiult, Hum 

Farmington, Mo . . 
Farmville, Va 

Fayette, Mo 
Fayetteville, Ark. 

Fayetteville,X.C. 
Fayetteville,Tenn. 


1 Post office and [ Dec. 27,1890 
courthouse. Mar. 3, 1903 
Mar. 4,1907 

1 do Mar. 4,1913 
3 Post office Mav 30, 1908 


Site and building 


Extension, etc 


Additional 


Site 


Site and building 


June 25 1910 
13 do Mar. 4,1913 

4 do do 

i 
7 do do 

3 do June 30 1906 


Limit Increased 


Site 


Site and building 


do 


Site and building (site, $1). 
Limit increased 


i i May 30,1908 

6 do June 30.1906 
1 May 30,1908 

5 . .do June 25 1910 


Site and building 


Limit increased 


Site and building 


! 





DIVISION B Statement of expenditures for building (construction and annual repairs, etc.) and sites, shouting outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



Expenditures. 




Buildings. 
No.) 




Sites 


Outstanding obligations. 


Balances. 


Remarks. 


I j 

Extensions, ' Annual 
i Construction, alterations, 1 repairs, 
etc. etc. 

1 ! i 


Total to Time 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


| 1 

508 $4V07 73 $RS9.64 
fiflft 


146,907.37 


85,700.00 

5,000 on 

4,107.94 
23,500.00 
9,000 00 
5,000.00 
5,000.00 
4,000.00 
29 51 
10,012.44 
8,500 00 


May 1,1911 
Nov. 21,1914 
Mar. 7, 1892 
!Apr. 9,1915 
Per. ll>,1908 
Jan. 30,1918 
Jan. 8,1916 
Mar. 28,1917 
Mar. 8,1907 
Oct. 15,1907 
Oct 2,1911 




$2,300.00 


$16,592.27 


Deficiency, $28,834.79. 
Surplus fund, June 30, 1916, $4,148.09. 
Surplus fund, Juno 30, 1918, $1,105.02. 


510 *95,S9206, *79,160j 2S,5G5.85 
511 , ' 


203,623 97 








512 *GO,99G 79 1 3,707.75 
513 


64,704.54 








514 15,071.55 i 310 15,074.55 
515, 115.00! ' I 115.00 
516 5552240 .... 1,420 57 ( 56,948.97 




39,263.24 
300.66 


11,185.00 


517 *59,9(.9 241 1,48552, 61,454 70 
518 40,327081 991.95 41,31903 




67.66 





hd 
O 






o 

e 



I 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition if sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



Legislative authorizations. 



Appropriations. 



No. 


I State and location. Title of building Statutes. 
". ' Date of act. j ~ 

fct . 

g c ' | 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


"E 

1904 
I'Jll 

1003 

.... 

1909 
1913 
1906 


Remarks. 


1 

30 
31 
32 
32 
34 
34 
35 
36 
32 
32 
33 
33 
30 
31 
32 
32 
38 
30 
40 
32 
32 
33 
33 
34 
39 
32 
34 
31 
36 
37 
38 
32 
32 
33 
33 


! 


i [ 
5191 Fergus Falls, 9 Courthouse and Mai. 2,1890 30 1 976 
Minn. post office. ' Mar 3.1901 . 31 1097 
June 6,19">2 ' 32 312 

520 Feraandina, Fla . . 2 Post office, ens- June 30.1900 34 778 
tomhouse. and ' 
courthouse. 

521 Findlay, Ohio.... 8 Post office. .. . June b.1902 32 319 

I 
I 

522 Fitchbure. Mass. . 3 do Mnr. ?. 1SOQ 30 Q1Q 


Site and building 


$75,000.00 
25,000.00 
15,000.00 

100,000.00 
55.000.00 

100,000.00 
25,000.00 
5,000.00 

75,000.00 

65,000.00 
25.000.00 
3,000.00 

7,500.00 
50,000.00 

70,000.00 
100,000.00 


Mar. 3,1899 
Mar. 3, 1901 
June 28,1902 
Mar. 3,1903 
June 30,1906 
Mar. 4.1907 
Mar. 4,1909 
June 25,1910 
June 28,1902 
Mar. 3. 1903 
Apr. 28,1901 
Mar. 3,190=) 
Mar. 3,1899 
Mar. 3,1901 
June 28,1902 
Mar. 3.1903 
Aug. 1, 1914 
July 1,1910 
June 12,1917 
June 28,1902 
Mar. 3.1903 
Apr. 28,1904 
Mar. 3, 1905 
Mar. 4, 1907 
July 1, 1916 
Mar. 3, 1903 
June 30,1906 
Mar. 4,1907 
Mar. 4, 1911 
A us. 24,1912 
June 23,1913 
June 28,1902 
Mar. 3, 1903 
Apr. 28,1904 
Mar. 3, 1905 


1075 
1134 
420 
1085 
792 
1298 
950 
705 
319 
10S5 
454 
1157 
1075 
1134 
421 
1038 
611 
265 
108 
427 
1085 
454 
1157 
1298 
263 
1039 
791 
1298 
1371 
420 
18 
426 
1085 
454 
1157 


837,500.00 
37,500.00 
?5 000.00 

r,o no 

l r > Ml. (HI 

25, goo! oo 
u , "!"" 

10,000.00 
Ifi, 250. 00 
50,000.00 

s^omoo 

10,000.00 
5,000.00 
60,000.00 
20, 000. (JO 
16. 250. 00 
10,000.00 
18, 750, 00 
25. 000, 00 
3,000.00 
7,500.00 
25,000.00 
25,000.00 
30,000.00 
10.000.00 
30,000.00 
10, 000. 00 
25,000.00 
10,000.00 
55,000.00! 


Additional land 
donated by city 
in 1905. 

Contract in force 
for building. 

Site donated. 


Limit increased . . . 


do 


Site and building 


do 


.do .. 


523 
524 

525 
526 


Mar. 3,1901 31 1097 
Mar. 3,1903 32 1204 

Fitzgerald,' Oa 3... .do Mar 4 1913 37, 874 


Limit increased 


do 


Site and building 


Flint, Mich. ... 6 do . June 6 w* 32 319 


do 


Jrne 31 IQnr, 34 773 
July 1,1910 39 205 

Florence, Ala . 8 Po^t otf'ce and " Mar 3 100" 32 11S 


Limit increased 


Lookout 


Site 


courthouse June 31 iy r u 34 77G TI,,,MI,,, 

June 2 1 ), 1910 36 677 Limit increased, courthouse 
pro\ ided for. 

Florence, S. C. .. 6 .do . June b 1002 32 317 Site and building 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showiiig outstanding obligations and balance*, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

519 
520 
521 

522 

623 
524 
525 
5?,fi 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, Annual 
alterations, lopaus, 
etc. etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


*S101,423.71 
1 88,339 09 
*43,212.bl 

*93,327.88 

125, 730. 10 
*80, 754 41 
, *119,988 11 
*99.965 20 


$0 010 5S 


$10^,042.29 
91,800.83 
40,879 20 

102,537 57 

25,735 10 
85,037.16 
123, GWZ. 56 
109. 121. 40 


$13,059 5' 1 ) 
0,013.1)9 
ll,f>17.41 
/ 35,M)O.S2 
| .07 
10,000 00 
9, 130 80 
6,043 49 
34.80 


June 19,1901 
Pent. 2^, 1907 
July 9,1903 
July 17,1000 
Juno 30,1905 
Aug. 20,1911 
July 23,1903 
Apr. 13,1901 
Nov. 25,1902 








Surplus fund, June 30, 1916, $5,647.12. 


3 4ol 14 




$69.50 




3 (iGG 39 






9 229 09 


1 






5 00 


! 


20,502.00 
1,825.00 


$18,707.84 
725.00 


$450.00 3,832.75 
3 091 45 






9,159.26 


..... 







DIVISION A. -Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Diiision B by corresponding line numbers) Continued. 



Cn 



No. 


State and location. 


tf Title of building. 

1 

u 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 
8 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount, 


J3 


320 
1206 

688 
871 

877 

877 
1218 

688 

528 
677 

1723 
911 
52-1 
675 

874 

S71 


* 


i 


527 

528 

529 
530 

31 

632 
533 

534 
535 
535 


Fond du Lac.Wis. 
Fordyce, Ark 

Forrest City, Ark. 
Forsyth.Ga 

Fort Atkinson, 
Wis. 

Fort Collins, Colo. 
Fort Podge, Iowa . 

FortFairfleld,Me. 

Fort Madison, 
Iowa. 

Fort Morgan, Colo. 


6 Post office 


June 6,1902 
Mar. 3,1903 

June 25,1910 
Mar. 4, 1913 

do 

....do 
Mar. 4, 1915 

June 25,1910 

Mav 30.190S 
June 25,1910 

Jan 21.1SQ1 
Mar. 2,1^5 
Miv 30, lyo 
June 25,1910 

Mar. 4, 1913 

Mav SI.IIVN 
June 2o, IdlO 

_dn . . 


32 
32 

36 
37 

37 

37 
3S 

3t> 

35 
36 

26 
2^ 
35 
3ti 

37 

3') 
36 

37 


Site and building 


$60,000.00 
5,000.00 

6,000.00 
50,000.00 

5,000.00 

5,000.00 
50,000.00 

60,000.00 

60,000.00 
40,000.00 

75,000 00 
1,500.00 
130,000.00 
7,500.00 

80,000.00 

10,000.00 
6G 000. 00 

10,000.00 
60,000.00 


June 28,1902 
Mar. 3, 1903 
Apr. 28,1904 
Mar. 3,1905 
Mar. 4, 1911 
Feb. 28,1916 
July 1,1916 
June 12,1917 
July 29,1914 

do 

Mar. 4, 1915 

Mar. 4, 1911 
Aug. 1,1914 
Mor. 3, 1915 
Feb. 21,1916 
July 1,1916 
May 30.1908 
Mar. 4,1939 
!Mar. 4,1911 
Mar. 3, 1891 
Mar. 2,1895 
May 30, 1POR 
Mar. 4, 1909 
Mar. 4,1911 
Aug. 1,1914 
July 1,1916 
June 12,1917 
May 3 J, 1908 
Aug. 24, iyl2 
June 23,1913 
Mar. 4, 1911 
Feb. 28,1916 
July 1,1916 
'June 12.1917 


32 
32 
33 
33 
36 
39 
39 
40 
38 

38 
38 

35 
38 
38 
39 
39 
35 
35 
36 
26 
28 
35 
35 
36 
38 
39 
40 
35 
37 
38 
36 
39 
39 
40 


427 
1085 
454 
1157 
1371 
17 
265 
108 
661 

561 
1218 

1371 
611 
824 
17 
265 
484 
950 
1371 
950 
911 
482 
950 
1371 
611 
2C5 
108 
487 
42C 

1371 
17 
265 
108 


$15,000.00 
15,000.00 
15,000.00 
20,000.00 
5,000.00 
500.00 
10,000.00 
39,500.00 
4,500.00 

5,000.00 
50,000.00 

12.000.00 
3,000.00 
30,000 00 
10,00000 
5,000.00 
25,000.00 
35,000.00 
40,000.00 
75,000.00 
1,500.00 
25,000.00 
105,000.00 
7. 500. 00 
18,000.00 
5,000.00 
45,000.00 
10,000.00 
35.000.00 
30,000.1)0 
10,000.00 
500.00 
10.000.00 
49500.00 


1906 
1918 

1917 

1912 

1895 
1911 

1914 
1918 




i 

CO 

No provision for cj 
bunding. ^ 
Contract in force H 
for building. W 

M 

g 
o 

H 
Contract not 
awarded for 
building. 


6 do 

1 do 
6 ....do 

2 . ..do. ... 




Site 


Building 


Site.. . 


do 
Building 


Site and building 


i 

1.. .do 
1 
10 do 

4 Post office and 
cusUmhoube. 

1 Post oJice 
1 do 


do 


Limit increased . 


Site and building . ... 


3 additional rooms, etc.... 
Extensions, etc 


Limit increased . . 


Site and building 


Site 


Building 




Mar. 4 1013 


Building 





DIVISION B. Statement of ecpendttures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits t and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

627 
628 
629 
630 
631 
532 
533 
534 
535 
53fl 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, 
alteiatious, 
etc. 


Annual 
repairs, 
etc 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


*S57,425 25 
29,417 90 




84,403.19 


01,890.44 
29,417.90 


$7,574.7fi 
5,000.0;) 
4,300.01 
5,000.00 
11,500.00 
12,010 00 
3,050 58 
18,000 00 
10,000.00 
9.785.00 


Juno 1,1903 
Oct. 22,1912 
Mar. 2S,1917 
Aug. 16,1915 
Feb. 3, 1913 
May 24,1909 
July 18,1891 
Feb. 8, 1915 
May 25,1909 
Doc. 24,1912 








Surplus fund, June 30, 1918, $i,580.33. 






$0,236.43 


$14,345.67 








6,578 90 
*43,913 67 
"87,893 74 
*72,849 42 
2tf 00 
*C4,9JK.W 
40.1U3.19 




" 


6,578 90 
44,774 57 
89,813.20 
218,124.80 
235.00 
CC, 193 24 
41.132.45 




34,328.10 


9,092.94 


. 



8 90 
1,919 46 
7,779.54 







$137,495 84 












49,765.00 




1,C09 43 
1.029.20 






::;::::::::::: 




0,950.25 


12,940.56 



cn 

-7 



DIVISION A. Statement of legislative authorizations and appropriations^, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent ftatures. (Associated with Division B by corresponding line numbers) Continued. 



No. 


State and location. 


M 

1 


Title of building. 


Legislative authorizations. 


Appropriations. 


g Remarks. 

I 


Date of act. 


i 
Statutes. 1 

i 


cost. 


Date of act. 


Statutes. 


Amount. 


"o 


Project or object. 


1 


I 


637 
538 

539 
R4n 


Fort Plain, N. Y.. 
Fort Scott, Kans.. 

Fort Smith, Ark.. 

TTrkrt fit-intnn "NJ 


30 
2 

4 
i 


Post office 


Mar. 4,1913 

Mar. 3, 1SS5 
Aug. 4,18^6 
Jan 27,1^7 
Mar. 2.1^x0 
5 Tar. 1, 1 ^So 
ilar. 2 1*S) 
Apr. 4 1*0 
June 6, If/02 


37 

23 
24 
21 
25 
24 
25 

32 


875| Site and building 


505,000.00 

59,000.00 
12,000.00 
40,000.00 
8,000.00 
100,000.00 
15,000.00 
1,000.00 
100,000.00 


July 29,1914 
July 1,1916 
June 12,1917 
Mar. 3,1885 
Aug. 4,1886 
Aug. 27,1887 
Mar. 2,18S9 
Mar. 16,1886 
Mar. 2, 1889 
Apr. 4,1890 
June 2S,1902 
Mar. 3,1903 


38 
39 
40 
23 
24 
24 
25 
24 
25 
26 
32 
32 


561 
265 
108 
482 
222 
370 
939 
4 
939 
36 
424 
1085 


$8. 000. 00 .... Site not selected. 
2,500.00' 
10,000.00' 
60,000.001890 Site donated. 
12,000.00 
40,000.001 
8,000.00! 
100 000. 00,1889 Government reser 
15,000.00 vation. 
i.ooo.oo 1 

2", OdO.00.1 004 ' 
75,000.00 

"RvonnfiATft nfAfir- 


Courthorse and 
pos*- o.lice. 

Courthouse, post 
oiTice, etc. 


i 
4S2 .do . 


222 Approaches, etc 


370' Completion of building, etc . 
93" do 

4| P.. -V.P- 


3b Complete building 


311' Extension etc 


! 

i TJocori ' " "" n * "" 



1 Mex 



Fort Wayne, InJ 



An?, l.lili 



611 Wircf 



542 Fort Worth, Tex 



543 Forty Mile, 
Alaska. 



Mar. 2S.191S 

1? Po^t o n ^e an 1 Ant; S, l ct ? 
coiuih.uisfc; Te.t 25,1^'* 


Authouzes fe * ' ' 


100,000.00' Aug. 8,1882 
75,000.00 July 7,1884 
25,199.12' Feb. 2S.1S5 
! Mar. 3.1SS5 
15,000.00 Aug. 4.1*0 
16.000.00 Mar. 30.18SR 
5,000.00 July 1,1910 

75,000.00' Aug. 30,1890 
100,000.00 Mar. 3,1891 
40,000.00 Mar. 2,1895 
150,000.00 June 30,lflOfi 
Mar. 4, 1907 


22 
23 
23 
23 
24 
25 
39 

26 
26 
28 
34 
34 


369 
195 
3^7 
480 
222 
47 
265 

372 
950 
911 

1298 


50,000.00 
40,000.00 
50 000.00 
60, 199. 12 
15,000.00 
16.000 HO 
5,000.00 

60,000.00 
115,000.00 
40,000 00 
30,000.0!) 
120,000.00 


1 
1889^ 

1896 
1909 


any point o 
22 300 Sue and Inul Jmg 


23 IT, Limit increased 




M-r 30 ivsv 
July 1, 191G 

12 dn Mnr. 2, 1SS9 
Jjlv 9, isO 
AUS 1^,1^14 

June 30 1^X 


24 57 Additionilland,c9,ono 
24 222' Anoi caches, elevators, etc.. 
2" ^7 Completion 


33 263 Mail-conveying machinery . 
23 7SS Site and building 


2u 221 Limit increased 


?<; 373 do 


34 775 Exteu^l^n etc 










1 1 

i 1 
1 i 1 



order, 
Apr. 1, 1899. 



Contract not 
awarded for 
mail - conveying 
machinery. 



Site acquired from 
Tin- i.i .'u lfi-".7: 
'.t-iil I MI;' . )<i 

-'I-- ( :!' :!> I 

from custom ap- 
propriation. 



oo 



DIVISION B Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, ond other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


T!uil(liiis Rites 


Outstandhig obligations. 


Balances. 
S20,500.00 


rtjon alimo"V nS ? Tot ll lo Timo 
Construction | a ifKitio... i. >,ii >, ., {}t ms 

1 


Cost Datoofpur- 
L ost chase. 


Site. 


Building. 


537 
5?.S 
531 
540 

541 

542 
54T 


" 










4-^1 06 4. r ,4 o9 Vi.410 17 v-l.is, ro'i 5'i 
*1>5 033 23'" : in ',00-1 '" <." 0,0 i:? 25 n ,Qr3 3fi 
i M1 -n~ ^i 01 507 40 


R22 99 .inuc ii,irso 








: ::':;::::::::.::: 






800.66 
5,000.00 


, ' " ' If O-j 11M 19 \i!V 1'i 1SS3 

-10^,373 51 ' H 2>' - 23 f ),,--,fl 07 | J 1V , O o| Dec 22,188(5 
*204 ?,m 10- 119 SU 1, J , ''1,TM M JWi, TM "? to](04 (',0 > c Opt 17,1^91 

' ! ' i.r. on 135.00! 1 


i . 




/ 











O 

% 

S 





^ 



3 
% 
v< 





c 
K 



CD 



DIVISION A. Statement of legislative authorizations and appropriations, mth notes relative to ihf acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 

544 
545 

546 

547 
548 

549 
550 

551 

552 
553 

554 


State and location. 3 

1 

i "* 


Legislative authorizations. 


Appropriations. 


i 
3 Remarks. 

I 


Title of building. 

i Date of act, 

', ' 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


ill 


1 


1 


Frankfort, Ind....' 
Frankfoit, Ky 

Franklin La 


9 Post office May 30, 1908 


35 533 
36 681 

22 49 
23 480 

24 106 
25 940 
26 507 
35 524 
35 520 

37 875 
37, 876 

37 876 

36 692 
37 873 

i 

36 690 
37 871 

37 878 

34 781 
35 523 

30 996 
1 31 1097 


Site 


$15,000.00 
70,000.00 

100,000.00 
15,000.00 

15,000.00 
6,119.18 
310.00 
60,000.00 
50,000.00 

90,000.00 
100,000.00 

55,000.00 

5,000.00 
45,000.00 

' 25,000.00 
i 90,000.00 

1 10,000.00 

40,000.00 
20,000.00 

75,000.00 
10,000.00 


May 30,1908 
Aug. 24,1912 
June 23,1913 
Apr. 26,1882 
Mar. 3,1885 
June 30,1886 
Mar. 2,1889 
Sept. 30, 1890 
May 30,1908 
Mar. 4,1909 
May 30,1908 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
July 29,1914 
June 12,1917 

July 29,1914 
July 1,1916 
June 12.1917 
July 14,1914 
Juno 12,1917 
Mar. 4, 1911 
Feb. 28,1916 
July 1,1916 
June 12,1917 
Mar. 4, 1911 
Feb. 28,1916 
July 1, 1916 
June 12,1917 
July 29,1914 

June 30,1906 
Mar. 4,1907 
Mar. 4, 1909 
Mar. 3, 1899 
i June 6,1900 
June 28, 1902 


35 
37 
38 
22 
23 
24 
25 
26 
35 
35 
35 
36 
37 
38 
38 
40 

38 
39 
40 
38 
40 
36 
39 
39 
40 
36 
39 
39 
40 
38 

34 
34 
35 
30 
31 
32 


487 
420 

4 
8 

940 
507 
482 
950 
485 
1371 
420 

561 
108 

561 
265 
108 
561 
108 
1371 
17 
265 
108 
1371 
17 
265 
108 
561 

794 
1298 
950 
1076 
589 
421 


$15,000.00 
35,000.00 
35,000.00 
100,000.00 
15,000.00 
15,000.00 
6,119.18 
310.00 
20,000.00 
40,000.00 
15,000.00 
20,000.00 
5,000.00 
10,000.00 
24.500.00 
15,000.00 

19,000.00 
5, 000. DU 
65,000.00 
7,450.00 
20,000.00 
5,000.00 
500.00 
10,000.00 
34,500.00 
25,000.00 
36,000.00 
30,000.00 
18,000.00 
JO, 000. (K 

15,000 00 
l'\l)in) I* 
20,000.00 
37,500.00 
37,500.00 
10,000.00 


1915 

1887 

1911 
1914 

Contract not 
awarded for 
building. 
Do. 

Bo. 

Contract in force 
for building. 

i 

Do. 

No pro vision for 
building. 
1011 Site partly do. 

1903 


June 25, 1910 

7 Post office and Apr. 2G,1SS2 
courthouse. Mar. 3, 1885 

June 30,1856 
Mar. 2,1889 
Sept. 30, 1890 
May 30,1908 
.i Post offifo do 


Building 


Site and building 


Paving, fencing, retaining 
wall, etc. 
Completion 


Materials for construction. . 
...do 


Extension, etc 


Site and building 


Franklin, N. H... j 2 do Mar 4,1913 
Franklin, Pa 28 do do 


..do . 


. ...do 


do 


Franklin, Va 


2 do . June 25, 1910 


Site 


Frederick, Md 
Fredeiick, Okla... 


Mar. 4,1913 

6 ....do June 25,1910 
Mar. 4,1913 

5 ..do . . . .do 


Building 


Site 


Building 


Site 


Fredericksburg. 
Va. 

Freer>oi t j \\\ 


1 . ..do June 30,1906 


Site and building 


May 30,1'JOS 
13 .do Mar. 2,1899 


Limit increased 


Site and building 




Mar 3, 1901 


Limit increased . . . . . . 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks 


Buildings. 


Rites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to Tune 
30, 1918. 


Cost. 


Date of pur- 
chase 


Bite. 


Building. 


544 
545 
516 
547 
548 
549 
550 
551 
5*12 


*S67, 209. 08 
*1 13, 407. 43 
41.020.1") 
9^ 00 
140 00 
1^)8 00 
31. 167.8 ' 
56, 496 o7 




$048 02 
23,185.53 
G97. 10 


868,157.10 
1%. 591.7*1 
41,717.25 
95.00 
110 00 
221.70 
32,480 87 
58,496 57 


$10,500.00 
17,828 72 
8,000.00 
10.400.90 
19,000.00 
6,200 00 
5,000.00 
23,000 n O 
f>, 800 00 

17! 532 It 


Mfiv 27,1909 










553,998 S2 


nee 6, 1882 
"ept 28,1910 
\UK. 2-), 1917 
Feb. 1,1911 
hn 17,1917 
vov 21,101? 
Sept. 28,112 
iar. 8,1917 
A or 21,1008 
Tun 10 1900 












$979.83 
28,944.10 
09,8fiO.OO 
21,052.00 
1,888.11 
5,419.30 


















23 70 
913.00 










$ii,544 02 
28,084.13 












"13, 3'3. 43 
*fi7. t<>7 Sf. 




3,041 70 
5,917.49 


57,63s. ii 
73,415.35 








::.:.:::...:.: 









DIVISION \ Statement of legislatnt avthoi nation* and appwpiiatwns, uith notes relatne to the acquisition of sites, the progress of the work, and 
othei pa intent fcGtwes (Associated vith Dmsion B by conespondmg line numbeis) Continued. 



Legislatn e authorizations Appropriations 














2 




Statutes i Statutes. 


a 


Tl V 


No State and location % Title of building 


T 




S 






^ Date of QLt i 


Project or object *$& Date of act 


Amount. 


1 


w 




g o 1 

^ > PH 


> 


1 


s 


s 


o5T Iremont, \eb 


i 3 loMOUce V.n O,!NH) 2o 101 
Ma^ 30, 140^ 3o u25 


Site and building ^60,00000 \ug 30,lJs90 26 342 s2o,OOOCO 
Extension, etc 50,00000 Mar 3,1891 2fl| Q oO 35,00000 


ls6i 
1911 


s 






May 30 140S 3o 


4t>2 15,00000 




o 


, Mar 4,1909 35 
o56l Fiemont. ( >hio lo dc June 2 m 36 b41 site lo,000 00 Mar 4,1911 36 
M i 41413 37 S72 1 Piuldi^e 100 000 00 leb 28,1916 34 


9oO 35,000 00 
1371 15, 000 00 
17 20, 000 00 




Contract not 
a warded for n 






JuJv l,191b 34 


265 40,00000 




buildine: ffl 


>o I revno ( il 


7 10 June i) 1402 32 319 


June 12,1417 40 
bite *nd huilaini; 100,00001) June 2t>,1902 32 


10S 40, 000 00 
427 25, 000 00 


1908 


H 




Mil 3 l"0o 32 1203 


Limit increased oO, 000 00 Mir 3, 1403 32 


lOSo 25,00000 




2 




Tune P 101" 40 10^ 


Mill cornering machinery 2,000 00 Apr 2S 1904 
1 Mar 3,1905 


33 
33 


454 25,00000| 
1157 25,00000| 


Contract not H 
awarded for 2 






Mar 4, 1907 
June 12,1917 


34 
40 


1296 50,000 00 
lOb 2,000 00 


mill con\ e v i u g gj 
nmchnieiv j2 


55<s lionl Ro\ il 


\ 7j do >1 i , Ji J7 S7f> 


bite and building 50, UOO 00 Aus 1, 1914 


3Sl 613 S',000 00 ... 


t ont rict not H 






Jul\ 1,19^6 


3tf 


26o o,00fl 00, 


awarded for 3 






Tune 1 2,191~ 


40 


10s oO,00000 


building 5 


0*1 ' I rostbui Me 


1 b t i > \ 3' 1) x j c30 


do . . oO, 000 00 M i j 30, 140S 


oo 


i^o lo,000 00 M913 








Mir 4, 1911 36 


1372 3o,00000 




560 T nltor Tv\ 


1 1 T ire 2 1 MO 3b 6^0 


do -^0, 000 00 do 36! 1372 10,000 OOJ1410 








lue 1,1914 38 


Oil 5,000001 


t-r4 






Mor 3 1915 


38 


824 * Jf OOO 00! g 


o61l lulloi \ic 


M UL no 36 o^t 


do 60, 000 00 Mar 4, 1411 


36 


1372 12,000001417 M 






Vue 1, 1914 


38 


bll 3,00000' q 






Mar .-1,1015 


38 


824 30,00000 h3 






Teb 2S,1916 


34 


. 17 5,00000 M 






Jllh 1, 1416 34 


265 10,000 00 O 


362 II ltd \ ^ 


r x 3 


-He 10,00000 Miv 30, 1 JOS ->s 


4S 10,00000,1415 H 


Ji iu 2 l"in 36 t)>-2 Hialdine 7o 000 00 Vus 2* t 191* 37 


420 1,00000 






June 23,1913 


3S 


S 50,00000 






Vne 1, 1914 


3^ 


611 24,000 00 


5b3 < -idslin \] 


' H > ~~ S 


"lie inlu Jldin^ tO 00*^ 00 June JO i"0b 


31 


742 10 000 00,1910 




A f T 1 * ^ 


Til it ircie^^ed io 000 no * r ii 4,1907 


34 


1248 CO, 000 00 




1 1 t " < M f ~ 


E\i( on cto "i 000 CO ' r ^r 4 1909 

IT tit inrroi c 1 W fMlft fifl "\fir J. TO77 


35 


4^0 3 T COO 00191 3 






IIP inCIPl^Cll K IK'U I 1 " *1 If "i, 1 '11 

Vui 21,1412 


3? 


1371 oO, COO 00 
420 15,00000 






June 25,1913 


3^ 


S 20,00000, 






Oot 22, 1913 


38 


20J S, 000 00{ 



J 



IS 



2 i 



REPORT OF THE SUPERVISING ARCHITECT. 



| | 

i i 



i i 



22 



I ! 
i 1 



1 5, 



si- 



5 = 
^ o 



|; i < = *-=: 



i 



DIVISION A Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No 


State and location. 
t* 


Legislative authorizations. 


Appropriations. 


1 


Remarks. 


Title of building. 
Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Bate of act 


Statutes. 


Amount. 


1 





I 


I 


664 
565 

566 
567 

563 

569 

570 
671 


Gaffney S C 5 


Post o Tee May 30,1908 


35 
36 

32 
34 
35 

32 
.34 

I 35 

! 32 
34 

11 
' 11 
11 
11 

11 
11 
26 

28 
39 

37 
37 


531 
678 

316 
773 

520 

1208 
776 
520 

320 
775 

93 
93 
93 
93 

323 
324 

69 
428 
205 

87C 
875 


Site and building 


$50,00000 
10,000.00 

35,000.00 
25,000.00 
90,000.00 

5,000-00 
50,000.00 
15,000.00 

70,000.00 
2,500.00 

9,609.00 
6,891 00 
50,000.00 
5,000.00 

10,000.00 
3,700.00 
75,000.00 
7.50000 
2,500.00 

50,000.00 
75,000.00 


May 30,1908 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 4,1907 
Mar. 4,1909 
June 25,1910 
Mar. 3,1903 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1905 
June 30,1906 
Aug. 18,1856 
. do 


35 
36 
37 
38 
32 
32 
33 
34 
35 
3f 

& 
34 
35 
32 
32 
33 
33 
34 
11 
11 


486 
1372 
420 
8 
426 
1085 
454 
1298 
950 
705 
1039 
791 
1298 
950 
427 
1085 
454 
1157 
790 
93 
93 
323 
324 

37? 


910,000.00 
35,000.00 
5,000.00 
10,000.00 
10,000.00 
8,750.00 
16,250.00 
25,000.00 
25,000.00 
65,000.00 
5,000.00 
20,000.00 
30.000.00 
15,000.00 
15.000.00 
17,500.00 
20,000.00 
17,500.00 
2,500.00 
16,500.00 
55,000.00 
10,000.00 
3,700.00 

15,000.00 
60,000.00 
7.500.00 
2,500.00 

6,000.00 
500.00 

; 35,000.00 

12,500.00 
10,000.00 


1913 
1911 

1910 
1906 

1858 
1894 


Site donated. 

Contract not 
awarded for 
lookouts. 
Contract in force 
fjr building. 

Site selected. 


Gainesville, Fla...' 2 
Gainesville Ga > 9 


June 25,1910 

do June 6,1902 
June 30,190tt 
May 30,1908 

.do Mar. 3,1903 


Limit increased 


Site and building (site $1).. 
Limit increased 


do 


Site 


Gainesville, Tex. . . , 13 
Galena 111 13 


June 30,1906 
May 30,1908 

' do June 6.1902 
June 30,1906 

Customhouse and Aug. 18,1856 
post office. do 
do 
do 

June 12,1858 
do 
Post office Apr. 26 I8 r 


Building 


Limit increased 


Site and building 


' Approaches 


Site 


i 
Galesburg, III 15 

Gallatln, Term.... 3 
GallIpolis,Ohio...' 1C 


Limit Increased 


Building 


June 12,1858 
do 

Aug. 30,1890 
Mar. 3, 1891 
,'ug. 23,1894 
July 1,1916 

July 29,1914 
Feb. 28,1916 
June 12,1917 
July 29,1914 
June 12,1917 


11 


Compensation to architects, 
1 eic. 
I imil increased 


11 

26 
26 
28 
39 

38 
39 
40 
38 
40 


Fencing, grading, etc . 


Siie and building 


-*UR. 23,1894 
July 1, 191G 

do Mar. 4,1913 
do do 


Limit increased.. 


950 
428 

r 

561 
17 
108 
561 
108 


"Lookouts 


Site and building . 


. ..do 







DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

564 
565 
5f6 
567 
5f)8 
h69 
570 
571 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Pn _ t , Dateofpur- 
Lost - chase. 

I 


Site. 


Building. 


*SV),i22 17 
*148,<>2fl 82 
"64,8-tf 63 
*62,4j9 10 
"61,372 41 
*72,721 46 
32 271.71 




?1,673 CJ 
2,M)3 89 
G, 712. 96 
5,686 07 
30, 878. 80 
17,403 28 


$."2,096.11 
151, 730. 71 
71,568 59 
6<< 146.07 
92,251.24 
90,184 74 
32,271.71 


39,50000 Dec 3,1909 
40.50 \n. r>,1903 
4. 986 3G Doc. 5, 1003 
10,030 48 War. 27,1903 
16 300 00 \Tar. 24, 1S>7 
9, 778. 51 Julv 2 J, 1891 
6,000 00 Jnlv 20,1915 








Pelicioncj^S/^rsOo 





































?2,500.00 

7*4o6."66 




"ti5*i6o."(K) 


$11,206.34 







DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No 


State and location. 


j 


Title of building. 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


! 


i 


! 


564 
565 

566 
567 

568 

569 

570 
671 


Gafmey, S. C 


5 
2 

9 
13 

13 

15 
3 


Post oTice . . . 


May 30,1908 
June 25,1910 

June 6,1902 
June 30,1906 
May 30,1908 

Mar. 3,1903 
June 30,1906 
May 30,1908 

June 6.1902 
June 30,1906 

Aug. 18,1856 
do 
do 
do 

June 12,1858 
do 

Apr. 26,1890 
^ug. 23,1894 
July 1,1916 

Mar. 4,1913 
do 


35 
36 

32 
34 
35 

32 
.34 
35 

32 
34 

11 
11 
11 
11 

11 
11 
26 
28 
39 

37 

37 


531 
678 

316 
773 
520 

I120R 
776 
520 

320 
775 

93 
93 
93 
93 

323 
324 
69 
428 
2G5 

876 
875 


Site and building 


$50,00000 
10,000.00 

35,000.00 
25,000.00 
90,000.00 

5,000.00 
50,000.00 
15,000.00 

70,000.00 
2,500.00 

9,' 609. 00 
6,891.00 
50,000.00 
5,000.00 

10,000.00 
3,700.00 
75,000.00 
7.50000 
2,500.00 

50,000.00 

75,moo 


May 30,1908 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
June 28,1902 
Mar. 3,1003 
Apr. 28,1904 
Mar. 4,1907 
Mar. 4,1909 
June 25,1910 
Mar. 3,1903 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
June 28,1902 
Mar. 3,1903 
/pr. 28,1904 
Mar. 3,1905 
June 30,1906 
Aug. 18,1856 
do 
June 12,1858 
do 

Aug. 30,1890 
Mar. 3,1891 
/ug. 23,1894 
July 1,1916 

July 29,1914 
Feb. 28,1916 
June 12,1917 
July 29,1914 
June 12,1917 


35 
36 
37 
38 
32 
32 
33 
34 
35 
36 
<J2 
34 
34 
35 
32 
32 
33 
33 
34 
11 
11 
11 
11 

26 
26 
28 
39 

38 
39 
40 
38 
40 


486 
1372 
420 
8 
426 
1085 
454 
1298 
950 
705 
1039 
791 
1298 
950 
427 
1085 
454 
1157 
790 
93 
93 

ooq 


$10, 000.00 
35,000.00 
5,000.00 
10,000.00 
10,000.00 
8,750.00 
16,250.00 
25,000.00 
25,000.00 
65,000.00 
5,000.00 
20,000 00 
30,000.00 
15,000.00 
15,000.00 
17,500.00 
20,000.00 
17,500.00 
2,500.00 
16,500.00 
55,000.00 
10,000.00 
3,700.00 

15,000.00 
60,000.00 
7.500.00 
2,500.00 

6,000.00 
500.00 
I 35,000.00 
12.500.00 
1 10,000.00 


913 
911 

1910 
1906 

1858 
1894 


Site donated. 

Contract not 
awarded for 
lookouts. 
Contract in force 
for building. 

Site selected. 


Gainesville, Fla... 

Gainesville, Ga.. . . 
Gainesville, Tex... 

Galena, 111 


do 

do 
do 

Customhouse and 
post office. 

Post office 


Limit increased.. . 


Site and building (site $1).. 
Limit increased 


do 


Site 


Building 


Limit increased 


Site and building 


Approaches . . . . . 


Site 


Galesburg, ni 
Gallatin, Term 


Limit increased 

Building. 


Compensation to architects, 
etc. 
Limit increased 


324 

372 
950 
428 
265 

561 


Fencing, grading, etc 


Siie and building... . 


do 


Limit increased.. 


'Lookouts 


Site and building 


Gallipolis f Oliio... 


10 


do 


do 


< 

iS 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) -Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


5fi4 
565 
5P6 
567 
5fi8 
n69 
570 
571 


*S-V>, 122. 47 
*148,926 82 
*64, 855 63 
*62,459.in 
*61,372 41 
"72,721 46 
32,271 71 




?1,673 64 
2.S03.89 
6 712 96 


852,096.11 
151,730.71 
71,568.59 
f>S 146.07 
92,251.24 
90,184.74 
32,271.71 


39,500 00 
4056 
4,986 36 
10,036.48 
16 oOO.OO 
9, 778 54 
6,000.00 


Dec 3,1909 
\ug. 5,1903 








Deticioney, S/,978 05 













Dec. 5, 1<H)3 
Mar. 27,1903 
3Jar 24,1857 
Julv 23,1891 
Jnlv 20,1915 
....'. 











, 686. 07 
30, 878. 80 
17,463 28 






















$2,500.00 
7,*466.~66 




~"ii5,"i6o."66 


$11,206.34 







DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 


State and location. 

i 


& 
a 

7 
7 

7 

7 
7 


Title of building. 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 

bd 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


"o 

i> 


! 


1 


I 


572 
573 

574 

575 
676 


ffalveston, Tex.... 
do 

do 

do 

Garden City ,Kans. 


Appraiser's stores. 
Courthouse 


Mar. 4,1913 

Aug. 4,1854 
do 

June 25,1910 
Mar. 4,1913 

May 25,1882 
Mar. 3, 1885 

July 30,1886 

Am;. 23,1894 
Mar 4,1913 

June 19,1903 

Oct 22,1013 

June 25,1910 ' 
Mar. 4, 1915 


37 

10 
10 

36 
37 

22 
23 

24 

28 
37 

34 

38 

30 
38 


868 

571 
571 

680 
868 

95 
480 

169 

42S 
868 

299 

209 

6S5 
1212 


For the purchase of a suit- 
able and convenient 
building and site for an 
appraiser's stores, ware- 
house, and other pur- 
poses, and providing suit- 
able offices therein. - 
Site and building 


$65,000.00 

106,091.00 
10,000.00 

90,000.00 
50,000.00 

125,000.00 

155,581.71 

4,000.00 
15,000.00 

131,159.34 

50,000.00 

60,000.00 
6,050.00 


Oct. 22,1913 

Aug. 4,1854 
Mar. 4.1911 
Aug. 24,1912 
Aug. 1,1914 

Aug. 7, 1882 
July 7,1884 
Mar. 3,1885 
Mar. 3 1887 
Oct. 2,1888 
Aug. 23,1894 
Aug. 1,1914 

June 19,1906 
Oct. 22,1913 

Mar. 4, 1911 
IAug. 1,1914 
Mar. 3, 1915 
Feb. 28,1916 


38 

10 
36 
37 
38 

22 
23 
23 

24 
25 
28 
38 

34 
38 

36 
38 
38 
39 


209 

571 
1372 
420 
611 

304 
195 
480 
510 
506 
428 
611 

299 
209 

1372 
611 
824 
17 


$65,000.00 

116,000 00 
40,000 (JO 
25,000.00 
50,000.00 

62,500.00 
25,000.00 
37,500.00 
65,000.00 
90,5*1.71 
4,000.00 
15,000.00 

131,159.34 
50,000.00 

12,000.00 
3,000.00 
45,000 00 
6,050.00 


(858 

... 

1891 

1912 
1916 


H 



*l 

$ 
H 



TJ 
Contract in force SI 
for remodeling. W 

3 

01 

rH 
* 

Q 

5 

O 

w 

M 

Lj 

Contract not ccj 
awardod for re- Q 
modeling. J-3 
Site on Pehca.i 
Spit, Galveston 
Harbor; trans- 
ferred by War 
Department. 


Post office and 
customhouse. 

i 

Quarantine station 
Post office i 


Compensation to architects, 
etc. 
Remodeling, etc 


To adapt old appraiser's 
stores for courthouse. 
Amends authorization of 
June 25, 1910. nnd appro- 
priations of Mar. 4, 1'jll, 
and Aug. 24, 1912. 
Site and buildmc 


3 lots out of present appro- 
priation. 
Building, exclusive of site, 
S250.000 
Elevator 


Rearranging third story 

Buildings, wharves, etc., 
amount transferred from 
Public Health Service. 
Riprap... 


Site and building 




Limit increased 





DIVISION B. Statement of expenditures for building (construction and annual repairs t etc.) and sites, showing outstanding obligations and balances 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No 

S72 
573 
574 

575 
.176 


Expenditures 


Buildings 


Sites. 


Outstanding obligations. 


Remarks 
Balances. 


Extensions, 
Construction, alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to .Tune 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


^31 755. 00 


^2, 151. S3 
7,Q73 5 
f>7 Q 77 SI 


. C 33 90o 83 
221 700 S'J 

1311, ^ 00 
19V31 74 
h2 713 W 


33.001 00 
6.000 0(1 
/ 20, 320 fin 
\ 10,2S6 11 


Mav 7,101' 
Sept 1.1855 
Xo/ 7,1SS3 
Julv 6 1885 








^108,359 S2 31, 4 s , 7 19 
**1* ull.39 




S2 510.00 


*S,032.5l' 
15.030 On! 

2, 279. 80. Kurplns fun 1, Tune 3(1, 191 R, $1,158.13 
' Surplus Jim1. Tiinoiiii. 11U7. <&.1K2 4* 




176,871 41 .. 


2X2'9 33 
020 53 




8">000 
7-5.00 


fil,7 r '2 56 


2.000 00 


Alav 27,1012 





DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Assodatea with Division B by corresponding line numbers) -Continued. 



oo 



No. 


State and location. 


Cong. dist. | 


Title of building. 


Legislative authorizations. 


Appropriations. 


Year occupied. | 


Remarks. 
& 


Date of act. 


Statutes. 


Project or object. 


i 

Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


! 


| 


! 


577 

678 
579 

580 
581 

582 
583 

584 
585 

5S6 


Gardiner, Me 


3 

10 
9 

15 
36 

T 


Post office 


May 30,1908 
June 25,1910 

do 

May 30,1908 
Mar. 4,1913 
Oct. 14,1914 

Mar. 4,1913 
June 6,1902 

June 25,1910 
Mar. 4, 1913 

June 6, 1902 
Mar. 3, 1903 


35 
36 

36 

35 
37 
38 

37 
32 

36 
37 

32 
32 


534 
685 

685 

530 
8f>7 
729 

874 
319 

G85 
867 

319 

1204 


Site 


$15,000.00 
90,000.00 

125,000.00 

65,000.00 
20,000.00 

60,000.00 
75,000.00 

60,000.00 
30,000.00 

50,000. 00 
15,000.00 


May 30,1908 
Mar. 4,1911 
Aug. 1,1914 
Mnr. 3, 1915 
Feb. 28,1916 
July 1,1916 
Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 
Mav 30,1908 
Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 
Julv 29,1914 
1 June 12, 1917 
June 28,1902 
Mar. 3, 1903 
Apr. 28,1904 
Mar. 3,1905 
June 30,1906 
Mar. 4, 1911 
June 23,1913 
Aug. 1,1914 
Mar. 3, 1915 
June 28,1902 
Mar. 3, 1903 
Apr. 28,1904 
Mar. 3, 1905 


35 
36 

38 
38 
39 
39 
36 
38 
38 
38 
35 
36 
38 
38 
38 
38 
40 
3? 


488 
1372 
611 
824 
17 
265 
1372 

611 
824 
486 
1372 
8 
611 
824 
501 
108 
427 
108T 
454 
1157 
698 
137 

6i: 

824 
42 
1085 
454 
115 


$15,000 00 
7,000.00 
3.000.00 
65,000.00 
5,000.00 
10,000.00 
25,000.00 
20,000.00 
30,000.00 
50,000.00 
15,000.00 
25,000.00 
25,000.00 
5,000.00 
15,000.00 
10,000.00 
20,000.00 
15,000.00 
18,750.00 
10,250.00 
10,000.00 
15,000.00 
15,000.00 
5,000.00 
25,OOO.OC 
45,OOO.OC 
15,OOO.OC 
12,500.0C 
17,500.0C 
20,OOO.OC 


1917 

1916 
1916 

190 

191 
1900 


H 

O 

*3 

Site donated. 

1 

Portion of site sol<\ 3 

S 
Site selected. fej 


8 
H 

OnWInyahBay. 
No provision for 
building. 


Gary, Ind 

Gastonia.N.C.... 

Geneseo, 111 
Geneva, N.Y 

Georgetown, Ky.. 


do 
do 

do 
do 


Site and building, $105,000.. 
Site and building 


do 


Limit increased 


Authorizes sale of portion 
of site for not less than 
$2,500. 
Site and building 


do 


do 


32 
33 
33 

34 
3b 
38 
38 
38 
32 
32 
33 
33 


Georgetown, S.C.. 
.do 


6 

6 
10 

20 


Post office and 
customhouse. 

Quarantine station 
Post office... 


Limit increased 


Site and building 


Limit increased 




Georgetown, Tex.. 
Gettysburg, Pa.... 


Mar 4, 1913 

May 30,1908 
June 25,1910 
Aug. 19,1911 


37 879 

35- 536 
30' G83 
37 25 


Site 


5,666.00J Apr. 6,i9i4 

25,000.00' May 30,1908 
100.000.00 Mar. 4,1911 
17,000.00 June 23.1913 


38 

35 

31 
3* 


31 

> 48 
137 
1 


5.000.0C 

25, 000. (X 
100, 000. Of 
17. 000. (X 


191 

)! 
> 


do 


do 


Building 


Limit increased 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) -Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


577 
578 
579 
583 
581 
582 
583 
584 
585 
5Rft 


$61,18S.Q2 
135,815.46 
63,278.92 




$863. 50 
1,337.25 
983.97 


862,050.42 
105,232.71 
67,265.89 


$22,000.00 
1.00 
14,730.00 


Nov. 18,1912 
Nov. 3,1911 
June 29,1910 




$2,835.03 
1,030.00 
66.25 


$18,978.08 
20,103.54 


Surplus fund, June 30, 1917, $3,904.83. 












$10,000.03 


20,000.00 


*55,8.'>9 4r> 
*63,507.03 
*54,9.i8.0. 




6,600 72 
917.93 
8,873 53 
7,037 63 
8 00 
1.131.61 


6-> 460. 17 
67,414.93 
63,811.54 
7,037 63 
8.00 
113.721.40 


19,057.75 
12,503.00 
10,061.99 


(X-t. 16,1903 
Dec. 19,1911 
Apr. 17,1903 










2,000.00 


8,992.97 


















5,000.00 
24.000.00 


Oct. 5, 1914 








112.589.79 




Jan. 19,1909 




i. 666. 66 


9.4i6.2i 



DIVISION A. Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites t the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 

687 
5S8 
589 

690 

691 
592 
593 

594 

j 
595 | 


State and location. 


1 

o 


Title of building. 


Legislative authorizations. 


Appropriations. 


| 


Remarks, 
tf 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


l_ 

37 
37 
37 

36 

37 
37 

3G 
37 

10 
10 

32 
34 


! 


1 


! 


Gilmor Tex 


3 
3 
3 

00 


Post office... 


Afar. 4,1913 
do 
do 

June 25,1910 

Mar. 4,1913 
do 

June 25,1910 
Mar. 4,1913 

Aug. 4, 1854 
do 

June 6, 1902 
June 30,19015 


876 
874 
874 

686 
874 



688 
871 

571 
571 

311 
773 


Site and building 


$55,000.00 
75,000.00 
60,000.00 

100,000.00 

50,000.00 
100,000.00 

15,000.00 
100,000.00 

49,000.00 
, 4,000.00 

! 75,000.00 
! 6.000.0C 


July 29,1914 
June 12,1917 

July 29,1914' 
Feb. 28,1916 
June 12,1917 
July 29,1914 
Feb. 28,1916 
July 1,1916 
June 12,1917 
Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3, 1915 
Aug. 1,1914 
Feb. 28,1916 
June 12,1917 
July 29,1914 
July 1,1916 
June 12,1917 
Mar. 4, 1911 
Mar. 3, 1915 
Fob. 28,1916 
July 1, 1916 
June 12,1917 
Aug. 4,1854 

June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3, 1905 
June 30,1906 


38 
40 

38 
39 
40 
38 
39 
39 
40 
36 
38 
38 
38 
38 
b9 
40 
38 
39 
40 
3u 
38 
39 
38 
4G 
1C 

32 
32 
32 
32 
34 


561 
108 

561 
17 
108 
561 
17 
265 
108 
1371 

611 
824 
611 
17 
108 
5(il 
265 
108 
1372 
182- 
1" 
26o 
, 108 

1" 

42 
' 108a 
' 45 
I 115. 
I* 78 


$5,000.00 
35,000.00 

6,000.00 
600.00 
50,000.00 
7,500.00 
500.00 
400.00 
40,000.00 
20,000.00 
5,000.00 
30,000.00 
45,000.00 
5,000.00 
500.00 
44,500.00 
9,500.00 
5,000.00 
65,000.00 
15,000.00 
1,000.00 
19.000.0C 
40,000.00 
20,OOO.OC 
53,OOO.OC 

15, 000. (K 
18,750.01 
10, 250. (X 
25, 000. W 
6,000.<X 


H 
Contract not _ 
awarded for 2 
building. ^ 
Contract In force ^ 
for building. H 

Bo. B 

| 

<3 
Do. w 
O 

6 

Contract not 2 
awarded for Pj 
building. H 



H 

! 


Girard, Kans 
Glasgow, Ky 

Glens Falls N Y 


do 
do 

..do 


do 


1916 

!"" 

... 
... 

U85S 

r 


do 


...do 


Glen wood , Iowa. . . 


9 


. ..do 


. ..do 


Glen wood Springs, 
Colo. 

Globe, Ariz. .. . 


2 
1 

6 
30 


do 

Post office and 
courthouse. 

Customhouse and 
post office. 

Post office 


do 


iSite 


Gloucester, Mass . . 
Gloversville.N.Y. 


Building 


Slrrtim.1bnll.1lni! . . . 
Cotripcn; uiou (OiUi'tifu'.! '('.>, 
etc. 
Site and building 




Limit increased . . 





DIVISION B. Statement < 



ment of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with division A by corresponding line numbers) Continued. 



No. 


Expenditures 


Remarks. 


Buildings. 


Sues. 


Outstanding obligations. 


Balances. 


Construction. 


Extension" 
alterations, 
etc. 


Annual 
repairs, 
etc 


Total to June 
30. 191S. 


~ cf ! Dateofpur- 
^ OSIi , cha^e. 

1 


Site. 


Building. 


587 
58S 

ssa 

590 
591 
592 
593 
594 
595 


870 03 
39.76-1.23 
10,321 87 
+74,512 12 
22 257.83 
27,212.12 
153 00 
MO, 858 32 
*65,897 10 






S70 03 
39,704 23 
10,323 87 
75,390 61 
22,237.S9 
27,212 12 
156 0) 
68,925 98 
71,959.95 


So, 030 OO 1 Jan 23,1917 
3,500 00, Jan 25,1916 
7.900 01 Sept 14.1916 
18, 50). 01 Nov. 28,1911 
5,00") OT June 3,1915 
9,500 001 Jan 13,1915 
15,0)0 00 Nov. 14,1911 
9,001 00 June 0,1853 
14,987.671 Mai. 12,1903 






534,930.00 


Deficiency, $3,696.40 
Deficiency, $4,616 59. 
Surp us fund, June 30, 1918, $6,987.88 

Deficiency, $14,472.22 








S16, 932. 17 
34,794.72 




S2 65 
87S. 49 













20,750.32 
57,200.10 


1,991.79 
79,"844.~66 















28,067.66 
6,032 85 















DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work t and 
other pertinent features. (Associated with Division B by corresponding line numbers) -Continued. 



No. 


State and location. 


3 
-o 


Title of building. 


Legislative authorizations. 


Appropriations. 


1 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


* 


! 


3 
> 


1 


690 
597 

598 
599 

600 

601 
602 
603 
604 


Goldfield,Nev.... 
Goldsboro,N.C... 

Gonzales, Tex 


1 
3 

9 


Post office 


May 30,1908 

June 6. 1902 
Mar. 3,1903 
May 30,1908 

June 30,1906 
May 30,1908 

June 25,1910 

June 30.1906 
May 30,1908 
June 25,1910 

June 6,1902 
do 

Mar. 3,1903 
June 30,1906 


35 

32 
32 
35 

34 
35 

36 

34 
35 
3(i 

32 
32 

! 32 
I 34 


530 

319 
1205 
525 

778 
529 

686 

784 
53ti 
683 

319 
316 

! 1208 
777 


Site and building 


$75,000.00 

35,000.00 
15,000.00 
10,000.00 

50,000.00 
70,000.00 

70,000.00 

10,000.00 
15,000.00 
135,000.00 

165,000.00 
50,000.00 

10,OOO.OG 
125,000.00 


May 30,1908 
Mar. 3,1915 
June 28,1902 
Mar. 3,1903 
do 
Apr. 28,1904 
May 30.1908 
June 30,190b 
Mar. 4, 1907 
Mar. 4.1909 
May 30,1908 
Mar. 4.1911 
Aug. 24,1912 
June 24,1911 
Mar. 4,1911 
Aug. 1,1914 
Mar. 3, 1915 
Feh. 2K,191o 
July 1,1916 
June 30, 1900 
May 30.1908 
Aug. 24, 1912 
June 23,1913 
June 28,1902 
Mar. 3, 1903 
Apr. 28,1904 
Mar. 3, 1905 
June 28,191)2 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1905 
Mar. 3, 1903 
June 30,1906 
Mar. 4,1907 
May 27,1908 
Mar. 4,1909 


35 
38 
32 
32 
32 
33 
35 
34 
34 
35 
35 
36 
37 
08 
3d 
38 
38 
39 
39 
-34 
3d 
37 
38 
32 
32 
33 
33 
32 
32 
3d 
3d 
32 
3-1 
34 
3c 
3 


485 
824 
427 
1085 
1038 
454 
483 
792 
121)8 
950 
4&> 
L.72 
420 
8 
137L 
Oil 
824 
1~ 
265 
790 
48 
42 

42 
10S5 
45 
115 
426 
1085 
45 
115 
103 
79 
129 
31 
95C 


$15,000.00 
60,000.00 
]i| mni mi 
P, iJHI IN) 
1...iKtH U" 
l"'.,. 11 ^ 1*1 

10,000.00 
10,000.00 
20,000.00 
20,000.00 
15,000.00 
25.000.00 
10,000 00 
20.000.0U 
14.000.00 
6,000.00 
35,000.00 
5 t OUU.'M) 
10,000.00 
10,000.00 
15,000.00 
75.000.0U 
60, 000. (K) 
25,000. UC 
41,250.0C 
25,OOU.OG 
73,750.00 
10,OOO.OC 
12.500.0C 
10,OOO.OC 
17, 500. (X 
10,OOO.OC 
20, 000. (K 
40, 000. (X 
20, 000. (X 
45. 000. (X 


run 
[.MI 

1011 


Site not selected. 
Site donated. 

Do. 

i 


do 
.do 


do 


Limit increased 


Extension, etc 


Site and building (site, $1) . . 
Site and building 


Goshen, Ind 
Gouverneur,N. Y. 

Grafton,W.Va.... 

Grand Forks, N. 
Dak. 

Grand Haven. 
Mich. 

Grand Island, 
Nebr. 


13 
31 

2 

1 



5 


do 
do 

do 

Post office and 
courthouse. 

Post office and 
customhouse. 

Post office and 
courthouse. 


1913 
1917 

191 
1906 
1906 
191C 


do 


Site 


Limit increased 


Building 


Site and building 


do 


Site 


Building 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus -fund deposits, and other features. (Associated with Division A by corresponding line numbers)-^Contiimed. 



No. 


Expenditures. 


Remarks, 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


596 
597 
538 
599 
600 

601 

602 
603 


















$75,000.00 


Surplus fund, June 30, 1916, $4,260.67. 
Surplus fund, June 30, 1918, $5,271.89. 


*S41,969 35 
45,635.95 
*54,617.84 
55, 218. 11 

133,570.15 
*1-N <r^ 71 

-1 1 -IS, 

*121.557.49 


$9,569.12 


$6,080.99 
1,655.77 
975 71 
777. 66 

1,046.24 

4,316.97 
7, 3 '3. 97 
2.430.47 


557, ei9. 46 
47,291.72 
55,533 55 
55, 995. 77 

134,616.33 

143,272.68 
57,351.83 
123.987.96 


$8.030.65 
26.38 
13,650.03 
9. 500. 03 

24,026.20 

16,540.23 
12.14 
9.585.41 


Oct. 31,1902 
Apr. 21,1908 
Mar. 21,1910 
Jan. 15,1913 
/Jan. 22,1909 
\\far. 22,1910 
j?eb. 16,1903 
Mar. 19,1903 
Mar. 24.1904 








$77.00 














10.00 
1,000.00 






1 


429.85 




/ 








04 









DIVISION A.-Statem*nt of legislative authorizations 
other pertinent features. (. ' 



No. 



State and location 



614 Greeneville, Tenn 



615 



616] 
617! 



621 



Greenfield, Mass.. 

Green River, Wyo. 
Greensboro, N. C 



618 Greensburg, Ind. 
Greensburg,Pa.. 



j Greenville, Ala... 

Greenville, 111. ... 
Greenville, Miss. . . 



Title of building. 


- 
Legislative authoria 


Date of act 


Statutes.! 


Project o 

1 * 


Post office and 
courthouse. 

Post office... 


June 6,190 

June 25,191 

do 

May 25,1882 
Mar. 3,1885 
Julv 26,1886 
June 6,1902 

Mar. 4,1913 

June 30,1906 
May 30,1908 

Mar. 4, 1913 

May 30,1908 

r une 30,1906 
May 30,1908 

-.do 


32 317 Site and build 
36 685 do 


do 

Courthouse, post 
oilice, etc 

Post office... 


36 693 Site 


S97 Site and buildi 
480 A pproaches, gr 
1->8J Completion.. 


315 Extension, etc 
877 Site 


do 
do 


784 do 
wj 527 Building 


37 877 Site 


do 
do 


35 529 Site and buildin 
i 779 do 
5 522 Limit increased* 
5 535' RitP 


--..do 



f work, and M 

Oi 



..... ^ v 

June 25,1910 ' 3i 



gislative authorizations. 

I 


. 

Appropriations. 


3.1 


Limit of 
cost. 


Sfa 
Date of act. 

1? 


itutes 

7 


Amount. 


Project or object. 

I 


7 Site and building 
5 do 


$110,000.00 

100,000.00 

6,000.00 

50,000.00 
7,500.00 
9,000.00 
61,650.00 

12,000.00 

25,000.00 
100,000.00 

5,000.00 

65,000.00; 

60, 000.00' 
15,000.00 

10,000.00 
55,000.00 , 

i > 


June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1905 
Mar. 4, 1911 
Aug. 1,1914 
Mar. 3,1915 
Mar. 4,1911 

Aug. 7,1882 
Mar. 3, 1883 
Mar. 3,1885 
July 26,1886 
June 28,1902 
Mar. 3.19H3 
July 1,1916 


t 

2 
3 
3 
39 

34 
35 



1 

35 
35 
31 
31 
35 
35 
37 
38 
38 


427 
108S 
454 
1158 
1372 
611 
824 
1372 

304 
604 
480 
158 
424 
10S6 
265 

795 
484 
950 
705 
1372 
561 

485 
950 
793 
298 
951 
488 
420 
9 
611 


$20,000.00 
27,500.00 
47,500.00 
15,000.00 
20,000.00 
5,000.001 
75,000.00 
6,000.00. 

25,000.001 
-25,000.00 
7,500.00 
9,000.001 
20,000.00 
41,650.00 

12, ooo. on. 

25, 000.001' 
23,000.00 
3J,OJO.OU 
15,000.00 
35,000.00 
5,000.00.. 

25,000.0019 
40,000.00 
17,000.0019 
43,000.00 
15,000.00 
10,000.0019 
1,000.00 
45,000.00 
9,000.00 


3 Site 


7 Site and building 


3 CwSJlSto' gra3ing ' etc -' 


> Extension, etc 


'Site 


1 do 




June 30,1906 
May 30,1908 
Mar. 4,iaOJ 
June 25,1910 
Mar. 4,1911 
July 29,1914 

May 30,1908 
Mar. 4, 1909 
Fune 30 1906 
Ifar. 4 1907 
Mar. 4, 1909 
May 30,1908 
Aug. 21,1912 
Fune 23, 1913 
A-Ug. 1,1914 


Site 


Site and building 


do 

Limit increased.. !."!." 


Site 
Budding . 





L912 



Remarks. 



No 



Do. 



Do. 







vision for OQ 



I 

s 

o 

E 

H 

O 

H 



DIVISION B. Statement of ecpenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



e 



No. 


Expenditures. 


Buildings. 


Sites 


Outstanding obligations. 


Balances. 


Ret 


Construction. 


1 
Extensions, Annual ' T n t fl i tn Tnnp 
alterations, repairs, T on MIS 
etc. etc. 4U ' iji8 ' 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


614 
615 
616 
617 
618 
619 
620 
621 
622 
fi?^ 


="$102,548.56 
66,329.78 


?7 S" 7 ? 1?' S109 875 73 


$7.019.75 
16,500 00 
6,000 OT 
13,350 00 
12,000 00 
24,971.82 
5,000 00 
12.000 00 
10,521 97 
9.500.00 


Feb. 12,1903 
Mav 27,1912 
Oct. 6,1911 
Apr 26,1883 
Julv 26,1917 
Mai 25, 1908 
Jan 23, 1917 
Jan. 12,1910 
Julv 16,1907 
NoV. 3.1909 








Surplus fund, June 
Surplus fund, June 3 
Surplus fund. June S 


1 947. 04 67*276 82 




$130.00 












*52, 688.23 


61,077 83 26,386.64' 134,352 16 















92,396.09 


1 338 18, 93 734 27 




88.50 











*51,612 72 
*62,232.37 
51.546 90 


928 53 52 541 25 








3 239 93 65*472 3D 









L1640S 52'.71098 




10300 





OQ 

a 

TJ 

I 



Q 

8 

w 

B 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



-or 

00 



No. 


State and location. 


| 


Title of building. 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


34 

25 
27 
34 

34 
34 

34 
37 

35 

36 

34 
35 
36 

36 
36 
37 

25 
26 
27 
28 
29 


! 





| 


624 

635 

626 
627 
628 

629 
630 

631 
>>32 

633 


Greenville, Ohio.. 
Greenville, S. C... 

Greenville, Tex . . 
Greenwich, Conn 


4 
4 

4 
4 


Post office 


June 30,1906 

May 1,1888 
July 28,1892 
June 30,1906 

do 
do 


780 

107 

284 
775 

791 
781 

782 
871 

530 

781 
686 

782 
526 
677 

689 
1372 
871 

43 
969 
367 
392 
416 


Site and building 


$35,000.00 

100,000.00 
2,000.00 
80,000.00 

20,000.00 
70,000.00 

20,000.00 
90,000.00 

60,000.00 

60,000.00 
50,000.00 

7,500.00 
50,000.00 
10,000.00 

i) Ann on 


June 30,1906 
Mar. 4, 1907 
Oct. 2,1888 
Mar. 2,1889 
July 28,1892 
June 30,1906 
Mar. 4,1907 
June 30,1908 
Mar. 4,1907 
Mar. 4, 1909 
June 30,1906 
Mar. 3, 1915 
July 1,1916 
May 30,190-S 
June 25,1910 
Mar. 4,1911 
June 30,1906 
Mar. 4,1907 
Mar. 4, 1911 
Aug. 1,1914 
Mar. 3, 1915 
June 30,1906 
May 30,1908 
Mar. 4,1909 
Mar. 4, 1911 

'.'.! 
Feb! 2SI1916 
July 1, 1916 
June 12,1917 
Mar. 5,1888 
Mar. 3, 1891 
Aug. 7,1892 
Aug. 8,1894 
June 11,1896 
July 1, Ib9& 


34 
34 
25 
25 
27 
34 
34 
34 
34 
35 
34 
38 
39 
35 
36 
36 
34 
3. 
36 
38 
38 
34 
35 
35 
3b 
36 
38 
39 
39 
40 
25 
26 
27 
28 
29 
30 


793 
1298 
506 
940 
284 
791 
1298 
794 
1299 
951 
79,' 
82' 
265 
185 
705 
1372 
793 
1299 
1372 
611 
82 
794 
483 
951 
1372 
1372 
824 
17 
, 265 
108 
43 
969 
367 
392 
416 
59S 


<(y r\n/\ rv\ irtrtn 

00,000.0011892 
50,000 00 

*>.w oVir-io 

50', 000. OOl 
20,000.001910 
30,000.00 
20,000.00 

?i.o;n 001 or, 

A'lMUl 
10,000 00 
!,_,( H ID IN )i I JIM 

30J 000.00' 
15, 000. 00 1911 

A 5, ooo. on 

10,00(1 (HI Ittir 
15.000.00, 
2"), OIK) OO 1 

7..m(XM'.ni! 

J&UHN 01 
30,000.00) 

10,000.001 

15,000.001918 
1,000.00. 
35,000.00| 
36,000.00 
18,000.00' 
45,000.00188? 
13,000.00 
7,500.00 
5,000.00 
350.00 
14,100.00 


Site donated. 

S..i..HHi. r , ., ,, 
iij.in.ii. i i Hi .1, 
sent to surplus 
fund. 

1 

! 


Post office and 
courthouse. 


do 




Extension, additional land, 
etc. 
Erroneously appropriated. . 
Site and building 


Ho 


do 


Site 


Greenwood, Miss 


3 do 


Mar. 4,1913 
May 30,1908 

June 30,1906 
June 25,1910 

June 30,1906 
May 30,1908 
June 25,1910 

do 
Mar. 4,1911 
Mar. 4, 1913 

Mar. 5, 1888 
Mar. 3,1891 
Aug. 7,1892 
Aug. 8,1894 
June 11,1896 


Building 


Site and building 


Greenwood, 8. C 


i 
3 .... do. 


do 


Grenada, Miss 




....do 


do 


Griffin, Ga .. . 


fi 


do 


Site 


Gnnnell, Iowa 

Gulf (Ship Island), 
Miss. 




6 


do 

Quarantine station 


Building 


Limit increased .... 


Site 


Limit increased 


Building 


90;000.00 

45,000.00 
13,000.00 
7,500.00 
5,000.00 
350.00 


Buildings etc 




Coal shed, machinery, etc. . 
Repairs etc 


House on barge Zamora, 
S250; telephone line, S100. 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30. 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


624 
625 

626 
627 
628 
629 
630 
631 
632 
633 


*S34,92S 24 
*86,703.98 

*6l,870 29 
75,990.33 
48,702.96 
*48,001 68 
43,272.45 
*59,997.81 
65,415 39 
*80.500.00 




SI, 829 95 
30,338 03 

6,268.2b 
950.16 
1,137.92 
4,067.11 
504.55 
1,620.80 
939.25 
36.557.58 


136,758.19 
180,083.75 

68,138.57 
76,940.49 
49,840.88 
52,068.79 
43,777.00 
61,618.61 
66,354.64 
188.222 84 


$33.79 
/ 12,14764 
\ 16,952 00 
8,074.11 
20,000.00 
6,500.00 
6,520.71 
5,500.00 
6,522.52 
15,000.00 


May 24.1907 
Feb. 4,1889 
Mav 9,1907 
Apr. 23,1907 
Sept. 16,1909 
Mar. 26,1909 
June 15,1907 
Jan. 31,1912 
Aug 30,1907 
Oct. 31,1911 








Surplus fund, June 30, 1918. $969.55. 


$63,041.74 


\ 






/ 










$2,350.00 
2,441.71 


$11,659.67 
2,355.33 














258.00 














2,100.00 


22,484.61 


71.165.26 





DIVISION A. Statement of legislative authorization? and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



00 

o 



! 

No. i State and location. 

j 


+* 

9 

I 


Title of building. 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


2 


1 
& 





!. 


633 Gulf (Ship Island), 
Miss, (contd.) 

834- Gulfport, Miss 

i 

5J Guthrle, Okla .... 

I 


6 

; 


Quarantine station 

Post office and 
customhousp. 

Post office and 
comthouse. 


July 1,1898 

Mar. 3, 1899 
June 6, 1900 

Mar. 3,1905 
War. 4,1907 

June 30,1906 
May 30,1908 

Jrne 6,1902 
Mar. 3, 1903 
May 30,1V08 
June 25.1910 


30 

30 
31 

33 
34 

34 
35 

32 
32 
35 
36 


599 

1077 
592 

1162 
1307 

779 
522 

31ri 
1205 
535 
680 


For launch, steam or naph- 
tha, 54,000; additional 

]M|||.]|..| , '" ".lYl, I], |li. 


$14,100.00 

36,000.00 
7,150.00 

10,600.00 
35,492.00 

100,000.00 
40,000.00 

50,000.00 
50, 000! 00 
35.000.00 
125.000.00 


Mar. 3,1899 
June 6, 1900 
Mar. 3,1905 
Mar. 4,1907 

June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
June 25,1910 
. June 28, 1902 
M^r. 3.1903 
1 Mir. 3,1905 
Alav 30.1908 


30 
31 
33 
34 

34 
34 
35 
36 
32 
32 
33 
35 


1077 
592 
1162- 
1307J 

> 

!793 
1299 
951 
, 705 
420 
10S6 
1158 
48S 


36,000.00 
7,150.00 
10,600.00 
35,492.00 

25,000.00 
25,000.00 
25,000.00 
65,000.00 
15,000.00 
35,000.00 
50,000.00 
35,000.00 


1910 

1906 
1915 




pavilion ward for nonin- 
fectious diseases, $1,500; 
isolation ward. $800; 
fence, SSOO; transfer barge 
and ballast lighter, $2,000. 
Improvements to pier, etc.. 
Improvements to station, 
etc. 
Gangway, fpnces, etc 


Reconstruct and equip sta- 
tion. 
Site and building 


I unit increased 


Site and brildinsr 


Limit increased 


Additional land 


Extension, etc 



| Hackensack, X J . 6 



637 



Po*t oTice. . 



do ' 36| 

Mar. 4,191? , 37i 



090 Site 
872 



HaKersto\m, Md . . 6 do 



I Mir. 3, 19^3 
Ji ne 30.1906 
Mir 4,1913 



1207 Site 

770 ^itc nnd building (585,000) . 
v,9 iXteu-ion, etc 



June 

25, (MX). 00 Alar. 
100,000.00! Mar. 
Feb. 
July 
June 
10,000.00 Mar. 
7r>,000.00[ June 
30,000 00 Mir 
1 Mar 



I. UUl . 

I : 



4,1911 
24,1912 
23,1913 
4,1911 
3,1915 

"l t 1916 

12, 1917 

3, 1903 

P,0, 1906 

4,1907 

3,1915 



420 

9 

1372 



265 
108 
1037 
792| 



34, 1299' 
3< 824' 



40,000.00 
30, 000. 00 
55,000.00 
25,000.001917 
1,000.00 
45, 000. 00 
40,000.00 ! 
14,000.00 

ifl.nm noioiol 

J'l.MlHI (Mt| ! 

45.000.00i I Contract not 

30,000.00 ' awarded for ex- 
1 tension. 



Expenditures 



Buildings 



Sites. 



No 



Outstanding obligations. , 



Remarks. 



1 



Balances. 



Coiisti action 



Extensions, 

alterations, 

etc. 



Annual 

repairs, 

etc. 



Tol.il In Tu 



-M12,ObO.M 

-99 S44 35 ?123 200 ; 

76, SSti 2t> . 
" 



S3, 074 37 
%367 42 

1,092 6S 
2^ 10 



117,135.01 
228,412.54 

77,978.96 
64,699 76 



_ . ' Date of pur- 
Cost, chase. 



$24 979 30 Oct 24, 1907 

wotfrfsS 

SjgS-S'&UBB 



Site. 



Building. 






1 





X 


$362. OO 1 


$1,437.23 


) 


1,993.00 


21,120.72 
30,000.00 



00 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to ihe acquisition of sites, the progress of the work, nnd 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



oo 
to 



No. 


State and location. 


| 


Title of building. 


Legislative authorizations. 


Appropriations. 


o 
1909 

1918 
1916 
1916 

1888 

1913 


Remarks. 

8 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


-4 


! 


^ 


! 


638 
639 
640 

641 

612 
643 
644 
645 

646 


Hagerstown, Md.. 
Hallowell,.Me 
Hamilton Ohio 


3 
3 


Rent of buildings.. 
Post office 


Mar. 3,1915 
June 25,1910 

June 6, 1902 
Mir. 3,1903 
June 30,1906 

June 6, 1902 
June 30,1906 

June 25,1910 
Mar. 4,1913 

June 25,1910 
do 


.38 
36 

32 
32 

34 

32 
34 

36 
37 

36 
36 

22 
23 
24 
24 
25 
36 
37 
38 


824 
689 

321 
1207 
777 

318 
698 

689 
871 

688 
684 

93 
480 
103 
510 
47 
687 
SOS 
1163 


Temporary quarters and 
moving expenses. 
Site . . . 


$2,000.00 
20,000.00 

20,000.00 
10,000.00 
100,000.00 

140,000.00 
5,000.00 

5,000.00 
50,000.00 

80,000.00 
75,000.00 

75,000.00 
18,000.00 
37,000.00 
4,000.00 
2,000.00 
100,000.00 
10,000.00 


Mar. 3,1915 
Mar. 4,1911 

June 28,1902 
Mar. 3,1903 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3, 1905 
June 30,1906 
Mar. 4, 1911 
Feb. 28,1916 
July 1,1916 
June 12,1917 
Mar. 4,1911 
June 23,1913 
AUK. 1,1914 
Mar. 3,1915 
Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 
Aug. 7,1882 
Mar. 3,lb85 
June 30,1886 
Mar. 3,1S7 
Mar. 30,1888 
Mar. 4,1911 
Aug. 24,1912 
June 23.1913 
Oct. 22,1913 


38 
36 

32 
32 
34 
34 
35 
32 
32 
33 
33 
34 
36 
39 
39 
40 
36 
38 
38 

36 
38 
38 
3? 
22 
23 
24 
21 
25 
36 
37 
38 
38 


824 
1372 

429 
1038 
791 
1299 
951 
427 
1086 
455 
115S 
698 
1373 
17 
265 
108 
1373 
9 
Oil 
824 
1373 
9 
611 
824 
304 
4SO 
105 
510 
47 
1373 
421 

20! 


13,000.00 
20,000.00| 

20,000.00 
10,000.00 
20,000.00 
40,000.00 

III'I>HI IHI 
35,000.00 
15, 000. 00 
25,000.00 
iO,000 00 
0,000.00 

500 w 

5,000.00 
44,500.00 
20,000.00 
20.000.00 
20,000.00 
20,000.00 
17,000.00 
12,000.00 
31,000.00 
15,000.00 
37,500.00 
55,500.00 
37,000.00 
4,000.00 
2,000.00 
40,000.00 
30,000.00 
30,000.00 
10.000.00 


H 

O 
No provision for *^ 
buildiner. ^ 

Joseph T. Hutton, ^ 
architect. y 
W 

O 
H 


... .do 


do 


Hammond, Ind... 

Hammond, La 
Hampton, Va 


10 

6 
1 


Post omce and 
courthouse. 

Post office 


Limit increased . . 


Building 


Site and building... 


Subdrainage 


Site 


.do 


Building .... 


Site and building. . . . 


Hanford, Cal 


7 


do 


do 


Hannibal, Mo. .. 


1 


do 


May 5, 1882 
Mar. 3, 1SS5 
June 30,18^6 
Mar. 3,1887 
Mar. 30,1888 
June 25,1910 
Mar. 4,1913 
Mar. 4,1915 


do 




Hanover, Pa 

i 


20 


do 


Limit increased 


do 




Completion . 


Site and building 


Limit Increased 


Authorized to r?e part of 
unexpended balance for 
enlarging site 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balance*, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) -Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


638 
639 
640 
641 
642 
643 
644 
645 
646 


















$2,000.00 


Surplus fund, June 30, 1918, $5.12. 
Surplus fund, June 30, 1918. $1,415.20 










$6,500 00 
19,976.01 
19,526.69 
5.000.00 
13,500.00 
17,000.00 
13,332.50 
/ 21,500 00 
\ 4,250 00 


Mar. 13,1912 
June 19,1903 
July 25,1903 
July 17,1913 
Aug. 7, 1911 
Oct. 17,1911 
June 30,1883 
Sept. 9,1911 
Dec. 19,1916 






*$98,162.20 
*125,473.31 
38,195 59 
64,464 10 
*57,994.8S 
*122,6S9.28 

82,734.80 




$3,074.83 
8,844.92 
848.79 
839.74 
1,644.06 
23,052.46 

568.73 


$101,237.03 
134,318.23 
39,044.33 
65,333 84 
59,638.94 
145,741.74 

83,303.53 




















$8,155.80 
1,000.00 


3,648.61 
1,035.90 




















} 


100.00 






/ 





00 
CO 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



00 



No. 


Legislative authorizations. 


Appropriations. 


g Remarks. 

1 


State and location. , -g Title of building, i 
. Date of act. 

,o ! 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


| 


I 


3 

> 


! 


647 
,48 

649 

650 

651 
652 

653 
654 


Harriman, Term. 2| Post office Mav 30,1908 


35 531 

3o| 533 
36! 681 

18 505 
19 1 203 

19 352 
361 680 
381 3Sfi 
40 466 

3' 420 

1 3S 9 
38 210 
38 611 

39 265 
40 466 
32 317 
32 12U3 

i 

22 153 
23 4SO 
24 51L 

37 875 
.37 S7s 


Site and building 


$55.000.00 

7,500.00 
60,000.00 

160,000.00 

300,000.00 
125,000.00 
75.000.00 
11,000.00 

5,000.00 

3,000.00 
5,000.00 
5,000.00 
i 4,200 OTi 
' 6,OOO.OC 
4,000-OC 
70, OUO. OC 
30,000 OC 

50,omoc 

22, 500. Of 
40,OOO.OC 

52,500.00 
10,000-OC 


May 30,1908 
Mar. 4,1909 
May 30,1908 
Aug. 24,1912 
June 23,1913 
Mar. 3,1875 
Mar. 3, 1877 
June 20,1878 
Mar. 3,1879 
June 16,1880 
Mar. 3. 1881 
Mai-. 4, 1911 
Aug. 21,1912 
June 23.1913 
Mqr. 3.1915 
Mar. 28.1918 
Aug. 24,1912 
June 23,1913 
Oct. 22,1913 
A up. 1,1911 
Mar 3,1915 
July 1, 191G 
Mar. 28,1918 

June 25,1902 
1 Mar. 3,1903 
Apr. 2<U904 
, Mar. 3.190G 
Vug. 7,18t2 
July 7,18S4 
Mar. 3,li>85 
Mar. .3.18S7 
July 29,1914 
July 1,1916 
June 12.1917 
Julv 29,1914 


35 
35 
35 
37 
38 
18 
19 
20 
20 
?1 


486 
951 
487 
420 
9 
505 
352 
210 
377 
259 
435 
1373 
42C 

R2E 
46( 
42( 
t 
21( 
Oil 
*2, 
62, 
46 

142 
10S 
145 
15 
30, 
19 
l 43 
51 
} 56 
) 26 
) 10 

; 56 


7',.".no 00 

20,000.00 
10,000.00 

[o.ono.Q( 

30,000.00 
50,000.00 
50, 000. (M 

i ^;!!T. IU 1 

i 40,OOO.OC 
30, 000. Of 
fio,000.0f 
> 75,000.0( 
i 11,000 Ot 
V 5,000.0t 
J, 3, 000.01 
), 5,000.0 
L. 5,000.01 
j 1.200 
S 6,000.01 
3 4.000.0i 

7 15,000.01 
3, 17,500.01 
5i 35,000.0: 
S 32,500.0 
3 25,000.0 
5i 25,000.0 
Q 22,500.0 
l! 40,000.0 
1 3,000.0 
5 2,500.0 
S 20,000.0 
1 7,500.0 


.r2 
ion 

18S2 

n 

3 
3 

\ 

011903 

J 

)'l886 
0. 
0, 
0. 
Contract not 
0, awarded for 
! building. 
No provision for 
tni/Iding. 


Hart isbuip, Til 1 24 do do 


Site 


! June 25,1910 

Hanisbnrj, Pa... 18J Fo^t office and Mar. 3,1875 
1 couithou<:e Aug. 15,1876 

Mar 3,1877 
June 25,1910 
June 1.3,1914 
Mar 28,1918 

dn , Kem ofb .Him * Aug. 24,1912 


Building 


Site 


Authorized to use unex- 
pended amount oisito ap- 
propriation, 
liuildinp . 


Extension etc 


21 
36 
37 
38 
38 
4 
"A 
3 
3 
3 
3 
3 
4 

3 
3 
3 
3 
2 
2, 
2: 
2^ 
3 

8 

3S 


Limit increased 


Additional for completion.. 

Tempoiaiy quarteis and 
moving expenses, 
do 


June 23, 19i3 
Oct 22,1913 
Aue. 1,1914 
Mil 3,19i:> 
July 1,1916 
Mar 28.1918 
Hanson, >rk . 3 Po-^t oiUe inu June 0,1902 
courthouse. Mnr. 3,1903 

Hiiiiisonliuit: \a. 7 ( i> it' H -L. i-ot Juh 7,i"i\2 
o i\C et< Mar 3,ltS> 
Mu .J.1SS7 

HamsoiiMlle. Mo. b Po^t oTi,c<\. May 4,1913 
HanodsUurK. Kv. S. ..do... .do. .. 


do ... 


.. .do 


.do 


do 


i . do 


Site and building 


Limit increased 


Sue and building 
Approaches, grading, etc. . . 
Tn'argement and comple- 
tion. 
Site and building 


MtP . . 







DIVISION B Statement of eipenditvresfor building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
v ith notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites Outstanding obligations. 


Balances. 


Extensions., Annual Tnfal tn Tnnfi 
Construction, alterations repairs, Jn IQIR 
etc. etc du > iyit>> 


Cost. 


1 

Dateofpur- ^ 


Building. 


(-47 

>4S 

t.19 

l.oO 
<hil 
i.->2 

<53 
i i 


*S51, 689 28 . ^ J 4^2 % &J5, 132 24 
*56, 518 74 'J30 93 57, t49 tf 

*2 r )0 05'3 4i Sl^s 07.') 2i P, 227 70 327,33938 
30.7S50J 30,78300 
*n4 S5 9 > - lu 2)1 s<) lfH,(51 04 
*lbo'0o7.7l' - - lMi3 21 Us. 330 98 
JTO 00 3 )0 00 


32,300 00 
7,500 00 

110.^27 8b 


Aug 28,1909 
Api. lO.T'lO 
/^[a^ 20,1877 
\0c-f. 8,1877 
















1 


$13, 01. 29 
513 00 


$7,023.47 
900 00 


/ 


5,431 11 
12.32^ tO 
."),000 00 
7 vwi nn 


Nov 10.1902 
Vjir 11,1884 
Get 27, 1910 
Affir 24 7Q17 














20,200.00 







w 





H 



3 
S 



Q 

W 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites t the progress of the work, and 
other pertinent features. (Associated with, Division B by corresponding line numbers) Continued. 



oo 



No 


State and location. 


1 


Title of buUding. 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 

i 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


| 


! 


| 


! 


655 

656 
657 

658 

659 

660 
661 


Hartford, Conn . . . 

Hastings, Mich 
Hastings, Nebr. . . 

Hattiesburg, Miss . 

Hazleton, Pa 

Havana, 111 
Haverhlll, Mass . 


1 

4 
5 

6 

11 

20 
6 


Post office and 
customhouse. 

Post office 


Mar. 18,1872 
June 10,1872 
June 23,1874 
Mar. 3,1875 
July 31,1876 
Mar. 3,1877 
Apr. 30,1878 
June 20,1878 
Mar. 3,1879 
June 16,1880 
Mar. 3,1881 

June 6,1902 
July 1,1916 

Mar. 4, 1913 

Mar. 2, 1899 
June 6, 1902 

June 30,1906 
Mav 30,1908 
June 25,1910 

June 30,1900 

Mar. 4, 1913 

Jan. 21,1891 
Mar. 2, 1S95 


17 
17 
18 
18 
19 
19 
20 
20 
20 
21 
21 

32 
39 

37 

30 
32 

34 
35 
36 

34 

37 

26 
28 


42 
353 
227 
395 
110 
351 
43 
210 
377 
259 
435 

311 
265 

875 

970 
316 

783 
527 
705 

780 

877 

725 
847 


Building 


$300,000.00 
100,000.00 
150,000.00 
100,000.00 
100,000.00 
50,000.00 


Mar. 18,1872 
June 10,1872 
June 23,1874 
Mar. 3,1875 
July 31,1876 
Mar. 3,1877 
Apr. 30,187S 
June 20,1878 
Mar. 3,1879 
June 16,1880 
Mar. 3,1881 
June 28,1902 
Mar. 3,1903 
July 1,1916 

Julv 29,1914 
July 1,1916 
June 12,1917 
Mar. 3,1899 
June 28,1902 
Mar. 3,1903 
j*pr. 28,1904 
Mar. 3,1905 
June 30,1906 
Mav 30 1908 
Mar. 4,1909 
June 25,1910 
June 30,1906 
Mar. 4,1907 
Mar. 4, 1909 
July 29,1914 

Mar. 3,1891 
Mar. 2,1895 


17 
17 
18 
18 
19 
19 
20 
20 
20 
21 
21 
32 
32 
39 

38 
39 
40 
30 
32 
32 
33 
35 


42 
353 
227 
395 
110 
351 
43 
210 
377 
259 
435 
424 
1086 
265 

5R1 
265 
103 
1076 
426 
1086 
455 
1158 
795 
484 
951 
705 
793 
1299 
951 
561 

950 
847 


$300,000.00 
100,000.00 
150,000.00 
100,000.00 
100,000.00 
50,000.00 
75,000.00 
25,000.00 
75,000.00 
125,000.00 
25,000.00 
50,000.00 
190.000.00 
3,000.00 

6,750.00 
500.00 
25,000.00 
10,000.00 
15,000.00 
60,000.00 
20,000.00 

30,onn.oo 

15,000 01 
20,000.00 
! 40,000.00 
15,000.00 
, ^fififi lY 
I tn inn 111 
20,000.00 
9,000.00 

75,000.00 
8,000.00 


88? 


H 
Site donated. Q 

hi 

Contract not jjj 
awarded for w 
mail - conveying zj 
machinery. Q 
Site selected. . 

W 

o 
o 

K3 

No provision for 
building. 


Continuation 


1905 
1911 

mr 

1S9S 

i 


do 


do 


do 


do 


... do 


75,000.00' 
25,000.00 
75,000.00 
125,000.00 
25,000.00 

240,000.00 
3,000.00 

81,000.00 

10,000.00 
125,000.00 

15,000.00 
70,000.00 
5,000.00 

75,000.00 

10,000.00 

75,000.00 
8,000.00 


do 


do 


do 


Completion of building and 
approaches, 
^xtftnsion. etc 


Mail-conveying machinery. 
Site and building 


do 


Site 


Building 


Site 


. ..do 

....do 
do 


Building 


35 
35 
3( 


Limit increased 


Site and building 


Site .. 


34 
35 
38 

26 

28 


Site and building 








Heating apparatus, etc 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc,) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings 


Sites. 


Outstanding obligations. 


Balances. 


! 

j Extensions, Annual 
Construction, alterations, ' repairs, 
1 etc. i etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


655 
656 
b57 
658 
tio9 
660 

AT.1 


*$84b, 802 74 5240, 000. 00 $50, 803 S5 


$1,137,612 59 




Oct. 3,1872 






13,000.00 
25,950.00 




;::::::::::: 


$0,300 00 




*124, 7U> 03 7, 427 0? 

*74 854 70 ' b!5 OS 


i32, i93 CC 
70,469.78 
f.0,211 57 


89,5(8 24 
14,900 38 
15,028 29 
9,000 00 
an. 3d3. 59 


Mar. 18,1901 
June 3, 1907 
Jan. 3,1907 
NOV. 14,1916 
Dec. Q.1S92 








*57 831 35 2 320 2^ 








' l 








*9 K3(J 41 17 3S9 to on nof. SQ 









3 

W 

s 



CD 

a 

3 



B 

bj 
a 



oo 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



00 
00 



No. I State and location . 


i 
Title of building. 

e 
c 


Legislative authorizations. Appropriations. 


Year occupied. 1 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


kJSrt. 01 i D ate of act. 


Statutes. 


Amount. 

^= rtv\ /in 



i 

, , 1 II 1 1 II 1 

III.IIIHI IHI 

50;000.00 
100,000.00 
129,791.72 
1 50,000.00 


'S 
> 

~* 

26 
30 
18 
19 
19 
20 
28 
29 
30 

31 


^ 


1 


t 


662 
663 

(64 


Helena, Ark.. 


1| Courthouse and 
post office. 

1 Assa~> ojlice 
li Publii* building .. 


Apr. 11,188S 
Aug. 23,1894 
July 19,1897 
May 12,1874 
July 31,1876 
Aug. 15,1876 
June 20.1878 
Mar 2, 1895 
June 11,1896 
June 4,1897 

Feb. 9, 1900 




428 
112 
45 
110 
151 
211 
913 
414 
11 

10 


Site and building 


$75,000.00 
6,000.00 
4,000.00 
50,000.00 
1,500.00 
7, 500. 00 
10,000.00 
150,000.00 
150,000 00 


Oct. 2,1888 
Aug. 23,1894 
July 19,1897 
Mar. 12,1874 
July 31,1876 
Aug. 15,1876 
June 20,1878 
Mar. 2,1895 
June 11,1896 
June 4, 1897 
Mar 3, 1901 
June 28,1902 


3 

30 
18 
19 
19 
20 
28 
29 
30 
31 
32 


506 
428 
112 
45 
110 
151 
211 
913 
414 
11 
1134 
421 


iooa 

1 . 

! 




Helena, Mont 
do 


Approaches . . . 


do 


E stablish ment 


Site 


M"* |.ii- . i ' 


i l '!'' . '- etc 
trite and building 




Limit increased 


Additional land within 
limit. 
Limit of site, $33,502 35 



665 
666 



llendert-on, Ky . . 
IJendeisou, N (' 



2 Po^t 0>\ 
4.. .lo 



Mar. 3, 1901 
! June 0,1902 
1 Mar 4,1903 



31 1097 

32 31S 
32 1204 



Limit increased . 

hite and building ' 

Limit increased 



50,000. 

40,000.00' 

10,000.00; 



June 30, 1906 

! May 30,190S 



667 Henderson vi lie, ' 10 . . 
X C 

(><>*>' HuvMtha, Kau-. 



009i Hickoi v, X i . . . 



Holland, 111 ... 
Highpoint,X.C... 



1 do , do 

Mai. 1,1913 

9 .. ..do MJV *o,hMs 

June 23,1910 



do 
.do., 



do 

. Mar. 3,1903 
I Mar. 3,1905 
7,500.00' June 30,1900 
f.0,000.00 May 30,1908 
, Mar. 4,1909 

.. I June 25, 1910 .to 6S6 1 Site and building 70,000 GO! Mar. 4,1911 

f June 23,1913 
Aug. 1,1914 
7,5Ufl.OO Mar. 4,1911 
10,000.00 Feb. 2t>,1916 
! July 1,1916 
June 12,1917 
10,000.00; May 30.1908 
liU,000.00; Aug. 24,1912 
June 23,1913 
, Aug. 1,1914 
7,000.00; July 29,1914 



34 783 Site 

35 527, Building. 



t'S9 Site ........................ 

871 Building ................... 



& 535 Site ........................ | 

3'. bS2 Building ................... | 



32 427. 

32 1086, 

33 115SI 

34 795! 



35 484 

35 9511 

36 1373! 



38 



9 



Mai 1,1913 37 1 S77 tite. 



June 30,1906 
May 30,1908 



34 783 Site 

35 527 Building. 



10,000.00 June 30,1906 

05,000.00' May 30,1908 

'Mar. 4,1909 



38 611' 

36 1373, 

39 18 

39 265 

40 108 
35 488! 

37 420 

38 9 1 
38 611! 
38 5611 

34 79o' 

35 484 
35 951 



I 



40;000.00| 
14,000.0019151 
27,000.00 
29,000.00! 

7,500.0011918 

500.00' 
20,000.00! 
39,500.00! 
10, 000. 0011914' 
15,000.00 
35,000.00 
10,000.00 I 

4,000. OOi.. ..I 

10,000.001912! 

20,000.00! 

45,000.00 



No provision 
buflding 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing ou,tstanding"obligations and balances, 
with notes as to surplus fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



, Expenditures, 

1 


Remarks. 


1 Buildings. 
No.| 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 

! 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to Juno 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


GG2| *S81,071 1C 
G03J $58,500 IS 

6C4J *29r s ll&34 

663, *43 305 71 
666' *58 SOO 74 
6b7, *C.2,423 29 
6f8 37,087 49 
CfiQl 58,324 39 
670 




533,548 22 
7, G20 51 

IS, SC5 02 

4,806 87 
070 55 
1, 12') 73 
1,054 Oh 
948 87 

"i.'ioT.'-oi 


SI 14, ulP. 38 
Gti, 120 09 

314,981 3(. 

48,232 58 
59, 177 23 
(3,550 02 
3R,141 55 
59, 273. 2(> 

^8. ^24 "70 


S3, 028 SJ 
1,510 00 
f 20,20S 28 
{ 14,032 3"> 
[ 1^,503 00 
fi,041 IS 
7.014 55 
G.OO") 00 
b,030 00 
8,000 00 
4,tMV) 00 
Q.gfiS.l') 


July 2, 1&S.7 
Nov 0,1874 
Sc].t 2,1830 
Fell 3,18^8 
Am;. <>, 1000 
Nov. 25,1903 
Felj 10, 10Q7 
Mav 0, 1911 
True 12,1012 
Sept 7,1900 
So pi 30,rU 
Mav 25.1907 








Surplus fund, Tuue 30, 1918, Sl.576.71 
Surplus fund, Juno 30, 1918, 81,603 11 











1 








1 
























$0.730 49 
72 50 

S.'MO'SO 


Wi, 102. 02 








i"65i.*48 


fY7l! 5fi 917 72 





S 



<j 
03 



O 



00 



190 



1 



31 

ll 



is 



i 

I 

v_* 

\l 

A 



f 

<i 



REPOBT OF THE SUPERVISING ARCHITECT, 

i WEi ffsiifi^ ,?S fi 



t2 J 



sggggsss 




-< C9 M ^ 
i r^ >-( -( 






I 'PA 



1 



I 

2 



O 

I 




ii 



II 



CD ' OS 



gS8SgSS 



32S3c 
SSSSc 



: 



S 8 88S8 8 8 S"S" 



flllf 

SJfff 

- s w S ci 



Pea 



l 



2 22 

CO C4 

I is 



S 

5 I 

fl w 

JS o- 

a 



WWW 



w w 



REPOET OF THE STJPEEVISIirG AKCHITECT. 



191 



ffl 



tal to Ju 
30, 1918. 



s 



8, S'2.3. r >0 



fun 



I 



S3 



>. t/D<~ 



go" g~ of 



OS S 



si 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. (Assodaiea with Division B by corresponding line numbers) Continued. 


No. 

683 

684 

685 

686 

687 

688 

389 

690 
6S1 
692 


State and location. 


"3 


Title of building. 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


"3 


t 


'o 


i 


Hollidaysburg, Pa. 

Holly Springs, 
Miss. 

Holton, Kans 


9 

. 

1 


I ost office 


Mar. 4,1813 

June 25,1910 
Mar. 4,1913 

June 25,1910 
June 6,1902 

May 30,1908 
Mar. 4, 1913 


37 

36 
37 

36 
32 

35 
37 


876 

690 
871 

689 
318 

531 
876 


Site and building 


$80,000.00 

5,000.00 
45,000.00 

7,500.00 
135,000.00 

100,000.00 
50,000.00 


July 29,1914 
June 12,1917 

Mar. 4,1911 
Oct. 22,1913 
July 1,1916 
June 12,1917 
Mar. 4,1911 

June 28,1902 
Mar. 3, 1903 
Apr. 28,1904 
Mar. 3,1905 
May 30,1908 
Mar. 4, 1911 
Aug. 24,1912 
June 23,1913 
Aug. 1,1914 
Feb. 28,1916 
June 12,1917 


38 
40 

36 
38 
39 
40 
36 

32 
32 
33 
33 
35 
3fi 
37 
38 
38 
39 
40 


561 
108 

1373 
210 
265 
108 
1373 

427 
1086 
455 
1158 
486 
1373 
421 
9 
612 
18 
108 


$12,000.00 
25,000.00 

5,000.00 
2,500.00 
5,000.00 
37,500.00 
7,500.00 

It' .MI'IIM 

45,000.00 
16,250.00 
35,000.00 
45,000.00 
10.000.00 
10,000.00 
300 00 
500 00 
20,000.00 


1913 


Contract in force 
for building. 

Contract not 
awarded for 
building. 

No provision for 
buflding. 

Contract not 
awarded for 
building. 
Acquired by an- 
nexation in 189S. 
Do. 
Do. 
York & Sawyer, 
architects. Con- 
tract not award- 
ed for building. 
Amount unex- 
pended from pre- 
vious appropria - 
tions made avail- 
able for site and 
building bv act 
of Mar. 3/1915, 
viz, $475,468.71. 
Original site 
' sold 


do 
.do 


Site.. 


Building, of which $2,500 
may be used for site. 

Site 


Holyoke, Mass. . . . 


1 


.do 


Site and building 


Homestead, Pa. . . 




.do 


do 


Honey Grove,Tex. 

Honolulu, Hawaii, 
do 


< 


do 

Appraisers' stores . 


do 








' 














... .do 


Post office 














... .do 




Post office, couit- 
house, and cus- 
tomhouse. 


June 30,1906 34 7S2 
May 30,ly08 35 541 
June 25,1010 36 696 

Mar. 4,1913 37 866 
Mar. 3,1915 38 892 
do 38 892 


Site 


150,000 00 
850,000.00 

325,000.00 
1,325, 000. OC 


. June 30,1906 
May 30,1908 
Mar. 4, 1909 
Mar. 4, 1911 
Oct. 22,1913 

t 


34 
35 
35 
36 
38 

i 


794 
490 
951 
1373 
21C 


io6,666 60 

30.000 00 
I 150,000.00 
150,000.00 
100,000.00 








Building 


Additional land, 350,000, 
payable from amount 
heretofore authorized. 
Limit increased. (Site, 
Sioo noo ) 
Authorizes sale old site for 
not less than 8165,000, etc. 
Siie and building (she, 
$275,000). 






< bumvng (construction and annual repair,, etc.) and sites, showing i*y^"*g"f **"> 
-and other features. (Associated with Division A by corresponding hne wm6er8)-Contmuecl. 



jixpeiiuiLuitjs. 





Kemark 


i . 
1 Buildings. 

S^Q 


Sites. 


Outstanding obligations. 


i 
Balances. 


, Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1913. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


683, 6,007.20 
684 95.00 
685 

686 '-US, 499. 16 
687 *65,698 49 





""sii,"i87."25 

1,624.87 


86. 007. 20 
95.00 

129, 686. 4 
67,323.36 
i7O no 


310,000.00 
6,500 00 
4,500 00 
15,031.78 
32,000 00 
300 00 


Deo. 12,1916 
Feb. 2. 1914 
Sept. 22, 1911 
Nov. 12,1903 
Aug. 3, 1909 
Dec. 2, 1916 




$60,802.14 


$43,405.00 
20,330.00 


Deficiency, 539,809.34. 


6SSj 170.00 
6S9, 
690 1 
691| 

692 474.38 




5, 615. 00 
16,315.21 
14,449.43 
67.13 


5,615.00 
16,315.21 
14,449.43 
541.5 


266,666.06 


Jan. 15,i9i7 






""274," 994." 33 



u 

c 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



CD 



No. 


State and location. +g 

'O 

c 


Title of building. 


Legislative authorizations. 


Appropriations. 


-d 

I 

i 


Remarks. 
O 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


J3 


! 


3 

> 


8, 
fi 


693 

694 
685 

696 
697 

(.95 
G99 
700 


Honolulu, Hawaii 

Hoopeston, 111 IS 

Hoosick Falls. 29 
N. Y. 

Hope, Ark 7 
Hopkins\ ille, Ky. . 2 

HorneIl,N.Y 37 
Hot Springs, Ark.. 6 
Houshton, Mich. . 12 


Quarantine station 
Poit office. 


Mar. 3,1903 

Feb. 26,1906 

Uig. 24,1912 
Aug. 1,1914 

Mar. 4, 1915 

Julv 1,1916 
Mar. 4, 1913 

do 

May 30,1COS 

1 do 

' June 25,1910 
Mar. 4,1913 

Mav 30,1908 
June 25,1910 

Mar. 4, 1013 
Mar. 2, 18^9 
Mir. 3,1901 
May 30,190*! 

Mar. 4, 1913 


32 

34 

37 
38 

38 

39 
37 

37 

35 

33 
36 
37 

35 

, 36 

37 
30 
31 
35 

37 


1091 

29 

435 
612 

1140 

803 
874 

875 

28 

534 
16*51 
S67 

535 
707 

S72 
9S3 
10 j s 
524 

S75 


Wharf, $55,000; runway, 
SI 0,000; retaining wall, 
$10,000; laundry plant, 
85,000. 
Appropriation for wharf de- 
creased 35,000 and 1 for 
runway increased $5,000 
Sev> erage and ) rines 


$80,000.00 

35,000.00 
3,200.00 

22,000 00 

10,000.00 
70,000.00 

i 

80,000.00 

50,000.00 
12,000 00 


Mar. 3,1903 
Aug. 24,1912 
Aug. 1,1914 
Mar. 4,1915 
Sept. 8,1916 

July 29,1914 
Feb. 2S,1916 
June 12,1917 
July 1, 1U16 
June 12,1917 

May 30,1908 
Mar. 4,l f '0 r i 
May 30,1908 
.'ug 24,H12 
June 23,1913 
/ug. 1,1914 
May 30,1908 
Mar. 3,1915 
Feb. 2S,i"ifi 
July 1, 1916 
June 12,1917 
Mar. 3, 1^99 
Mar. 3, 1901 
June 2^,1902 
Mav 30,190S 
Mar. 4, 1909 
July 29,1914 
July 1. 1916 
June 12,1917 


32 
37 

38 
38 
39 

38 
39 
40 
39 
40 

35 

3,T 

35 
37 
3S 
3S 
35 
38 
3fl 

m 

4C 
3C 
31 
35 
3i 
3f 
3^ 
3 
4C 


1091 
435 
615 
1140 
SOS 

561 


580,000.00 
35,000 00 
3,200.00 
22,000.00 
10,000.00 

10,000 00 
500 00 
45,000 00 
13,850.00 
25,000 00 

12,500 00 
37,500 00 
12,OOO.OC 
l.OUO 00 
45,000 OC 
39,000 OC 
20,000 OC 
30,OOO.OC 
15.000.0C 
30,000 OC 
10,000 (X 
39,000.0( 
39,000 (K 
22,000 0( 
20,OOO.CK 
30,000 (K 
25,0000( 
500 IK 
55,OOO.CK 


1912 
1915 

1918 

) 
)1902 

)l 
)1915 

a 

\- 

) 


W 
Acquired by an- H 
nexation in 1898. ^ 

hd 

Contracts in force ^ 
for new projects, M 

H 

m 
c} 
*3 
t=J 
cd 
Contract in force <3 
for building. }J 
> < 
Contract not ^ 
awarded for O 
building 
Site partly do- 
nated. ** 

s 

1-3 
F3 


i * 

Government reser- 
vation. 

Contract not 
awarded for 
building. 


Kitchen, $1,200; dining 
room, $2,000 
Removal and reerectlon of 
\vharf. 
T Imit innrPOTd . . 
'ii|i> |Mi| i.nikii'it 1 


do 

do 
do 

do 
do.. 
..do.. 


.do .. 


18 
108 
2fio 
108 

484 
95 
4J> 
42 

615 
48. 
82o 
1 
26 
10 
107 
113 
. 42 

1 4S 
l 95 

M 5ti 

1 2fia 
, 108 


do 


Site 


Building 


65,000 00 

; 20,000 oo 

20,000.00 

85,OOO.OC 
7^,000 OC 
' 22,000 OC 
50,000 OC 

100,000 OC 


Limit increased 


Site 


Unexpended balance, 
S9.000, transferred to Wa- 
terloo, N. Y. 
Buildi'ig. 


do 


I imii increased ... 


Extension etc . 


Site and building 









DIVISION B Stateirent of ei penditures for building (construction and annual repairs^, etc.) and sites, showing outstanding obligations and balances, 
vith notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures 


Remarks. 




Buildmgs 


Sites. 


Outstanding obligations. 


Balances. 
SI, 691. 80 


Construction 


Extensions, Annual 
alterations, repairs, 
etc. etc. 


Total to June rnci . Date of pur- 
30, 1918. UOSI ' chase. 


Site. 


Building. 


693 
694 
695 
690 
697 
698 
699 
700 


J S SO, 000. 00 
133, 62 '.45 
IS"* 4-. 
*42,4'5 3S 
75, 200 07 
67,973 9S 
"97,987 70 
358. 80 


?37, 524 06 857, 146 20 


1 
S17-4 670 26 . 





330,308.20 
'23, 228. 41 


Surplus fund, June 30, 1918, $675.94. 
Deficiency, 13,357.86. 

Surplus fund, June 30, 1918, $9, 519.93. 


35,629.45, 810,000 00 Mai. 3,1916 
14053 13,33100 Apr 21,1917 
46, 717. 42 7, 500 00 May 15, 1909 
76,2)7.94 12, 000 00 Apr. 8,1910 
68,938.92' 11,000 00 Nov. 3,1909 
155,617 03! 112 15 M,u. 1,1900 
358. 80' 20. 000. 00' Nov. 2, 1916 





5 OS 






25,363.55 


4 2 P )2 04 






1 037.87 




280.00 
2, 693. 0: 
2,919.99 




962 94 




14, 330. 97 
* 437.64 
60,141.20 


46, 642. 37 10, 987. 02 







CO 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



OS 



No 


State and location. 


i 

i 

to 
ct 

s 


Title of building. 


Legislative authorizations. 


Appropriations. 


'* 

i 


Remarks 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


i 

P4 


c! 


I 


701 


Houlton, Me 


4 

i 

8 
8 
27 


Customhouse and 
post office. 

Post office, etc.... 

Post office and 
courthouse. 

Post office 


Mar. 27,1890 
Mar. 3, 1893 

Feb. 24,18S7 
/pr. 16,1890 
June 30,1906 

Mar. 3,1903 
June 30,1906 

do 


26 
26 

24 
26 
34 

32 
34 

34 


32 
673 

416 
56 
787 

1208 
787 

780 


Site and building 


150,000 00 
16,000.00 

75,000 00 
15,000.00 

125,000.00 
400,000.00 

75,000.00 


Aug. 30,1890 
Mar. 3,1891 
Mar. 3,1893 
Mar. 3,1^7 
Oct. 2,1888 
Apr. 16,1810 

Mar. 3,1903 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
June 30,1900 
Mar. 4,1907 
Mar. 4,1909 


26 
26 
26 
24 
25 
26 

32 
34 
34 
35 
34 
34 
35 


372 
950 
673 
511 
506 
56 

1039 
7Q6 
1299 
951 
793 
1299 
951 


$15,000 00 
35,000.00 
16,000 00 
25,000 00 
50,000.00 
15,000.00 

125,00000 
100,000.00 
100,000 00 
200,000 00 
25,000 00 
30,000 00 
20,000 00 


1894 
1891 

1911 


To be sold. 

Lot and building. 
President's proc- 
lamation June 30, 
1903. 

No provision for 
building. 

Contract In force 
for building. 


702 
703 

704 
705 

706 
707 
708 

709 


Houston, Tex 
do 

Hudson, N.Y 
Humacao, P. R . 


T.imit increased . . 


Site and building 


T imjl inru'tivd 
Sale of bi i iln inj' . nu <al huic- 
ous receipts. 
Site 


Building authorizes sale of 
old building. 

Site and building 


1912 


Customhouse 






Humboldt, Tenn. . 
Huntingdon, Pa.. 
Huntingdon, Tenn 

Huntington, Tnd . . 


9 
17 

S 

11 


Post office 


June 25,1910 
Mar. 4,1913 

June 25,1910 

Mar. 4,1913 
Mar. 4, 1915 

June 25,1910 
Mar. 4.1913 


36 
37 

36 
37 



3' 
37 


692 
872 

687 

87( 
116 

fi c P 
S71 


Site 


5,000.00 
50,000.00 

80,000.00 
2,500.00 

20, 000. 00 
95,000.00 


Mar. 4.1911 
Mar. 3,1915 
Feb. 28,1916 
Tuly 1, 1916 
Mar. 4,1Q11 
June 23,1Q13 
/ug. 1,1914 
Mar. 3, 1915 
July 29,1914 

Mar. 4,1911 
Mar. 3.1915 
Feb. 2S,1 "16 
July 1, 1916 
June 12,1917 


36 
38 
39 
39 
36 
38 
38 
38 
38 

3fi 
3S 
39 
39 
40 


1373 
825 
18 
265 
1373 
9 
612 
825 
5o2 

1373 
825 
IS 
265 
108 


5,000 00 
1,000 00 
29,000 00 
20,00000 
16,000.00 
25,000 00 
24,000.00 
15,000 00 
2,500.00 

20.000.00 

10 ono on 
30. ow. no 
30,000 00 
25,000.00 


1917 
1915 

r 

i 


do 
do 

do 


Building 


Site and building 


Site 


Di!re?ird provisions i enuir- 
ing site to be bounded on 
at leist two sides by 
streets. 
Pite 


BuilJing 





DIVISION B. Statement of expenditures Jor building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances , 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line num&ers)--Continued. 



1 


Expenditures. 




Remarks. 


Buildings. 
No 


Sites. 


Outstanding obligations. 


Balances. 


Extensio 
Construction alteratioi 
etc 


ns, Annual 
is, repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


701 *^59 792 50 


S9 358 13 


$6% 1, C 03 
103,383.84 
408, 018. 19 

60, 130 28 
1,005 LQ 
48,4:2 86 
63,010.08 


86, 207. 50 
7,383 33 

120, 142. 95 
15, 036. U7 


June 5, 1891 
Inly 2J,18R7 
/Nov. 17.1C03 
i\0' .14, If 03 
Mai. 10,1'JOS 








Surplus fund, June 30, 1915, $1,387.01. 


702 *S2 550 73 


20' 833 11 








703 *399 895 29 


6 122 90 


} 






704' 5*5 277 9^ 


1 8"2 3G 


\ 


$299. 00 




705 


I'OO^ 50 






706 47 505 20 


'947 57 


4,000.00 

15,9-0 oo 

2 TOO 00 


July 31,1911 
Aim 2, 1911 
UK*. 13,1915 
July 20,1911 




l,082.3o 
1,275.00 


SI, 412 36 
18.62 


707 1 62 756 38 


1 883 70 




708 


I 




7091 b6.064 25 


. . 1 999. 47 


67.063.72 


20,000 00 




13,588.85 


15,346.90 



co 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



CO 



No. 


1 State and location 

I 


1 

5 1 Title of building 

^3 

o 


Legislative authorizations. 


Appropriations. 




1 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


! 





! 


710 

711 

712 
713 
714 

715 

716 

717 
71S 

. 


Huntington,W.Va 

1 
.. .do... 


5 1 Post office and 
courthouse. 

Rent of buildings.. 


June 6, 1902 
Mar. 3, 1903 
May 30,1908 
June 25,1910 
Mar. 4. 1913 

Mar. 3,1915 

July 1, 1916 
Feb. 24,1887 

June 25,1910 

May 30,1008 
June 25,1910 
Tuly 3,1912 
June 6,1Q02 
Mar. 3, 1903 

June 25,1910 

Mnv 30.190S 

June 30 190^ 
Mav 30,190S 

Mar. 4,1913 


32 
32 

36 
37 

38 

39 
24 

37 
32 
32 

3fi 

35 

34 
35 

37 


320 
1205 
525 
692 
870 

825 

265 
417 

692 

531 
679 

I'M 
6S4 

529 

783 
527 

S7G 


Site and building 


$125,000.00 
25,000.00 
5,500.00 
25,000.00 
225,000.00 

6,000.00 

10,000.00 
100, 000. 00 

5,000.00 

80,000.00 
20,000.00 
6,000.00 
50,000.00 
10,000.00 

100,000.00 

75,000.00 

10,000 OD 
80.000.00 

90,000.00 


June 28,1902 
Mar. 3, 1903 
Apr. 28,1904 
Mar. 3,1905 
June 30,1906 
May 30,1908 
Mar. 4,1911 
Mar. 3,1915 
June 12,1917 
Mar. 3,1915 
July 1, 1916 

Feb. 24,1887 
Oct. 2, 1888 
Mar. 4,1911 

May 30,1908 
Mar. 4, 1911 
June 23,1913 
June 28,1902 
Mar. 3,1903 
Apr. 28,1901 
Mar. 3.1905 
Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
i May 30,1908 
Mar. 4,1909 
i June 30,190) 
May 30.190S 
Mar. 4, 1909 
Mar. 4, 1911 
1 Julv 29.1Q14 
July 1, 1916 
June 12,1917 


32 
32 
33 
33 
34 
35 
36 
38 
40 
38 
39 

21 
2.5 
36 

35 
36 
38 
32 
32 
33 
33 

3 
38 
35 
35 
31 
35 
3= 

39 
40 


427 
1086 
455 
1158 
698 
483 
1373 
825 
108 
825 
265 

417 
503 
1373 

4*6 
1374 
9 
427 

1 4^5 
I 1158 
1371 
! 9 
i 612 
I 485 
951 
791 
4S-1 
951 
137-J 
,5fiS 
265 
10S 


$23,000.00 
31,2)0.00 
25,000.001 
30,000.00" 
38,750.00 
5,5CO.OO 
25,000.001 
100.000.00, 
125,000.00 
6,000.00 
10,000.00 

50,000 00 
50,000.00 
5,000.00 

25,030.00 
55,013 00 
26,030.00 
15,000.00 
12,500.00 
12,500.01 
20,000.00 
20,000.00 
38,000.00 
42.000.03 

j r- nnn r 

r.rt i) lit in 

10, ooo on 

15,000.01 

50, ooa on 

' 15,000.00 
I 25,011 00 
50000 
64,500.00 


1907 

1890 

1914 
I90o 

1916 

10 1 1 ] 
1911 


Parker <fc Thomas, 
architects. 

Contract in force 
for extension. 

No provision fnr 
buil ling. 
Site donate I. 

Site partly do- 
nated. 

Contract in force 
for building. 


Limit increased T. 


Elevator 


Additional land 


Extension, etc 


Temporary quarters and 
moving expenses. 
do 


Himtsville. Ma. . 
1 Huntsville, TOY... 
Huron, S D.ik . . . 

Hutchinson, Kans. 

Idaho Falls, Idaho. 

Independence, 
Kan 5 ?. 
Independence, Mo. 

Indiana Pa 


8 Courthouse and 
post office. 
8 Post offir-e 


Site and building . . . 


Site 


2 do 

7 . do . . 


Site and building 


Limit inci eased 


Hn 
' I..MI.,,,,, 

i' .'i > i '! 

Site and building . ... 


1 do . ... 


3 do 


do 


5 do 

"7 do 


Site 


Building; includes 5,000 
for site 

Site and building 









H 



w 
w 






O 

g 

H 

M 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fluid deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks.' 


Buildings 




Sites. 


Outstanding obligations. 


Balances. 


Extensions Annual 
Construction, alteiations repairs, 
etc etc. ' 

I 


Total to June 
30, 1918. 


Cost. ! 


Date of pur- 
chase. 


1 
Site. 1 Building. 


710 

711 
712 
713 
714 
715 
716 

717 

718 
719 


1 
*S140,899 04 3110,294 02 S7,97S.38 
15 034 97 


S259, 171. 44 
15, 094. 97 


/ 13, 536 03 
\ 22,917.95 


June 19,1903 
Jan. 24,1912 


X 


580,269.05 


834,436.93 
905.03 


Surplus fund, June 30, 1918, $1,254.23. 
Surplus fund, June 30, 1917, 8794.81. 

Surplus fund, Juno 30, 1916, S494.72 


/ 


*8J 726 35f 23 017.31 


112, 743. 06 


10, 103. 12 
5,000.00 
1.00 
5,084 47 
8,000.00 

13,500 00 

/ 9,935 89 
\ 4,75000 
18,000 00 


June 27,1897 
Jan. 25,1912 
June 5, 1S09 
May 22,1903 
'May 18,1911 
/Dec. 21,1608 
\Feb. 8, 1910 
June 13,1907 
Jan. 15,1909 
July 19,1915 














*105 921 4o| r > 077 95 


ii6,999 40 
58, 160. 04 
91,486.09 

62, 270. 01 

76,338.97 
32.514.42 








*54 543 47 3* 616 57 








90 703 27 ' 7S2 82 




42.50 
61.52 

72.50 
34.447.10 




60 643 64 1 626.37 


| 




74 682 78 1 656. 19 


/ 




32.514.42 ! 


/ 


5,038.48 





H 



H 
R 



to 

I 



Q 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



to 

o 
o 



No. 


State and location. 


1 

do 


Title of building. 


Legislative authorizations. 


Appropriations. 


1 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


i 


| 


i 


720 

721 
722 
723 

724 


Indianapolis, Ind.. 
Tola, Kans . 


7 
o 

T 


Post office and 
courthouse. 

Post office 


Mar. 1,1 8Q9 
Mar. 7,] 900 
June 5, 1900 

Sept. 19,1900 
do 


30 


91G 




ion 'Hi if 

50,000.00 
3,001.00 

2,500.00 
50, 000. 00 
300,000.00 
2,402.00 

2,000 00 
1.00 

2,001.00 
2.001.00 

203,516.65 

400,000 00 
6,000 00 

20,000.00 
60, 030. 00 

70,000.00 
60,000.03 

7,500.00 
50,OOO.OG 


Mar. 3, 1899 
Mar. 7,1900 
June 5, 19flO 
June 6, 1900 
Sept. 19, 1900 
do 


30 


1075 


$250,000.00 
100,000 00 
3,001.00 
325,000.00 
50,000.00 
3,001.00 
2,^00.00 
50,000.00 
250,000.00 
2,402.00 
2,000.00 
1.00 
2,001.00 

2, 001. on 

200,516.65 

100, ooo. on 

600, 030. OG 
675, 030 OC 

1 20'; ooo. a 

15,001 (Y 

; 45,011.0: 

2=5, 030. O r 
45,011.01 
*i 10,013.0' 
1 1,031.0 
35,011 0' 
7, 501 
in, 031.0' 
), 33.091.0( 
>! 7,000.0, 


1903 

i- 

|l91 

!r 

),1904 
) 
) 
)1914 
) 
) 
) 


Rankin & Kellogg, 
architects. 

Contract not 
awarded for 
mail - conveying 
machinery. 

Site donate 1. 

1 

Do. 






1 >iM in ' iiiiii,T,i ,.i MUCH .1 
on deferred payments. 
Second pavnient on *ite 
Second mt.illment of m- 
teiest. 
Thii d installment of interest 

Tlu'iil M H TPi Mf DM MH .. 

iL-noii.l Hum. 










31 


589 










Jan. 11,1901 
Feb. 21,1901 
Mai. 3,1901 
Mar. 5, 1901 

June 8, 1901 
July 17,1901 

Miif. 23,1901 
De-. 2, 1901 

Dec. 23,1901 

Mar. 3, 1903 
Aug. 1, 1914 

July 1, 191G 
Jime 30, i&O) 

May 30,193S 
June 6,1932 

Mav 30 190^ 
Jmie 25,lylO 






Jan. 11,1901 
Feb. 21,1901 
Mar. 3,1901 
Mar. 5,1901 
June 8, 1901 
July 17,1901 
Mis;. 23,1901 
Dec. 2,1901 
De-. 23.1901 
June 28,1902 
Mar. 3,103 
Mar. 3,1905 

July I,'l916 

June 30,191S 
Mar. 4, 1907 
, Ma^ 30.190S 
I Mar. 4,1909 
June 2S,1902 
Mar. 3, 1903 
\pr. 2^,1904 
Mav 30,1908 
<uu*. 21,1912 
June 2^.1913 
Aus. 1,1914 










"3i 


"ioos 


31 


1134 










revest. 
Fifth installment of interest 
Balance of fth installment 
of interest. 






















32 

32 
33 
3S 
39 

34 


421 
lOSf 

235 

792 
129 

4s: 

42' 
10* 
45 r 
4S' 
42 
? 
611 




Seventh ! I i-lirimr ni IM 
terest. 
Finii pa^rnent on p 1 nripal 
^201 100: interest M16.65. 
I imit increased 


32 
3S 

39 

.34 

32 
3' 




1204 
612 

2^5 
779 

530 
31s 

533 


Extension of mailing plat- 
form. 
Mail-conveying machinery. 
Site an 1 building 


Ionia, Mich 


do 


do 


34 
1 3 
3 
32 
32 
1 33 
3" 
37 

33 


Iowa City, Iowa. . . 2 
Iowa Falls, Iowa. . 3 


do 
do 


do 


Site 


3iuli'"ng 





DIVISION B. Statement of expenditures for bvilding (construction and annual re 
uith notes os to surplus-fund deposits, and other, features. ' * '"*-* - M% 



and annual repairs^ etc.) and sites, showing outstanding obligations and balances, 
(Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings 


Sites. 


Outstanding obligations. 


Balances. 


i 
Extensions, Annual Total to Jima 
Construction. 1 alterations, repairs, on IQI* 
eto. etc. , du ' iyis - 


Cost. 


Date of pur- 
chu^e. 


Site. 


Building. 


720 
721 
722 
723 
724 


*$1 , 990, 218 62 S4 , 294. 00 55 , 304. 54 2, 049, 817. 16 
*59 97& 2j 9 1U 57 6? 0^9 82 


*626,2 c l 52 
21 30 
10, 50U 
7,826 40 
1.01) 


\ug. 1,1900 
Ai-r 1J,1907 
Jan. 23,1909 
Dec. 23,1^02 
Sept. 6,1909 






$20,000.00 








*59* 4S3 62 3*275 85' 6 9/ 759 47 








*52*173 60 6*233 9S 58'407 5S 








*48!926.14 3 '.487 75 52'.413.89 









to 

o 



DIVISION A. Statement of legislative authorizations and appropriations^ with notes relative to the acquisition of sites, the progress of the work, and 
otHer pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 


1 

State and location, + 

3 
tJ- 



, o 


Title of building. 


Legislative authorizations. Appropriations. 


Year occupied. 


Remarks. 


Date of act. 


Statutes 


Project or object. 


i 

Limit of 
cost. 




Statutes. 


Amount. 


g 


1 


Date of act. 


t 


t 


725 
720 

727 

728 
729 

730 

731 1 

i 


Ironton, Ohio 10 
Ishpeming, Mich.J 12 

Ithaca, N. Y 37 
Jackson, Ky 9 


Post office 


May 30,1908 
June 25,1910 

June 6, 1902 
June 30,1906 
Feb. 19,1909 

June 25,1910 

Aug. 21,18*8 
-<ug. 30,1800 
Mar 3,1S93 
May 30,1908 
Mar. 4,1911 
July 1, 1916 

Mar. 2,1SS1 
July 7, 1SS4 
Mar. 2,189 
June 6, 1902 
June 30.1POG 
May 30.1&OS 

June 25,1910 


35 
36 

32 
34 
35 

36 

25 
26 
27 
35 
36 
39 

21 
23 
3G 
32 
34 
3;> 

36 


531 
686 

319 
773 
614 

685 

444 
374 
573 
524 
1374 
265 

379 
195 
985 
312 
774 
522 

691 


Site and building 


890, 000. 00 
75,000.00 

70,000.00 
30,000 00 
2,000.00 

100,000.00 

60,000 00 
35,000 00 
10,00000 
25,000 00 
10,000 00 
3,000.00 

100,00000 
15,00000 
31,000 00 
5,00000 
40,000 00 
10,000 00 

10,000.00 


May 30,1908 
Mar. 4,1909 
/Ug. 24,1912 
Mar. 4,1911 
June 23,1913 
/Ug. 1,1914 
Mar. 3,1915 
June 28,1902 
Mar. 3,1903 
Mar. 3,1905 
Mar. 4,1907 
Feb. 9,1903 
Mar. 4,1911 
June 23,1913 
/ug. 1,1914 
Mar. 3, 1915 
Mar. 2, 1889 
-'ue;. 30,1890 
Mar. 3, 18Q3 
May 30,1908 
Mir. 4,1909 
Mar. 4, 1911 
July 1, 1916 

Mar. 2,1881 
July 7, 18R4 
Mar. 3,1889 
June 28,1902 
June 30,1906 
Mar. 4, 1907 
Mar. 4,1909 
Mar. 4,1911 


35 
35 
37 
36 
38 
38 
38 
32 
32 
33 
34 
35 
36 
38 
38 
38 
25 
26 
27 
35 
35 
3C 
39 

21 
23 
3G 
32 
34 
34 
3.1 
36 


486 
951 
421 
1374 
9 
612 
825 
427 
1086 
1158 
1299 
f.14 
1374 
9 
612 
825 
940 
374 
573 
482 
951 
1374 
26S 

37J 
195 
, 107f 
42c 
79( 
' 129S 
i 951 
137^ 


$20,000.00 
50,000 00 
20,000 00 
K i i 
in.i i 
ii.i i 
,'i,i i 
.11,1 i 

20', 000 (X 
42,500.00 
2,000 00 
20,000 00 
20,00000 
25,000 00 
35,000.00 
50,000 00 
^..nnn nn 

! In. in HI INI 

I . HUM III! 

10,000 00 
10,000.00 
3,000.00 

100,000.00 
15,000 00 
31,000 00 

1 s,ooo.on 

) 30,000.00 

! 10,000 oc 

L 10,000.00 
[ 10,OOO.OC 


1913 
inif. 

i i|u 

1916 

1895 
i ill 


Contract not 
awarded for 
lookouts. 

No provision for 
building. 


do 
do 

Post office and 
courthouse. 

do 

do 

Post office... 


do 


do 


Limit increased . . 


Completion 


Site and building 


Jackson, Mich 2 

Jackson, Miss 8 
Jackson, Ohio 10 


.. do 


Limit increased . . 


.do 


Extension, etc 


T.imi't jnorp.as@d , . . .... 


1 OOkoiltS..... 


Site and building 


1885 
1910 


Limit increased 


Extension, etc 


Changes 


Extension, etc 




Site 







to 
o 
to 



I 

s 



H 

K 



3 



O 

5 

O 

W 



DIVISION B. Statement of ecpenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) ^Continued. 



i Expenditures. 


Remarks. 


i Buildings. 

NO.! 


Sites. 


Outstanding obligations. 


Balances. 


Construction 

I 


E \tensiors Annual 
alteiations, repairs, 
etc. etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


725 *S76,70250 
726 *o,492 7fi 
727 i *bb,954.23 
728 8. 667 37 
729 *91,o64 70 
730 *1 10 492. OS 
731 ' 


1 
, 11,029 7^ 


77,732 2S 
60,567 51 
95,908.57 
93,215 S3 
146,154.18 
229,378.86 


$13,000 03 
12,000 03 

n.oi^ 24 

11,000 03 
13,435 30 
4, 475. 00 
10.000.00 


Apr 21,1909 
Nov. 8,1Q11 
Aug. 3,1"03 
Aug 26,1911 
Jan. 20,1890 
July 1VSS2 
July 31,1911 








Surplus fund, June 30, 1918, $3,507.24. 


1,074 7") 








7,014 37 








548 46 




$323.00 


$9.63 
3,000.00 


SU,977 53 1<>,611 9o 
So, boo 21 33,031 57 












o 

w 

H 
O 



W 

w 



5 

Ul 



Q 

I 

tu 

M 

H 



to 

O 

OS 



DIVISION A Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
otiier pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



to 

o 



No. State and location. 

i 


1 Legislative authorizations. 


Appropriations. 


i 

JH 


Remarks. 


% | Title of building. 
"* Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


! 


1 


I 


732] Jackson, Term 
733 ! Jacksonville, Fla.. 

734 Jacksonville, 111... 

735 Jamestown, N. Y . 

i 

736 Jamestown, 
N Dak. 

737 Jamestown, Va 


8 Post office and May 19,18^2 
courthouse. -* ug. 7, 1882 
Mar. 3,1883 
, Mar. 3,1885 
, May 1,1 8*6 
Mar 30,188S 
| May 30,1908 

2 do July 29,18*6 
June 9, 1890 
Julv 1, 1S9S 
' July 7,1898 
June 6, 1902 
Feb. 21,1&03 

Mar. 3, 1903 
Mar. 3,F03 
Mar 4, 1909 
July 1, 1916 

20 Post office June 6, 1902 


22 
22 
22 
23 
24 
25 
35 

24 
26 
30 
30 
32 

: 

33 
35 
39 

32 

30 
31 
32 

30 
37 

34 


88 
301 
604 
480 
19 
47 
525 

161 
127 
598 
660 
315 
1231 

1203 
115S 
951 
266 

317 

985 
10J7 
313 

691 
872 

765 


Site and building 


850,000.00 
25,000 00 
25,000.00 
10,000 00 
7,000.00 
1,000.00 
50,000.00 

150,000.00 
125,000.00 
2,500.00 
962.00 
50,000.00 

200,000.00 
15,000 00 
4,000 00 
1,500 00 

60,000.00 

75,000 00 
40,000.00 
35,000.00 

10,00000 
75,000 00 

350,000.00 


May 19,1882 
/ug. 7,1882 
Mar. 3,1883 
Mar. 3,1885 
May 1, 1886 
Mar. 30,1888 
May 30,1908 
Mar. 4, 1909 
Mar. 3, 1887 
Oct. 2,1888 
Mar. 3, 1891 
July 1,1898 
July 7,1898 
June 28,1902 
Mar 3,1903 
... .do 


22 
22 
22 
23 
24 
25 
35 
35 
24 
25 
26 
30 
30 
32 
32 
32 
33 
33 
35 
39 

32 
32 
33 
33 
30 
81 


88 
304 
604 
480 
19 
47 
483 
951 
510 
506 
950 
598 
660 
425 
1086 
1039 
455 
1158 
951 
266 

427 
1086 
455 
1138 
1075 
5&0 
421 


$50,00000 
25,000 00 
25,000.00 
10,000 00 
7,000.00 
1,000 00 
20,000 00 
30,00000 
70,000.00 
80,000 00 
125,000 00 
2,500 00 
962.00 
20,000 00 
30,00000 
50,000.00 
50,000.00 
115,000.00 
4,000 00 
1,50000 

15,00000 
15,000 00 
10,000.00 
20,000 00 
37,500 OC 
37,500.00 
40, 000. OC 
35,000 OC 
10,000 00 
30,OOO.OC 
30,000 OC 
350, 000. OC 


1886 

1911 
1895 

1906 

j.... 

1906 
1904 



. 
\ 
) 


Additional land 
donated in 1903. 

Contract not 
awarded for 
lookouts. 

Contract not 
awarded for 
building. 
Sold AIMS. 22, 1910, 
for 5975/0). Au- 
ditor's settle- 
ment No. 5052 


T imit increased..,.. 


.do 


Approaches, fencing, etc 
.do 


Completion 


Extension, etc ..... 


Site and building.. . 


T ;.',;. ,, i.. 
Material, etc 


Limit increased 


Additional land, within 
limit, 843,000 
Extension, etc 


Reimburse appropriation . . 
Tower clock 


-'pr. 23,1904 
Mar. 3,1P05 
Mar. 4,1903 
July 1,1910 

June 28,1902 
Mar. 3,1903 
Apr. 28.1904 
Mar. 3,1905 
. Mar. 3,1899 
June 6, 1900 
June 28,1902 
Mar. 3, 1903 
Mar. 4, 1911 
Feb. 2S,1916 
Julv 1, 1916 
June 30,1906 

i 


Lookouts 


Site and building 


43 do Mar. 2.1SQ9 
Mar. 3, 1901 
June 6, 1902 

2 do June 25,1910 
Mar. 4, 1M13 

3 Building, James- June 30,1900 
toun Exposi- 
tion. 


do 


Limit incrensed . . . . .... 


do 


32 
32 
36 
39 
39 
34 


Site.. 


10% 
1374 

i IS 
266 
76o 


Building 


Building on site of James- 
toun rer-Cemennial Ex- 
position for Government 
exhibits. 



( ^"S^^ 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


1 Extensions, 
Construction alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chnse. 




Site. 


Building. 


732 
733 

734 
735 
73P 
73 


*S60,976 87 S46,164.1S 
*237,870.04 267,736.42 
*51 097. 07 


824,826.12 
56,739.72 

3,368 87 
9,262 01 


8131,967.17 
562,346.18 

56,465.94 
145,159.38 
20 00 
334,196.15 


$6,813 07 
/ 40,599.53 
i 66 5S 
7,642 4S 
14,022 00 

7,300 on 


Mar 31,1883 
Sept. 1VP88 
May 14,103 
May lf.,l04 
Aug 13,1899 
Dec 23,1911 


\ 




$1,500.00 




/ 




r.::::::::::: 





59," 980." 66 


*13o',S97 37 

on on 


*334,196.15, 




v 



to 

o 

Cn 



DIVISION A Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers. Continued. 



to 

o 



No. 

738 
739 
740 

741 
742 

i 
743 

744 
745 


State and location, 

3 


Title of building. 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 ^ 

i " 


| 


i 


Jamestown, Va... 3 
Janesville, "Wis. . . . 1 
Jasper, Ala 6 


Monument 


Mar. 3,1905 

Mar. 2, 1899 
Mar. 3, 1001 
Mar. 3,1903 

June 25,1910 
Mar. 4, 1913 

Feb. y, 18S7 
Mar. 3, 1SJ1 

Mar. 3, 1SS3 
Mar. 3,lhS5 
Aug. J,lhSJ 
Feb. 1,1SSS 
Mar. 30,1888 
Mar. 2, ItbJ 
June 30,1'KVj 
May 30.190S 

June 25,110 
Mar. 4,111 
ifai J.1013 
Jane 25.1910 


33 1047 

30 1001 
31 1097 
32 1205 

36 688 
37 871 

24 393 

25 951 

22 453 
23 ^80 
2i 222 
25 6 
25 48 
25, 93f) 
34 ' 782 
35 52l> 

36 692 
3o 1374 
37 872 
3-. cS5 


Monument to be erected on 
site to be donated in com- 
memoration of the first 
English settlement. 
Site and building 


$50,000.00 

50,000.00 
25,000.00 
6,000.00 

7,500.00 
100,000.00 

50,000.00 
3,000.00 

100,000.00 
32,000.00 
7,500 00 
11,000 00 
3,000 00 
49.45 
10,000.00 
65,000.00 

6,500.00 
3,500.00 
70.000 00 
50,000.00 


Mar. 3,1905 

Mar. 3, 1899 
June 6, 1900 
June 28,1902 
Mar. 3,1103 
Mar. 4, 1911 
Mar. 3, 1915 
Feb. 28,1916 
July 1,1916 
June 12,1917 
Mar. 3, 1887 
Oct. 2,1888 
Mar. 3, 1891 
Mar. 3, 1S83 
Mar. 3, 1885 
Aug. 4 ISStJ 
Feb. 1,1838 
Mar. 30,18bS 
Mar. 2, Iiv89 
June 30,1906 
May 30,1<JOS 
Mar. 4,1909 
Mar. 4,1911 
Aug. 1, 1914 
Mar. 3, 1915 
Mar. 4,1911 
Junj 23,1913 
Aug. 1, 1014 
Mar. 3,11>15 


33 

31 
32 

32 
36 

39 
40 
24 
25 
' 25 
22 
23 
21 
25 
25 
25 
34 
35 
35 
3b 
38 
38 
36 
38 
38 
38 


1047 

1076 
590 
421 
1038 
137J 
825 
18 
266 
109 
511 
506 
951 
453 
480 
222 
6 
48 
P36 
794 
483 
952 
1374 
612 
825 
1374 

Qll 
1 825 


$50,000.00 

25,000.00 
25,000.00 
25,000.00 
6,000.00 
7,500.00 
1,000.00 
19,000.00 
40.000 00 
40,000 00 
?>,'inii u'~i 
Ji.ODi ml 
3,000.00 
100, 003. OJ 
32,000.00 
7,500.00 
11,000.00 
3,000.00 
49.45 
10, 000 00 
15, 00!) 00 
50,000 00 
in.nrv) itri 

30000.0C 
10,000 00 
5,000.00 
10,030 00 
! 25,000.00 


1903 

IX..U 
1889 

1912 
Mir 
1P15 


Contract in force 
for building. 

Site donated. 


Post office 


do 


Limi t increasad 


do 


Site 


Jefferson, Tex 1 
Jefferson City, Mo . 8 

Jeffersonville,Tnd. 3 
Jellico, Term 2 


Courthouse and 
post office. 

do 


B uilding 


Site and building 


Limit increased ." 




Post office 


Linut incr^assd 


Approaches 


(. ompK tion 


do 
do 


Site 


do 


Building 


Site 


Jennings, LJJ ~ clo 


Limit increased 


Building 




Site and building 



DIVISION B Statement of erpenditures for building (construction and annual repairs, etc.) and sites, shoiving outstanding obligations and balances, 
uith notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 


Expenditures. 


Remarks. 


Xo. 

73S 
730 
740 
741 
742 
743 
744; 
7451 






Buildings. 




Sites. ' Outstanding obligations. 


Balances. 


Construction ' 


E\teiiMon?, Annuil 
altei mons. reruns, , 
etc. el.. 


Total to June 
30, 1918. 


Cost. 


Date of pur- Sit 
chase. AW- 


Building. 


*<=4Q 944 

62'. 077 
65,233 
44,928 


i 


SIjSfM 60 


831,74*? 9S 










Surplus fund, June 30, 1918, $321.37. 


21 ! 

47! 
63,. 


7,301.02 


SO, 697. 95 
IS, 2^0 06 
7 { ), 055 02 
185, 7S1 38 
6J, 123.61 
65,73292 
15,900 81 


JF7.C.OO 0~ 
6,500 00 
2~0 
10, UO 5.i 
9,9-1 2' 1 
10,000 01 

4, 500. on 


Vpi 7, 1900 
CVt. 2,1011 
June 2VS7 
?Tov 26.1S83 
Pei.t 5,1007 
Jan. 10,1^12 
Jjn. 5, 1912 





581,183.78 


I$5.6. 16 


27,047.^1 
12, 613. 70 
." 1,046 17 
19H. 29 




i,"6^8"66 

1,000 00 
247.00 


Si 766. 37 


631 


97S 18 







B* 



O 

w 

H 



Cfi 

cj 



U3 

t i 

.o 



n? 
o 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



oo 



No. 


State and location. 


% 

u 

12 

12 

20 

-to 


Title of building. 


Legislative authorizations. 


Appropriations. 


! 


Remarks. 


Bate of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


| 


t 


3 


! 


746 

747 

74S 
749 

751 


Jersey City, N J... 
do 


Courthouse and 
post office. 

Post office 


Mar. 3, 1873 
July 31,1876 

Mar. 30,1888 
June 6, 1902 

Feb. 17,1915 

June 30,1906 
May 30,1908 
June 23,1910 

July 1, 1916 

Mar. 4, 1913 

June SO.irOO 
Mar. J.1C07 
May 30. K Ob 
June 30,1C06 
June 25,1910 

June fi, 1Q02 
June SO.ll'Oo 
May SO.ltOS 


17 
19 

25 
32 

38 

34 
35 
36 

39 

37 

34 
34 
35 
34 
30 

32 
3: 
33 


613 
110 

48 
326 

811 

783 
542 
678 

266 

874 

781 
12 19 
523 
783 
682 

32C 
522 


Site and building 


$100,000.00 
12,000.00 

12,200.00 

400,000.00 
350,000 000 
300,000.00 

5,000.00 

65,000 00 

50,00000 
10,003.00 
10,000.00 
15,000.00 
75, 000. W 

20,000.00 
110,000.00 
80,000.00 


Mar. 3,1873 
July 31,1876 
Mar. 30,1888 

June 30,1906 
Mar. 4,1909 
Mar. 4, 1911 
Aug. 24,1912 
June 23,1913 
July 1, 1916 

July 29,1914 
June 12,1917 
June 3U,lv/to 
Mar. 4,1907 
Mar. 4,1909 
1 June 30,1C06 
! Aug. 21,1912 
June 23,1913 
June 28,1!. 02 
June 30,1906 
Mar. 4, 1P07 
May 30,1C08 
Mar. 4, 1911 
Aug. 24,1912 
June 23,1913 


17 
19 
25 

34 
35 
36 
37 
38 
39 

38 
40 
3i 
35 
35 
34 
37 
38 
32 
34 
31 
35 

37 

3S 


613 
110 
48 

795 
952 
13/4 
421 
9 
266 

562 
109 
79 
1299 
952 
79 
42 

42 
79 
129 
48 
137 

42: 


$100 non.00 

I 1 ' ('-!>. (ft 

L V-'-X) '' 
inn. 

|llll IN 1 III 
,11111,111 1 IN 

8,9000C 
10,000 OC 

25', 000. 0( 
20,000 Of 
.->(). <KK) (K 
20,000.01 
20, 00001 
40, 000. (W 
30,000.01 
50 f OUO.(K 


T, 

1 

i- 

.1 

j|lttl 

) 
) 
) 
) 
) 


Contract net 
awarded it r 
mail - conveyi. g 
machinery. 
Site selected. 

Site donated. 

\ 


Removing and remodeling 
building. 
do 


ness. 
Authorises sale of old build- 
ing, upon completion of 
n -M 1 .nl!iiy. M M IMI h'-j 
Mr -i ^M'.IJ. 
Site i 


Jersey Mile, 111 

Johnson City, 
Term. 

Johnstown ^~ Y 


do 
do 

rtn 


M ui coiu- 11 i 11 .; -su'in' \" \ . 
Site and building 


do 


i Limit increased 


do 


Site 


Johnstown, Fa .... 19 - - do 


Building 


Site 






Site and building (merged). 
Limit increased 





ion mid annual repairs, etc.) and sites, showing outstanding 0^5*"? boioiicefi ' 
s (Associated with DiwAon A by corresponding line numbers)- Continued. 






1 

1 

1 

"NJn 


Expenditures. 


Remarks. 


Buildings. 




Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, Annual 
alterations, repairs, 
etc. etc. 


TotrltoTnno 


Dateofpur- 
eost. chase. 


Site. 


Building. 


746 


856.816.95 ?43,466 97 
i,~523"9i 


S100,2S3 92 
577,520 36 

i 63," 509." 84 
1 74,410.50 
| 129,422.47 


871,3*3 05, Aug. 15,JS75 
454; 623. 57 1 June 12,1911 

65"47i June 30,1907 
14,743.51, Oct. 30,1907 
80,833.751 Dec. 23,1909 






$5,000.00 
12,650.00 


Cost of site includes building. 


747 *$572,672.38 
748 


6,250.66 




750| *73;m60 
7M 127.659.48 


1 285.9( 
1,762.9* 






1,506.77 



cc 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and *& 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. t^ 



No. 


State and location. 


g Title of building. 


Legislative authorizations. 


Appropriations. 


I S : 3 | Year occupied. 1 


Remarks. 
O 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


Date of act. 

1 


t 


3 


i 


752 
753 

754 
755 

75G 

757 
75V 

760 


Joliet,Ill 


11 Post office . 


Mar. 2, 1899 30 
Mar. 3, 1901 31 

May 30 1908 35 


987 
1097 

528 
1155 

972 
1098 
312 


Site and building 


$100,000.00 
30,000.00 

80,000.00 
12.76 

50,000.00 
50,000.00 
50,000.00 


Mar. 3,1899 
June 6,1900 
June 28,1902 
May 30,1908 
Mar. 4.-1909 
June 23,1913 
Mar. 4, 1915 
Mar. 3, 1899 
Mar. 3, 1901 
June 28,1902 
Mar. 3,1903 


30 
31 
32 
35 
35 
38 
38 
30 
31 
32 
32 


1075 
500 
421 
484 
952 
9 
1155 
1075 
1131 
421 
108ti 


? n. 0",') 0") 

30,000.00 
25,000.00 
45,000.00 
10,000.00 
12.76 
?" fifin on 



H 

i 
a 

Acquired from t 
Russia in 18b7. 2 
Known as Mis- ^ 
sion Building; ui 
used as office for M 
governor. ~j 
Site ac i jirwl from n 
Interior Dtnait- ^ 
ment by Fxer'i- j-J 
tive Or ^er No. r- 
1310, ilar. 24, t 
1P11. t 
Contract not ^ 
a war >ied for fi 
buil !mg. CI 
Ao^tiire 1 bv an- f= 
nexatiou in 1&JS. 


Jonesboro, Ark . . . 


1 do 


Limit increased 


Sitp nnci building 


Joplin,Mo 
Juneau, Alaska 


15 do 
Building 


Mar. 4, 191o 38 

Mar. 2, 1899 30 
Mar. 3, 1901 31 
June 6, 1902 32 


Claim allowed by auditor. . 
Silo iind In'MiM}' 


1 ,111)11 l!l( ItV.M d 


do 


! 23, 000.00 
75,000.00 




....do 


1 


June 25,1910 ' 3fi 
do 30 


6S4 
6Si 




40,000.00 
200,000.00 


Mar 4, 1011 

do 
June 23,10:3 
Mar. 3,1915 


36 

2(1 
3' 
3- 


1374 

1374 
o 

825 


40,000.00 
40.000 On 

40.oo'J no 

75,00'J.OO 


1912 

... 


do 
Kahului, Havou.. 


sion 

.. P:>st offce and \ 
etz^tonihoufp 

.. Custom!i ouse. 


do 




Kalomazon, Mich. 3 Po=t otfco 
Kalis: ell, Mont.. i .. lo 


Mai. l.l^v i~J 
June 6 Uf2 3?, 
June 30,1' i-f 34 

I 

Tune 23, 'Pin y> 
Mir 1 HI:: 3" 


771 

s-V 


Pite in i buiKinsr 
E tension, etc. .". 


oo.'oonioo 

12, 000. 00 

lobiooc'oo 


Mar. 1,1 S^Q 
June 2S.K02 
Mar. 3 1WJ 
June 30.W06 
Mar. 4,1011 
Mar 3,! 01 5 
Fpli. 2S if>' fi 
July 1,1016 
June 12,1917 


2' 

32 

.V 
39 
40 


77<V 75.000 OO'l-l 
125 20.0QI 01,10'= 
ID*" 1 30,000.00 

io 12,0-n tn 

1374 1 " ^^ no 101 9 

206' 35.000 00 
109, 20,000.00 


Limit inTea=e 1 and aildi- 
^ tnnjl Ian i. 




Buildm? 


i 


i 



DiA'isiox B. Stafeiitent of e.' penditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
V ith notes as to wrjJvs-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



Expenditures. 



1 
\ T | 


. Sites. 


Outstanding obligations. 


Balances. 


EMdi'ions, Annual , T t , , T 
.Lon'-truuion r.lteidtions, repaiis, Jn loio 
en en. JO, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


>l **1H9.791 > ^9,0^0 3M S118 830 74 


815,048 04 
10,303 00 
3,101 85 


Nov. 6,1899 
July 5,1909 
July 31,1900 








5V (> 4i>7 71 2 100 4.^ 71 SyS 14 








."i4 *U 1,09** UP .. . 5,93582 150'054.48 








>">| I 1 S7 75' 1 SS7.75 








1<i "0 i)10 7H 39!919.79 

37l 3^ jO 30 O') 578 30 


22,"o65 65 


Sept. 2^1911 







-Si3i;97i:70 


"iS> 1,273 09 1 1 275.09 






73Q *u\Vs 47 p 51, 109 2" 1S,C(2 .T 13^,710.07 


i 0,117.21 
1 10,80") 75 
15.000.00 


Oct. 2,1889 
\pr 18,1907 
Mav 31.1911 


} j 




1 S5.594.75 


7.1G8.> 



Remarks. 






I 
I 

I 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites t the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



fcO 

i* 

fcO 



No. 


State and location. 


'3 

o 


Title of building. 


Legislative authorizations. 


Appropriations. 


G -"' 1 Year occupied. 

-- o 25 1 


Remarks. 


S 


tatutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


Date of act. i 

N 


i i 


i 


! 


761 
762 

763 

! 
1 


Kankakee, Til 
Kansas rity,Kans. 

Kansas City, Mo . . 


18 
5 


Post office 


Jtino 6,1902 | 
ifar. 3. 1903 

Mar. 2,1890 
May 30,1%S 
June 25,1910 

Jan. 2,1831 
June 11,1896 
F^b. 9.KOO 

Mar. 3 1<V)3 , 
Jan 9.19U3 .. 


32 318 
32 1204 

30 984 
35 524 
36 677 

2 ' 70 
2 n 414 
31 10 
32 322 

[Pi I2fl 


Site and building 


$7C,OQO.OO 
10,000.00 

150,000.00 
150,000.00 
6,000.00 

1,200,000.00 
' 116,000.00 
35,000 00 

400.000.00 
500,000.00 


June 28.1902 
Mar. 1, 1903 
Apr. 24,1904 
Mar. 3,1905 
Mar. 3,1899 
June 6,1POO 
Mar. 3, 1901 
May 30.1908 
June 25,1910 
Mar. 4,1911 
Mar. 3,1SQ1 
Aug. 18,3894 
Mar. 2.1895 
June 11,1890 
do 
Tune 4,1897 
Feb. 9,1900 
Jan. 9.1903 
Jnnp 7, 1904 
Julv 12,1904 
Mav 6, 1905 
May 18,1905 
July 10.1P05 
Feb. 27.1906 
Mar. 3,1916 


32 
32 
33 
33 
BO 
31 
31 
35 
36 
3E 

28 
23 
29 
30 
31 


427 
1086 
455 
1158 
1075 
590 
11 34 
4S2 
705 
1371 
950 
373 
oil 
414 
414 
12 
322 


520,000.00 
17,500.00 
20.000 00 
?2,500 GO 
50,000.00 

i 50, 000. (Hi 
1 50,000.00 
1 266, 000. OC 
I 35,000 OC 

' lo.oon or 

so'boo'.oc 
sotoon.oc 

50, 000. Of 
140,OCO.OC 
250, 000, OC 


Pond <fc Pond 
architects. 

Contract no 


do 


Lira it increased ." 


Site an'i building 


Post offico and 
co 1 irt house. i 


rxteusion, etc. 


Lircit increased . . 


Site and buiMmq 


I imit mci eased 


^levator 


Salo of old customhouse 
hnlMin^ lor not le<?s than 
$260,000, an-1 ^ rocee is to 
be aDpliP'i to pnmnlcrion 
of ro<*t ll <'( g n 1 toiii|- 
hou^e. 
Amends p r^vious act. Pro- 
ce^ds of sale to >e applied 
to extension, etc , and 
limits co^t at 
Fir-t payment on account 
of cu^tomho'i^e, 10,000. 
.^ppond | avm^nr OP amumt 
nl cnatomhou-o, $50,000. 
Third pavment on account 
of cu3tcmhou--e, $50,000. 
Fourth pavment on account 
of cu-tomhou=e, 550,000. 
Fifth pavment on account 
of cii-tomhouse, $50,000. 
Sixth i.avmnt on accouot 
of <"'istopihou s: e j 50,000. 
rxt^n^ion, etc 


... 




.... 






33 3 1 
38 82r 

t 


June 7,1934 .. 


.... 

i 


Julv 12,1004 .. 
May 6,1PQ5 .. 
May JS,llX)5 .. 
Julv 10.1905 . 




Mar. -i.mn 37 vx 



awarled for ex- 
tension. 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers} -Continued. 



Expenditures. 



No. 

761 
762 

7fiQ 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Remarks. 


Extensions, 
Construction, alteiatious, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Pn^f Date f PUr ' 

Lost - chase. 

i 


Site. 


Building. 


*S66,563 84 
*120,730.30| 154,673 81 
*cmn n."in. 47 411 831.57 


S3, 984. 10 
15,984.93 
151 541. 85 


370,547.94 
291,389 24 
1.4fi3.42fi.89 


$13,524 83 Teb 27,1903 
120,132.50 Jan 10,1900 
151.578.33 Doc. 10.1891 




















$238. 242. 7& 



I 



a 



cc 



DIVISION 



No. 



notes relative to the acquisition of sites, the progress of the work an<t 
by corresponding line nw^) Continued ' 



764 Kansas City, Mo 
7C5 Foainoy, Xohr 

766 Keeno, N. TI 



Me. 



772 Kewanee, 111 

773 Key West, Fla.. 
774 do 



cation. 


5 
c 

JO 


Title of building. 





Legislative authorizations. 






Appropriations. 


Date of act. 


Statutes 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes 


Amount. 


"o 


1 


Z 


i 




9 


Rent of lj;jil 'm>. 
Po t of >e. ... 


Mar. 3,TP15 

June 30,]%r, 
Mqy 30,1008 

Tnno 30,1906 
Mav SO.I ^ 
June 25.19 T 
Apr. 0,1914 

Mar. 4, 1913 

July 13,1832 
June 30,1906 

Mar. 4, 1913 

Feb. 25, ISSo ' 
Julv 10, is% , 
Mar. 30, isss 
Vii?. 30.1^0,1 

Inly l, 1916 

rime 30.1POG 
Vlay 30,19uS 


or 

34 
35 

31 
33 

3^ 
37 

4 
34 

37 

23 
24 
25 

39 

31 
33 


82" 
7SO 

527 
330 
874 

574 
781 

875 

3-20-' 
141 
47 
372, 
26G) 

778 
521 


Temporary quarters and 
movirp exren^os 
Site an-! buiu'in^ 


$15,000.00 

80,000 00 
30,000.00 

20,000 00 
70 000 00 


Mar. 3.1915 

June 30.1906 
Mar. 4.1P07 
Mar. 4.1909 
June 25,1910 
.'une 30,1006 
Mav 30,1<10K 
M"a t \ 4, 1900 
Mar. 4,1911 
1 r. fi, n4 
July 29,1914 
July 1, 1016 
June 12,1917 
July 13,1832 

June 30,1900 
Mar. 4. 1907 
Mar. 4, 1909 
Julv 29,1914 
June 12,1917 

Mar. 3,1885 
July 10,1S8G 
Mar. 30,1888 
Aug. 30.1800 
July 1, 1916 

June 30,1906 
Mar. 4. 1Q07 
Mar 4,1909 

Feb.~"28,"iS8n* 


34 
34 

36 
34 


12J 
05 
705 
7\ 

137 : 

5R2 
2% 
109 
574 

794 
129J 

502 
109 

481 
141 
47 
372 
266 

778 
952 


$15,000.00 

13,000.00 
in ooo. 00 
20. ooo. on 

37,000.00 
20.000.00 
20,000 00 
35.000 00 
20,000 00 
9 no 
18,000 00 
500 00 
45,000 00 
1,600 00, 1 

?o.ooo. mi 

U.n Hi in) 

1 > 'KM Mil 

14,000 00. 
50,000 00 

inn nnn nrvi 

III IH 1 INI 

1 . mil mi 

7, son ool 
1,500.00. 

20,000.001 
20,000.001 
35,000.00 

'166 "666 "66 I 


. ..'In 


Limit increase t 


Site 


Tnd.. 


1?' 


....do 






5,000 Of) 
2.00 

75,000.00 

1,600.00 
75,000.00 

80,000.00 

100.000.00 
40,000.00 
15,000.00 
7,5')0.00 
1,500.00 

65.000.00 
10,000.00, 

"i66,"666"66 " 


33 
3fi 

3S 
39 
40 

4 

34 
34 
33 

40 

23 
24 

5?' 
39'! 

34 
34 
35 

"23" 


CPI i iToil ciiijm 




ort, ' ij 
s i, 

) 8. 


Customhouse. 


Site and building... 

Purchase of customhouse. 
Site* and building 


Post office 


....do 


An i 


1 
1 1; 

i 

15 1 

i.... 1 C 

1 ( 


Post office, court- 
house, etc. 

D ost office j 


i 
....do 


Limit increased... 
do .".".".".".""" 

To*.ver. fence, etc 


Lookouts 


Site and building 


ourt'ioiise... 


Limit increased 




o'l'ihonse, post Feb. 2S i^j > V, "h~mMiV," 
oif^c?, etc! Mar. 3 JW M 'H , Fo.,n,h?io 



Remarks. 



1010 



Contract in force 
for building. 

Leased for library 
purposes. 



Contract not 
awarded for 
building. 



I 



Contract not 
awarded for 
lookouts. 



Mar. 2, 1SS9 25 



y4o, trotectm^sne::::;: ?:i2-S! ^ r r - ^}|^ 

tar. z t 1889 



24 510 

25 940J 



8,000.00' 
3,000.001 



I Lot. 

Old customhouse 
site. 



fcO 



DIVISION B Statement of crpcnditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
v ith notes as to surplus fund deposits, and other features. (Associated with Division A by coiresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


F \tension 1 *. Annual 
Con=:i action altt-rauuiis, repairs, 
eti . etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


704 
7bo 
7<3o 
7o7 
7G& 
700 
770 
771 
772 
77^ 
774 




1 








$15,030.00 


Surplus fund, June 30, 1915; 882.28. 

Deficiency, 83,474.90. 
Cost of site includes building. 


^104 7b4.U> S3. 754 42 


S10S,53S&1 ^, 028 8 * 
77,963 37 19,974 90 
14,140 03 15.801.03 
2,750.33' 1,573 00 
GO, 790 52 13, ^11 SO 
2 to 00 14,031 01 
154.514 99 6.90i> 20 
53.972.63 11,335 43 
^ nm 74 


Oct. 23,1907 
June 19,1907 
Oct 11,1916 
Nov 9,lSi2 
July 13,1907 
Nov. ?,191G 
Am? 13,18S3 
Sept. 4,1907 
^pr 2^ 1838 




S104. 70 


-7\ SS^.07 ' 3 OSO 30 






14,140 0) i 




37,034.90 





1 i 2 750 33 


*57.049 71 ' 3 740 81 








2!j 03 






49,705 00 
1,503 00 


*!", 271 01' 23 270 OS 




- 


")1 ; 5>70 9.") .... .. 2,093.68 














>107. 933 9U, 39. 052 11 


147.008 07 


8. 135 93 


July 2ti!l833 ! 







O 

S 

O 

fed 

S 

H 

CO 


S 








O 

H 

t-H 

i 

H 



to 

M 
C7< 



DIVISION A.. Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



bo 



No. 



775 



State and location. 



Key West, Fla.... 



776 



777 



Kingfisher, Okla 



Title of building. 



Marine hospital.. 



Legislative authorizations. 



Statutes. 



Date of act. 



June 15.1844 
Sept. 30,1850 
! June 16,1880 
Aug. 7,1882 
July 
Mar. 
June 



I 



Post office, court- 
house, and cus- 
tomhouse. 

Post office 



Kingston, N. Y... 27 do. 



779 Kinston, N. C 2 do.... 



780 Kirksville, Mo. ... 1 do . 



, 

7,1884 
3,1891 
4, 1897 



June 25,1910 



June 0,1902, 
June 30,1906 



do 

May 30,1908 
Mar. 4,1913- 



June 
Mar. 



6,1902! 
4,1913* 



Mar. 3,1899 . 
June 30.1906 1 
Mar. 4, 1907 
Mar. 4,1911 I 
June 12,1917 i 



Mar. 4, 1913 37 



Project or object. 



For furnishing and erecting . 
Repairs, etc 



.do 
.do 
.do 



670 
534 

21 
305 
195 
950 

13 

1077 

701 
1307 
1374 

112 Tent houses and refrigerat- 
1 ing plant. 



Isolation ward and wharf... 
Repairs to sea wall, $700; 

storehouse, etc., $1,000. 
Iron fence ................. . 

Complete breakwater, etc. .1 
Improvements to hospital.. 
Rebuilding breakwater ..... 



Limit of 
cost. 



Appropriations. 



Date of act. 



Site 



$25,000.00 
600.00 
1,000.00 
4,000.00 
1,000.00 
3,000.00 
1,700.00 

1,550.00 
4,500.00 
3,000.00 
40,000.00 
5,000,00,. 



June 15,1844 
Sept. 30,1850 
June 16,1880 
Aug. 7,1882 
July 7,1884 
Mar. 3,1891 
June 4,1897 
Mar. a, 1899 
June 30,1906 
Mar. 4,1907 
Mar. 4.1911 
June 12,1917 



30, 683 Building on Government I 
i reservation. 



80,000.00 July 29,1914 



45,000.00. Aug. 24,1912 
June 23, 1913 



32 319' Site and building 80, 000. 00| June 28, 1902 

34 773 Limit increased 30,000.00 Mar. 3,1903 

! Apr 28.1904 
Mar. 3,1905 

, Mar. 4.1907 

34 780 Site and building 30,000.00 June 30,1906 

35 522 Limit increased 40, 000. OO 1 Mar. 4,1907 

37 867 do 20,000.00 Mar. 4,1909 

| Mar. 3.1915 

32 317 Site and building 40.000.00 June 28,1902 

37 809 Extension, etc 40,000.00 Mar. 3,1903 

Mar. 3,1915 
Feb. 28,1910 



Statutes. 



670 
534 

21 
305 
195 
950 

13 
1077 



701 
34 1307 
3fi, 1374 
40 112 



Amount. 



$25,000.001893 

600.00 
1,000.00 
4,000.00 
1,000.00 
3,000.00 
1,700.00 
1,550.00 
4,500.00 
3,000.00 
40,000.00 
5,000.00 



38 ( 562 

37' 421 
38 10| 



32 427 
32| 108G 



455 
1158 
1299 



34 
34 1209 
35i 952 
38 825 
3 1 )' 428 
32 10S7 
38 825 
39' IS 



70,000.00 



Remarks. 



Contract not 
awarded for 
tent houses, etc. 

No provision for 
bunding. 



25,000.001913 Executive order, 



20,000.00 

20,000.001908 

20,000.00 

15,000-00 

25,000.00 

30,000.00 

15,000.001916 

15,000.00! 

40,000.00 

20,000.001 

10,000.001905 

30,000.001916 

30,000.00| 

10,000.00" 



-A.GUUIAVO U1V1C1, 

June 6, 1906. 
Government res- 
ervation. 



^ 

~~ ~ " " " 



Expenditures. 



No. 






Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


. - 
Extensions, Annual Total to June 
Construction, alterations, repairs, 30. 1918. 
etc. etc. 


_ . ' Date of pur- 
Cost. C h aE e. 

S50000, Nov 30,1844 
52,750 OO 1 Nov. 3,1915 

" "i9~976.~78 July 29,"i9~63" 
20,018.20 May 11,1909 
! 3 523 50 Oct. 9.1902 


Site. 


Building. 


$4,564.50 
296."65 

i," 679 "66 


$6,904.39 
8,~394."i7 


Surplus fund, June 30, 1916, $52.77. 


775 
776 

777 
77S 
776 
78C 


*S25,100.00, $30,022.20, $59,901 13 ^ $135,023.33 

rr^i"^ 2,"3i6*66 46, %i S9 
.J, 1 ,-", 1 - ,, 3 320.64 92,848.15 
"' -; !' * 85730 57,148.98 
^34'; 476 501 29,'926S3 7,379.64 71,782.9' 








1 

w 



I 



3 



8 

I 

I 

tu 

M 

3 



A ' 



No 

7K1 




State and location -g 

-3 

ti 
O 


~~ ~ ' OO 


i 


Legislative authorizations. 


Appropriations. 


| I; i | Year occupied. | 


Remarks. 

ES 

2 


Title of building. 
Date of act. 


JSta 
1 

"o 

37 

35 
11 
11 

15 
16 

16 
17 
17 
18 
34 

39 


tutes 

| 877 

536 
93 
93 

305 
310 

500 

5^3 
22S 

266 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes 




| 


! 


Amount. 


782 
7S3 

i 
784, 

i 
78'. 

787' I 

I 


Kissimmee, Fla. . 2 

Ki( tannins, Pa 27 
Knoxville^ Tenn . . ' 2 

IvO'lialv, Alaska 


Post office Mar. 4,1913 

K-- do --- May 30,1908 
Post office and Aug. 18,1856 
courthouse. fdo . 

Mar. 3,1869 
July 15,1870 

Mar. 3, 1871 
! May 18,1872 
*iar. 3, 1S73 
June 23,1874 
June 30,1906 

Customhouse... ' July M916 


Site 

do 
Site and hirl -l -Y 
Compen -. . ^.'Yi'-i.H ,"" 
etc. 
Completion 


$6,000.00 
is, ooo. on 

98,300.00 
8,800.00 

5,000.00 

20,000.00 
100,000.00 
166,747.00 
20.000.00 
155,000.00 

3,500 00 


July 29,1914 

May 30,1908 
Aug. 18,1S56 
Mar. 3,1869 
Mar. 3, 1871 
May 18,1872 
Mar. 3, 1873 
June 23,1874 
June 30,1906 
Mar. 4, 1907 
May 27,1908 
Mar. 4, 1909 
July 1, 1916 


38 

35 
11 
15 
16 
17 
17 
IS 
34 
34 
35 
35 
39 


562 

4S9 
93 
305 
509 
126 
523 
22R 
791 
1299 
1317 
P52 
266 


$6,000.00 

15,000.00 
107.100.00 
5,000.00 

.H INNI 1)11 
t y illll IHI 


g 

No provision for ^ 
building. Q 
Do. g 

H 

Contract not 
awarded for CQ 
lookouts. g 

Transferred from ^ 
War Depart- > 
ment. ^ 

9 

Contract in force t5 
for building. O 
H 


Revive ^all former unex- 

<! mill ..'', ^i.,i" x 1 | S '" 
Completion ' 


-...do 
do 


. 

CTP. 

Lookouts 


Kol.oino, Irul y 
t.aconij, \. 11 i 


Postoffic3 June 30,1900 


34 
35 

***'! 

21 


782 
520 

690 
i>72 

333 
51'J 
523 


Siie 


15.000.00 

15,000.00 
75,000.00, 

103,000.00 
50,000.00 
40,000.00 


June 30,1006 
May 30,1908 
Mar. 4, 1909 
Mar. 4,19-11 
.- v do. 

July 1,' 1916 
June 12,1917 
Feb. 2S,1SS5 
Mar. 3, 1SS7 
May 30,1908 
Mar. 4,1909 


34 
35 

36 
30 
39 
40 
23 
21 
35 
35 


794 

952 
1374 
1374 
IS 
2o6' 
109J 

sin! 

952 


ir, <rn -v ,- 
1 1,1 >i . 

30, 'OOO 00 ' 
15,000 00, 
10'), (KM OOIS90 
50,000 00 
20,0.)0 001911 
20,000.00, 


May 30,19US 

dO TI np 9\ lOln 


Building 




M?r. 4' 191,5 

-rC, -.c, v,i, .. : ri , n O f)i cp aBti fp}) . K ,^5 
co.rt. o l( se. M r 3' ^7 




c ite and b'-illin" 1 


T i.ii't mcro^ed.. 


Exteiiiion, etc... 





DIVISION B Statement of c rjtcnditures for building (construction and annual repairs^ etc.) and sites, showing outstanding obligations and balances, 
uith notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



Expenditures. 


Remarks. 


No 


BuiIJracs 




Sites. 


Outstanding obligations. 


Balances. 


Consn notion 


rxto^i^ior"; Annual 
alleiations j reniiis, 
et . etc. 


Total tn Time 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


7S1 


t 




8") 003 
15,01) 0] 

10,300 OT 


Oct 9,1014 










7S 






Popf. ^0,l<i09 
f>pt 30.1S70 
t'lar 3,1^71 








7^ *VJ"!S 2?3 12 

7^1 


S1.V.9M 21 Sfil,2,">0 17 
90"* 4*> 


80)4,527 50 
OO 9 . 4^ 


X 




83,503.03 


/ 




7*i 4 71,0.ri 7i 
7% '^ G OS 
7S7 *r>4.82294 


3 7^0 9 ^ 


7S.7V** 90 
3^8 5S 
216.601.32 


14,^1-1 0-j .Mig 0,li'07 
0,001 01 r ob Ift.ion 
12.160.20 July 11,1885 








50 




^3,096.64 


8,281.28 


33 ^11 <i. 41.966 4o 





o 

w 

H 





CQ 

1 



I 



W 
O 

W 



O 
HI 



to 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, tlie progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



to 



No. 


State and location. ^ 


Title of building. 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 



Date of act. 


Statutes 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


*o 


! 


1 


i 

PH 


788 
789 

790 
791 

792 

793 

794 
795 

796 
797 


Lafayette, Ind.... 10 
Lafayette, La ... 3 


Post office 


May 16,1S90 
June 30,1906 

May 27,1908 

May 30,1908 
June 25,1910 

May 30.1908 
do 


26 
31 

35 

35 
36 

35 

35 
36 

3h 
37 

3S 

34 

37 
3o 

37 
37 


in 

775 
317 

534 
685 

531 

529 
G// 

(W4 
8G6 
740 

779 

377 
6S6 

S7! 
S7S 


Site and bulletin" 


$30,009.00 
60,000.00 

1,502.41 

5,000.00 
60, 000. 00 

65,000.00 

50.000.00 
10,000.00 

yi rv\n nn 
>, ii|.'.i I 

I'I/.IH. -,M 

125,000.00 

7,500.00 
55,000.00 

j 75,000.00 
10,000.00 


Aug. 30,1890 
Mar. 3,1191 
June 30,1906 
Mar. 4,1907 
May 27,1908 
May 30.1908 
Mar. 4 1911 
June 23,1913 
Aiig. 1,1914 
Mar. 3,1915 
May 30,1908 
Mar. 4,1909 
May 30.1908 
June 25,1910 
Mar. 4,1911 
.. do . 

'l I't >', I'M 1 

\M.. I.I'M 1 . 
Mar. 3,1915 
Feb. 28,1916 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
June 25,1910 
Aug. 1,1914 

Mar. 4,1911 
Juno 23,1913 
Mnr. 3,1915 
Jvly 29,1914 
July 1,1916 
June 12,1917 
Aug. 1,1914 


26 
26 
31 
34 
35 
35 
36 
3S 
38 
38 
35 
35 
35 
36 
36 
36 
38 
38 
38 
39 
34 
34 
3d 
3(3 
3? 

36 
38 
3? 
3* 
3 
4C 
3i 
J 


372 
950 
790 
1299 
317 
488 
1374 
10 
612 
825 
486 
952 
485 
705 
1374 
I 1374 
10 
| 612 
I 825 
18 
792 
129S 
1 952 
70S 
I 615 

1374 
! 1C 
82- 
561 
\ 26f 
> 10 

> bi: 


$25,000.00 
55,000.00 
15,000.00 
45,000.00 
1,502.41 
5,000.00 
10,000.00 
15,000.00 
25,000.00 
10,000 00 
rvi n-n r,-. 

, II, t Hi 

20; ooo. oo 

10,000.00 
30,000.00 

ion iv 

25,000 iKi 
1 29.900.00 
! 10,000.00 
I 20,000.00 
1 20,000.00 
1 45,000.00 
15,000.00 
45,000.00 
6,000.00 

1 1 f -"" I'H 
1 '- i \r 
29,000 OC 

; 10,000 oc 

) 500.00 
) 64,500.00 
> 7,000. OC 


1894 
1908 

1915 

inn 

1913 
10U 

1915 

01 

... 
... 


H 


1 

Site donated, ^ 
Q 

1 
H 
3 

No provision for Q 
building. H 
; 

Contract in force 
for building. 

.' No provision for 
building. 


do 


Additional land, extension, 
etc. 
Change driveway 


Site 


La Grande, Oreg.. 2 


do 
do 


Site and buildinq, 865,000... 
Site and b'lildin^ 


do 


La Junta, Colo ] 2 

Lal\c Chiller, La.. 7 

Lake City, Fla.... 2 
Lake (. it y, Minn . 1 

L'xkelind Fl\ 1 


do 

Post oilice and 
co^rtnO' sc. 

PoSt ofhce 


June 2o,1910 

do 
Mai. 4,1913 
Oct. 20,1914 

Jrne 30,1900 

Mar. 4, 1913 
June 25,1910 

Mar. 4,1913 
do 


T.imit rnoreaspd 


Site and buildin? (site, SI). 
Limit increased 


do 


Site and building 


Site 


do 

dn 


Site and b-tildin^ 


do 




Site . . . 









DIVISION B. Statement of e cpenditures /or building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No 


Expenditures. 


Remarks. 


Buildings. Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, Annual 
alterations, repairs, 
etc etc. 


Total to June 
30, 1918. 


Tost. 


Date of pur- 
chase. 


Site. 


Building. 


788 

789 
790 
791 
792 
793 
794 
795 
79o 
797 


*S64, 845 72 

47, 175 47 
*rn,95'> 35 
"51,909 87 
^4,934.81 
*120, 12^ 04 


552,34935 3,338.38 
579 00 


125,533.45 

47,734 47 
60,610 43 
55,089 92 
%,003 95 
128,373.78 


/ $15, 154 28 
1 9.003.83 
15, 000 09 
S, 750 00 
S.OOO 00 
1 00 
4,S14 74 
6,000 00 
2,650 00 
7,300 00 
7. 000 00 


Apr. 20,1891 
July 5,1907 
Sept. 2,1911 
Mav 12,1909 
Ifai- 15,1909 
May 20,1911 
June 3,1907 
Oct. 17,1914 
July 17,1911 
Jan 13, 1916 
AUK 22.1914 


X 






Surplus fund, June 30, 1917, $2,758 28 
Surplus fund, June 30, 1918, $2,838 70. 


/ 


$66 25 




4 654 






3 720 03 








l',071 11 








S 245 74 
















49,361 30 
33,707 10 


1 gQ3 6i 


50,164 31 
31, 707 10 
6 60 




130 00 
17,494.15 








$14,298.75 


O.fiO 





fcO 

to 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, anO ~ 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. to 


No. 


State and location. 


-g Title of build ing. 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 
O 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes 


Amount. 


jf 


& 




1 


t" 
P, 


793 

799 
8CO 

801 

802 


Lancaster, Ky 
Lancaster, Ohio 


8 Post office 


June 25,1910 
Mar. 4,1913 

June 30,1906 
Mar. 4, 1907 

Miv 9. 18^8 
June 30,1906 

June 25,1910 
Mar. 4, 1913 

.do.... 


30 
37 

34 

25 
31 

" 36 
37 

37 

34 


689 
871 

778 
1236 

136 
775 

691 

; 881 

876 

7S4 
52? 


Site 


85,000 00 
55,000.00 

75,000.00 

100.000 00 
75,000.00 

40, 000. 00 
138,278.78 

50,000.00 
7, 500. Of 


Mar. 4,1911 
Feb. 28,1916 
Julv 1, 1916 
June 12,1917 
June 33,19-% 
Mar. 4,1907 
Mar. 4,1909 
Mav 9, IS^S 
June 30,1906 
Mor. 4,1907 
May 27,1 90S 
M"T. 4.1911 
Aug. 1,1914 

July 29,1914 
July 1, 1916 
June 12,1917 
) Jnne 30, 19(K> 
), May 30.190S 
1 M^r. 4,1909 
Jrne 25.1910 
, Mar. 4,1911 


36 
39 
39 
40 
34 
34 
33 
25 
34 
34 
35 
3C, 
38 

39 
40 
34 

3: 

31 
3f 


1374 
18 
266! 
109 
792 
1299 
952 
13f, 
791 
1300 
317 

612 

562 
206 
109 

9-yI! 
70" 
137c 


85,000 00 
500 00 
5,000 00 
49,500.00 
10. (HK) 00 

40,ooo on 
25.000 on 

100 000 00 
20.000.00 

35, ooo. on 

20, 000. 00 

40. ooo on 
138,278 78 

.nnn nn 

1 ,111111 rn 

37,000 00 
7,5t0 OU 
20,0'H) OH 
50,000.01 

so, ooo. or 

13,OOO.OC 


1911 

1892 
190S 

191 


I -i 
Contract in force 
for building. o 

H 
CQ 

1 

No provision 3 
for building. J-l 

Contract not 
awarded for }> 
building. w 
O 

ri 

t=l 
See West Point, Q 
Ga. P 

Contract not 
awarded for 
mail - coiveyiiig 
machinery. 


11 ...do 


Building 


Site and b"ildin<r (site, SI).. 
I'rior le r i-'l ition modified 

Mir ill-l 1> || lin. ... 

\<] IIUOM -II nil uMi-n |i,n, 
etc. 
Additional land 




9 .do 


do 


9 .do... . . . 


Site. Unexpended balance 
heretofore appropriated 
for e\f ension.rlns 850,000, 
made available for new 
site 
Site and building 


j " 

Lancaster. S. C ' 5 .do... 


L ini'e 1 Wvo 1 do 


June 30,190H 
iliy 3M90S 


Pite . 


T -irott. Mi " .do 


B 11- Lin** 


11 5, 000. (X 




1 ' 1 


100, 000. 0* 
23.000 (K 
, 75 000 ft 


V M-:r. 19,1800 
3 Au-. 3,ls32 
1 M-r. Moil 
) Aug. 24,1912 
June 23,1913 
June 12,1917 

3 Miv 30,1908 
Mar. 4, 1911 
June 23,1913 


26 2: 

:7 3:( 

i 3-V H7' 
37 42] 
38. li 
40 10J 

33' 4s: 

36| 1J7.' 
3S 1C 


! 100,000 0^ 
) 25,0",0 Of 
i! to 1% 1 0' 

L IS] 000 OC 
20,000 OC 

) 1,500.0: 

J 15.000 Of 

i io, J ooo.oc 


MS9 

| 

;i! 9 ! 
> 
> 

nar 

> 






y ^ 1^>2 27 3V) Limit i^cro'sed 


June 12,1917, 40 109 Mau^onveymg machinery. 1,500.CK 
, M?y JO,190S ( 35 520 Site and b/uldimr 70,000.01 








. 





Buildings. 


. 

Expenditures. 


1 Sites. 


Outstandin 
Site. 


g obligations. 
Building. 


Balances. 


Remarks w 

O 

w 

H 


Construction 


Extensions Annual 
alteiations, repairs, 
eu. etc. 


i 

Total to June , Cost 
30, 1918. i 


Date of pur- 
chase. 


7^ S3, 200 7^ 
801 S4',013 24 





5,290.78 S5,030 00 
61,047 33' 13, 0'-,7 05 
16592S80 15,87450 
' j 127,833 00 
1 4000 8,00000 
115,621 54 6,043.97 

J 59! 594 95, 13,' 000 00 


Feb. 21,1913 
Arr 21,190S 

& g W 

Mar. 30,1915 
Apr. 17,1907 

"Scpf."27,"i890" 
Aug 13,1909 




828,224 40 


821,484 82 


Surplus fund, June 30, 1918, S10,445 78 

1 Siirj-lns fniHl, Jnne 30, 1918, $1,791.81. 
Soo Wfel J'(/Mit, ('.a ^ 

1 S 

tc 


" " ?1,274 b5 









::".:;!!"."i" 


41," 960. 66 


" "830,707 37 1 25,203 11 


<> 40 0-1 
803 112, R33 H 




!" 74 '" 52: * l 2',mK 


375. 00 


i,*566"6c 


805 ^ion, 126 ft 
VAP. -.17 nnn OC 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



to 
to 



No. 


State and location. 


| 


Title of building. 


Legislative authorizations. 


Appropriations. 


| 
I 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 




Statutes. 


Amount. 


3 


1 


Date of act. 


s 


i 

fe 


807 
808 

809 

810 
811 
312 
S13 
814 


Laramie, Wyo 
Laredo Tox 


1 
15 

12 

1 

6 

A 


Post office 


June 6,1902 

do 

Mar. 4,1907 

May 30,1908 
Mar. 4,1913 

June 25,1910 
Mar. 4,1913 

May 30,1908 
June 25,1910 
Mar. 4.1913 

May 30.1908 
June 25,1910 

June 6, 1902 
Mar. 3, 1903 

Mar. 2,1^99 
Mar. 3 1901 
June 12,1917 


32 

32 
34 

35 
37 

36 
37 

35 
36 
37 

35 
36 

32 
32 

30 
31 
40 


320 

320 
1300 

529 
866 

691 
872 

534 

682 
867 

531 
678 

318 
12*14 

9^3 
1097 
109 


Site and building 


$100,000.00 

150,000.00 
6,000.00 

i 65,000.00 
35,000.00 

i 15,000.00 
125,000.00 

12,500.00 
60,000.00 
20,OOO.OC 

50,OOO.OC 
10,OOO.OC 

50,OOO.OC 
10,OOO.OC 

100, 000. (K 
35. 000. 
1,500.(K 


June 28,1902 
Mar. 3,1903 
Mar. 3,1905 
June 28,1902 
Mar. 3,1903 
Mar. 3,1905 
June 30,1906 
Mar. 4,1907 
May 30,1908 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
Mar. 3,1915 
i Mar. 4,1911 
| Feb. 28,1916 
[July 1,1916 
June 12,1917 
May 30,1908 
Aug. 24,1912 
Mar. 3,1915 
Feb. 2S,1916 
; May 30,1908 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
) June 28,1902 
)i Mar. 3.19r3 
1 Apr. 28,1904 
Mar. 6, 1905 
) Mar. 3,1899 
) Mar. 3,1901 
) Apr. 28,1904 
June 12,1917 


32 
32 
33 
32 
32 
33 
34 
34 
35 
36 
37 
38 
38 
36 
39 
39 
40 
35 
37 
38 
39 
35 
36 
37 
38 
32 
1 32 
33 
33 
3C 

'II 

4G 


428 
1087 
1158 
428 
1087 
1158 
698 
1300 
485 
1375 
421 
10 
825 
1375 
18 
266 
109 
488 
421 
82o 
18 
48 
137 
421 
1C 
425 
10S< 
45J 
115J 
107i 
113^ 
45f 
101 


$25 000. on 
25.iknl.iHi 
ftU.imun 

U (HKf.fX) 

37,600.00 
20,000.00 
57,500.00 
6,000.00 
20,000.00 
20,000.00 
15,000.00 
10,000.00 
35,000.00 
i* nnn no 
1 mi mi 

', IHHI INI 

119,500.00 
12,500.00 
30,000.00 
40,000.00 
10,000.00 
15 000. OC 
25, 000. Of 
10,OOO.OC 
\ 10.000.0C 
> 10, 000. Of 
12.500.0C 
> 17, 500. (K 
J 20,000. 0( 
> -ft.iWi.nl 
. r .n IMIII IN 

J' IMI IN 

>, 1,500.0C 


IKW 
llHJd 

1916 


1916 

191C 

>190< 
) 
) 

!,, 

i 
) 


Contract in force 
for building. 

1 

3, 

i 

Contract not 
awarded for 
mail - conveying 
machinery. 


Post office, court- 
house, and cus- 
tomhouse. 

Post office 


do 


La Salle HI 


Limit increased 


Site and building 


Las Graces, X.Mex. 
Laurel Miss 


Post office and 
courthouse. 

Post office 


Limit increased 


Site 


Building 


Site 


Laurens S C 


do 


Building 


1 Limit increased 


Site and building 


Lawrence, Kans . . 2 
Lawrence Mass 7 


>!o 


Limit increased 


Site and building . . 


HA 


Limit increased 


Site and building 




Limit inirei c ed 


Mail-conveying machinery 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

807 
80<< 
80 n 
810 
811 
812 
813 
814 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, 
al teiations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


*S91,573 4o 
"145,074 8t, 




S4, 775 02 
15,470 43 
12.75 


$96,348 45 
160,543 20 
70, 148. 10 
05,513 82 
72,M7 58 
5J, JOO yj 
57,296 74 
122,111.06 


?S,029 71 June 2fi,1903 
10,893 44' Jan. 14,1904 
14,000.00) Mar. 25,1910 
15,000 00 Apr. 25,1914 
8,000 00' May 14,1909 
D.UJJ UJj Mar. 22,1910 
6,581.82 Mar. 3,1903 
30,135.72' Jan. 16,1903 








Surplus fund, June 30, 1918, 515,785.90. 
Surplus fund, June 30, 1917, 88,065.45. 










70,135.35 
ft5,5tt 82 
71,928.80 
*49,052 93 
*52,922 44 
*104.864 2? 






878. 75 
31,461 22 
15.75 








S28,024.9C 





1,018 78 
1, -K>4 OJ 
4,374 30 
17,246.78 
















i. 600. 00 



DIVISION A. Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites y the progress of the work, and 
other pertinent features, (Associated with Division B by corresponding line numbers) Continued. 



to 

fcO 



No. 

815 
816 

817 

818 
819 

820 


State and location. 


4 

*o 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 


Title of building. 
Bate of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


2 


1 


! 


Lawrenceburg, Ky . 
Lawton, Okla 

Lead, S. Dak 


8 
6 

3 

1 ! 


Post office May 30.1908 


35 

36 

35 

35 
35 

36 


534 
681 

458 

545 
10G9 

687 


Site 


$7,500.00 
50,000.00 

17,700.00 

152,300.00 

45,096.28 
80,000.00 
20,000.00 

50,000.00 
2,% 000. 00 
10,000.00 
100,000.00 
10 000 00 
50.000.00 
4,514.03 
7.000.00 
7,946.62 
8,000.00 

10.000.00 


May 30,1908 
Aug. 24,1912 
June 23,1913 
Mar. 4,1909 

Mar. 3, 1915 

June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
Mar. 4,1911 
Mar. 3, 1899 
Mar. 3, 1901 
Mar. 3,1903 
Aug. 7,18*2 
Mar. 3,1883 
July 7.1884 
Mar. 3, 18S5 
Aug. 4.1836 
Mar. 30,1888 
Apr. 4,1890 
Mar. 3, 1891 
July 29,1914 


35 
37 
38 
35 


488 
421 
10 
1069 


$7.500.00 
30,000.00 
20,000.00 
17,700.00 
45,712.64 
152,300.00 

25,000.00 
35,000.00 
20,000.00 
20.000.00 
25,000.00 
25,000.00 
35,000.00 
10,000.00 
45,000.00 
55,000.00 
50,000.00 
4,514.03 
7,000.00 
7,946.62 
8,000.00 
9,800.00 


1914 
1917 

1913 
1905 

i 
f 
1889 

' 

1 
1 


1 

I 

No provision for 
building. 


June 25,1910 

Post office and May 29,1908 
courthouse. 

May 30,1908 
Mar. 4,1909 

June 25,1910 
Post office June 30, 1906 


B uildlng 


Bunding, $100,000. Pro- 
ceeds of sale of certain In- 
dian lands made available 
for construction fund. 
Old site to be sold and pro- 
ceeds for new site. 
Prior IcpLiIuHon unleaded. 
>'o\v site author i/o-J. To 
be paid from proceeds 
arising from sale of lots 
31 and 32. 
Additional for site and 
building. 
Sale of Indian lands 


38 

34 
34 
35 
36 
30 
31 
32 
22 
22 
23 
23 
24 
25 
26 
26 
38 


825 

793 
1300 
952 
1375 
1076 
1134 
1087 
305 
604 
195 
481 
1 223 
47 
36 
942 
562 


34 
36 

30 
31 
32 
22 
23 
23 
24 
25 
26 
26 

37 


781 
679 

999 
109S 
315 
305 
195 
481 
223 
47 
36 
942 

877 


Site and building 


Leadville, Colo. . . . 


June 2^1910 
do Mar. 2,1899 


Limit increased T. 


Site and building 


Leavenworth, 
Kans. 

Lebanon, Ind 


1 
9 


Mar. 3,1901 
June 6.1902 
Courthouse, post Aug. 7.18S2 
office, etc. Julv 7, 1SS4 
Mar. 3. 1SS5 
Aug. 4.1SS6 
i Mar. 30 1SSS 
1 Apr. 4,1S9Q 
Mar. 3, 1S91 

Post office Mar. 4,1913 


i Limit increased 


do 


Site and building 


Limit increased 


do 


Approaches, etc 


Iron st unvay 


Completion 


Elevator, etc 


Site 







DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, Annual 
alterations, repairs, 
etc. etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


roc So oc So So oc 


49,811 fiS 
138,493 51 
76, 458. 74 
*71,469.97 
*185,798.20 


SG97. 01 
82230 
1 205 94 


S50, 508 69 
139,315 81 
77,664.68 
80,331.87 
232, 470. 78 


7,200 00 
8,002 00 
21,104 25 
12,084 34 
10,412 43 
D, 000. 00 


Apr. 3, 1909 
Feb. 28,1912 
July P),1908 
July 25,1901 
May 31,1^3 
Apr 3.1017 





?74 70 
J, 'If. { " < 
109. 12 


""" tf'i^'ij'.'jD 


Surplus fund, June 30, 1918, $113.62. 
Surplus fund, June 30, 1916, $2,327.89. 


8 861 90 






4b 072 5S 

















to 
to 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



to 
10 

00 



No. 


State and location. , ^ ' Title of building. 

i 3 ' 

M ' 
, S 

u 


Legislative authorizations. 


Appropriations. 


| 

i 

^ 


Remarks. 

fed 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


"3 

31 
35 

37 
32 

35 
36 

37 

35 
36 

37 
37 

35 

36 

34 
35 

26 
28 
37 


I 


i 

34 
34 
35 
38 

32 
32 
33 
33 
34 
35 
37 
38 
38 
38 
40 
35 


t 


821 

822 
823 

824 

825 
26 

827 
828 

829 
880 

831 
832 


Lebanon, Ky 

Lebanon, Mo 
Lebanon, Pa 

-ehano i n, TSTITI 


4 Post ofhce 


June 30,1906 
May 30,1908 

Mar. 4,1913 
June 6,1902 

May 30,1908 
June 25,1910 

Mar. 4,1913 

May 30,1008 
June 25,1910 

Mar. 4,1913 
do 

May 30,1<>OS 
June 25,1910 

June 30,1906 
May 30,1908 

Jan. 21,13 ( )1 
Auer. 23,1S4 
Mar. 4, 1913 


779 
521 

878 
319 

536 
683 

876 

533 
681 

878 
875 

533 
681 

782 

526 

724 

428 
876 


Site and building 


$30,000.00 
25,000.00 

7,500.00 
75,000.00 

5,000.00 
50,000.00 

55,000.00 

10,000.00 
50,000.00 

S, 000. 00 
90,000.00 

5,000.00 
40,000.00 

10,000.00 
85,000.00 

i 75,000.00 
9,500.00 
75,000.00 

I 


June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
July 29,1914 

June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1905 
June 30,1906 
May 30,1908 
Aug. 24,1912 
June 23, 1913 
Aug. 1,1914 
July 29,1914 
June 12,1917 
May 30,1908 
Aug. 24,1912 
June 23,1013 
Aug. 1,1914 

June 12,1917 

May 30,1908 
Aug. 24,1912 
June 23,1913 
June 30,1906 
May 30,1908 
Mar. 4,1909 
Mar. 4,1911 
Mar. 3,1891 
Aug. 23,1894 
July 29,1914 
July 1, 1916 
June 12,1917 


792 
1300 
952 
562 

428 
1087 
455 
1158 
G98 
489 
421 
10 
612 
502 
109 
487 
421 
10 
612 

109 

487 
421 
10 
794 
483 
1 952 
1 1375 
95C 
428 
j 562 
266 
108 


$20,000.00 
10,000.00 
25,000.00 
7,500.00 

on.nnn.nn 

I*, ,"'i". HI 
!',. |H. IM> 
lll.l Illl IHI 
^ |l| IHR1.IHI 

6,ono.on 

l.iHi Wl 
34,000.00 
15,000.00 
8,750.00 
20,000.00 
10,000.00 
15,000.00 
35.000.00 
7,000.00 

40,500.00 

5,onn.ni 
i.'0,ihHi (H 
20,000.00 
10,000.0 
20,000.0 
45,000.00 
20,000.00 
, 75,000.00 
Q.inn on 

> KiimiH 
J/.IIH ii 

j lu,iini in 


913 

onr. 

915 
1915 

1915 
1912 

189 


H 


No provision for 
bufiding. g 

i 

i 

Site not selected. 2j 



t> 
No provision for td 
building. Q 
Contract not Jij 
awarded for M 
building. H 

Contract not 
awarded for 
i building. 


16 do 
18 do 

3 do 


Limit increased .". 


Site 


SJto and build hig . 


Site 


LeesDurg, Va 
Le Mars Iowa 


8 do 

11 do 


R elding 


1 bitt/ and building . . 


Site 


Lenoir.N.C 
Leominster, Mass. 

Lewes, Del 


8 do 
3 do 

1 do 


1 Building 


37 
38 
38 

40 

35 
3" 
38 
34 
3s 
35 
31 
2C 
28 
38 
3S 
40 


i ' 
Site 


1 Site and building 


Site 


Lewiston Idaho 


1 do 


1 Building 


1 Site 


Lewiston, Me 


2 do 


Tinilding. r __ 


, Site and building 


Lewistown, Pa 


17 do 


Completion * 


Site and building 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Extensions, 
Construction, alterations, 

btC. 


re eUJ 1S * 30> 1918> 


Cost. 


Date of pur- 
chase. 


1 
Site. Building. 


822 

824 

826 
R2. 
82 
82 
83f 
S3i 
[83-c 


*S45,967 15 




1,992 84 ?47,0:9 99 


S9,032 85 
h, 800 00 

20,OS3 74 
4,000 00 


June 5, 1909 
Dec. 10,1914 
/Jan. 2 C ,1904 
\Ian. 21,1904 
Mar. 15,1910 








Surplus fund, June 30, 1918, ?92.70. 










-51,916 2* 


-- 


5,761 19 uO,(-77 lo 
SS3 04 49,^17 11 


| 






' 












S2S,750 00 
2,679.11 


47,320 8. 




824 44 1 48,145 33 


3,000.00 
4,500 00 
20,000 00 
4,990.00 
9,074 40 
lfi,472 19 
lrt, 500. 00 


Julv 24,1909 
Aus:. 24,1915 
July 2, 1917 
Fob 24,1909 
Sept. 17, 1907 
Aug. 16,1892 
May 15,1917 












97.00 
39,GS2 3- 
*82,373 17 
-C8,02b 81 
120 OC 




97 00 






20, 403 00 




SIS 77 40,501 07 
1,1^1 37 S3, 557 51 
l.i,C48 t)7 S3, 673 48 
3 50 123 50 




S22500 






















11,880.00 



to 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No 

833 

834 
835 

836 
837 
838 

839 
840 


1 
State and location. 1 Title of building. 

'O 




Legislative authorizations. 


Appropriations. 


' 

1889 

1912! 

1912 

ion 
inn 

iH'l'i 

l-lll 

1912 
I90t 

191C 


Remarks. 


Bate of act 


Statutes 


Project or object. 


Limit of 
cost. 




Statutes 


Amount. 


1 

23 
24 
35 

34 
35 

35 

35 
37 

26 
35 

34 
35 

32 
32 

. 36 
37 
39 


g, 




Date of act. 


1 

23 
24 
35 
35 
34 
35 
35 
35 
36 
36 
35 
36 
38 
40 
26 
35 
35 
34 
34 
35 
32 
32 
33 
3G 
37 
38 
39 
39 


t 


Lexington l\y 7- Post office 


Mar. 3,1885 
Aug. 4,1886 
May 30,1908 

Juno 30,1906 
May 30,1908 

do 

do 

Mar. 4,1913 

Dec. 24,18PO 
May 30,1908 

June 30,1006 
May 30,1908 

June 6,1902 
Mar. 3, 1903 

June 25,1910 
Mar. 4.1913 
July 1,1916 


484 
223 
524 

783 
527 

531 

532 
875 

694 
525 

778 
521 

312 
1209 

679 
807 
266 


do 


$150,000.00 
13,000.00 
80,000.00 

7,500.00 
45,00000 

65,000.00 

60,000.00 
60,000.00 

60,000.00 
60,000.00 

65,000.00 
10,000.00 

300,000.00 
50,000.00 

100,000.00 


Mar. 3,1885 
Aug. 4,1886 
May 30,1908 
Mar. 4,1909 
June 30,1906 
May 30,1908 
Mar. 4,1909 
May 30,1908 
June 25,1910 
Mar. 4,1911 
May 30,1908 
Mar. 4,1911 
July 29,1914 
June 12,1917 
Mar. 3,1891 
May 30,1908 
Mar. 4,1909 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
June 28,1902 
Mar. 3,1903 
Mar. 3.1905 
Mar. 4,1911 
Aug. 24,1912 
Mar. 3,1915 
Feb. 28,1916 
July 1,1916 


484 
223 
482 
952 
795 
484! 
952 
486 
705 
1375 
4S7 
1375 
502 
109 
950 
483 
952 
792 
1300 
952 
425 
1087 
1158 
1375 
421 
825 
IP 
266 


$150,000.00 
13,000.00 
25,000.00 
55,000.00 
7,500.00 
15,000.00 
30,000.00 

iri.nno oo 

3(1,0011.01) 

'Jl>. OM. I H 
IO,(Hin (HI 

w,ty in. ih 
7,*iftft on 

Jll.lllH) Irfl 

Hi mill mi 

II lliNl INI 

40,000.00 
20,000.00 
20,000.00 
35. 000. OH 

?5,oan.on 

173,000.00 
150,000.00 
40,000.00 
25,000.00 
135, 000. OC 

75, ooo. on 

5,000.00 


Old building and 
part of site sold. 

Contract not 
awarded for 
mail - conveying 
machinery. 


Lexington Mo 7 -do 


Approaches, etc 


Rxtftnsion, etc 


Site 


Lexington, N.C... 7 do 

Lexington, Va tO 1 do 
Liberty Mo 3 do 


Building 


Site and building 


do 


do 


Lima Ohio ' 4 do . .... 


do 


Lincoln 111 17 do 


Extension, etc 


Rite and building 


Lincoln, Nebr 1 Post office and 
courthouse. 


Limit increased 


Extension, etc., to old 
buildintr 
New building to be erected 
on old site at a limit of 
cost of 5350,000. Amends 
act June 6, 1P02; also pro- 
vides for sale of old build- 
ing and portion of site. 
Extension, etc .... 


Limit increased 


175.000.00 
5,000.00 










Mail-conveyiDg machinery. 













DIVISION B. Statement of expenditures /or building (construction and annual repairs, etc.) and sites , showing outstanding obligations and balances y 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, Annual 
alteiations, repairs, 
etc. etc. 


TotaltoJune 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


833 
834 
835 
836 
837 
838 
839 
840 


*S124,929 67 
*44,9C6 11 


878,617 52 $16,237 14 
2,638 74 


219,834.33 
47,604 85 
50,009 89 
52,854 72 
75 00 
113,564 68 
64,550 61 
605,776.41 


$20,330 47 
7,465 90 
15,000 00 
7,500 00 
6,000 03 
10, 151 83 
11,544.55 
436.35 


Feb. 13,1886 
Apr. 22,1908 
Mar. 10,1909 
May 27,1909 
Sept. 28,1917 
Sept. 7,1891 
Oct. 25,1907 
Apr. 1,1873 




$253.00 




Surplus fund, June 30, 1916, $1,129. 48 

riirpln- f^r-d, Tnr,,-. ^H, 101ft, JHT1 ?1 






48.9-N} 2> 
51,705 45 
75 00 
"49,848.17 
*n.i?7 01 

t.M *-. M 


1,024 63 
1 149.27 




80.59 
70.00 








$21,425.66 




59,068 05 4,648 46 
1,12267 
< " S3 20,542.77 














1,568 00 


43,081.17 



o 

s 



I 

% 

Q 

i 

w 

i 

o 



CO 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



to 

CO 

to 



No. 


State and location. j 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


Title of building. 
Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


I 


1 

P4 


g 


t 


841 
842 

843 

844 

[ 

I 

=45 

846 
"7, 


Linton, Ind 2 


Post office Mar. 4,1913 


37 

34 
35 

36 
37 

32 
34 

17 
19 
21 
21 
22 
28 
29 
34 

35 
40 

85' 
36 
37 

35, 
36' 


877 

782 
526 

690 
871 

319 
773 

281 
202 
259 
435 
306 
506 
414 
778 

539 
109 

533 
681 ' 
866 

534 
682 


Site. 


$8,000.00 

7,600.00 
60,000.00 

5,000.00 
65,000.00 

60,000.00 
35,000.00 

100,000.00 
100,000.00 
30,000.00 
18,000.00 
3,000.00 
58,000.00 
43,000.00 
125,000.00 

3,500.00 

7,500 00 
45,000.00 
15,000.00 

15,000.00 
75,000.00 


July 29,1914 
Mar. 3,1915 
June 30,1906 
May 30,1908 
Mar. 4,1909 
Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
July 1,1916 
June 12,1917 
June 28,1902 
Mar. 3,1903 
Mar. 3,1905 
Mar. 4,1907 
June 7,1872 
Dec. 15,1877 
June 20, 1878 
Mar. 3,1879 
June 16,1880 
Maf. 3,1881 
Aug. 7,1882 
Mar. 2,1895 
June 11,1896 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
June 12,1917 

May 30,1908 
Aug. 24,1912 
June 23,1913 
Mar. 3,1915 
Feb. 28,1916 
May 30,1908 
Aug. 24,1912 
June 23,1913 


38 
38 
34 
35 
35 
36 
38 
39 
39 
40 
32 
32 
33 
34 
17 
20 
20 
20 
21 
21 
22 
28 
29 
34 
34 
35 
40 

37 
38 
38 
39 
35 
37 
38 


562 
825 
794 
483 
952 
1375 
825 
18 
266 
109 
428 
1087 
1159 
1300 
281 
12 
210 
377 
259 
435 
306 
911 
414 
791 
1300 
952 
109 

487 
421 
10 
825 
18 
488 
421 
10 


$4,500.00 
1,000.00 
7,500.00 
20,000.00 
40,000.00 
5,000.00 
10.000.00 
16,000.00 
26,000.00 
13,000.00 
15,00000 
12,500.00 
22,500.00 
35,000.00 
100,000.00 
30,000.00 
30,000.00 
40,000.00 
30,000.00 
18,000.00 
3,000.00 
58,000.00 
43,000 00 
50,000.00 
50,000.00 
25,000.00 
3,500.00 

7,500.00 
1,000.00 
29,000.00 
20,000.00 
10,000.00 
15,000.00 
40,000.00 
35,000.00 


1912 
1918 

1909 
1881 

1910 

1916 
1914 


No provision for 
building. 

Contract not 
awarded for 
mail - conveying 
machinery. 


Litchfleld, 111 21 
Little Falls, Minn. 6 

Little Falls, N. Y. 33 

Little Rock, Ark.. 5' 

i 

Live Oak, Fla 2 
Livingston, Mont. 1 


do June 30,1906 
May 30,1908 

do , June 25,1910 


do 


Building... 


Site 


1 Mar. 4,1913 

do June 6,1902 
June 30,1906 

Post office and June 7,1872 
courthouse. Aug. 15,1876 
June 16,1880 
Mar. 3,1881 
Aug. 7,1882 
Aug. 27,1894 
June 11,1896 
June 30,1906 

May 30,1908 
' June 12,1917 

Post office May 30 190S 


"Build fpg 


Site and building 


Limit increased 


Site and building 


Limit increased 


Fencing, grading, etc 


Approaches, etc 


do 


Enlarging, etc 


Limit increased 


New building on Govern- 
ment ground. 
Extension, etc., in lieu of 
new building. Prior act 
amended. 
Mail-conveying machinery. 

Site 


June 25,1910 
Mar. 4,1913 

. .do May 30,1908 


Building 


Limit increased 


Site 


June 2^,1910 


Building , 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances 9 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No- 

841 
842 
84 
84' 
S4, 
84( 
R/IT 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions. Annuil TWiHnTuna 
alterarions, repairs, L jj} ! \^ n& 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


"fe5'} 1 "6-H"<M 
5'.,H4 fe9 
"38,951 V D 
*221,393 9 
GL,OJ3 34 
*74.<W.Q 74 


.".... " Si, 172 3o" "S'ASlo'TO 
1 OjS 8s 57 113 77 


$5,50300 
7,018 42 
5,000 00 
16,047 47 
23, 729 25 
7,000 00 
14.500 00 


Aug. 18,1916 
Jan. 29,1900 
June 13,1911 
July 18,1904 
May 25,1873 
Mar. 15,1910 
Feb. 27.1909 








Surplus fund, June 30, 1916, S283 62. 
"iipLi- fiiii.i TiiiH-.nn, IOTP., 9w ^ 




S73 04 
1,750.00 






7,115.11 


V47 21 77,199 10 
C227.S24 V 4rt,iV, Si 495,702 54 
795 14 51,798 4S 
<IS7 50 7'>.987 24 






65 2Z 
140 00 


3,565.66 









to 

C 
CO 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 


State and location 


g Title of building. 


Legislative authorizations. 


Appropriations. 


i 
1 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 





1 





! 


848 
849 

850 

851 
852 

853 

854 
855 1 

856 
857 

858 


Lock Haven, Pa. . 
Lockport, N. Y... 


15 Post office .... 


Mar. 4,1913 

Mar. 3,1899 
Mar. 3,1901 

June 25,1910 
Mar. 4,1913 

June 30,1906 
May 30,1908 

June 6,1902 

June 30,1906 
May 30,1908 

June 25,1910 
do 

Mar. 4,1913 
June 25,1910 

do 


37 

30 
31 

36 
37 

34 
35 

32 

34 
35 

36 
36 

37 
36 

39 


875 

1352 
1098 

691 
872 

781 
623 

318 

779 
521 

cse 

875 

688 

687 


Site and building . . . 


$100,000.00 

50,000.00 
55,000.00 

15,000.00 
60,000.00 

50,000.00 
20,000.00 

75,000.00 

65,000.00 
40,000.00 

40,000.00 
125,000.00 

200,000.00 
50,000.00 

150,000.00 


July 29,1914 
July 1,1916 
June 12,1917 
Mar. 3,1899 
Mar. 3,1901 
June 28,1902 
Mar. 3,1903 
Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
July 1,1916 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1905 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
June 25,1910 
Mar. 4,1911 

do 

June 23,1913 
Aug. 1,1914 
July 29,1Q14 
June 12,1917 

Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3, 1915 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 


38 
39 
40 
30 
31 
32 
32 
36 
38 
39 
39 
34 
34 
35 
32 
32 
33 
33 
31 
34 
35 
36 
36 

36 
38 
38 

40 

36 
38 

36 
37 
38 


562 
266 
109 
1352 
1134 
421 
1087 
1375 
825 
18 
266 
794 
1300 
952 
428 
1087 
455 
1159 
792 
1300 
952 
705 
1375 

1375 
10 
612 
562 
109 

1375 
10 
612 
8^ : 5 
1375 
421 
10 


122,500.00 
600.00 
25,000.00 
25,000.00 
25,000.00 
25,000.00 
30,000.00 
15,000.00 
20,000.00 
20,000.00 
20,000.00 
15,000.00 
35,000.00 
20,000.00 
1^,000 00 

IH,VJ on 

25,000.00 
1fi.*>-ft Oft 

r ,IHHI mi 

r .ll,IHNI INI 

10,000.00 
30,000.00 
40,000.00 

25,000 00 
50,000.00 
50,000 00 
100,00000 
75,000.00 

10,000.00 
5,000.00 
15,000.00 
20,000.00 
30,000.00 
41,250.00 
78,750.00 


1904 
1917 

1911 
1905 

1915 

1916 
1914 


Contract not 
awarded for O 
building. "a 

Ul 

Q 

No provision for rt 
building. y 

O 

Contract not 
awarded for 
building. 


40... do 


do 


Logan, Ohio 


11 do 
1 do 


Limit increased 


Site : 


Building 


Site and building 


Logansport, Ind... 
London, Ivy 


ll' do 

11 Post office and 
courthouse. 

9 Post office 


Limit increased 


Site and building 


do 


Long Beach, Cal... 
Long Branch, N. J. 

Long Island City, 

Loncview. Tex . . 
b , 




Site 


3 do 
2 do 
3 do 


ISite and building 


do 


do 


Lorain, Ohio 14 do 


do 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

848 
849 
850 
851 
852 
853 
S'Si 
855 
856 
R57 

858 


Expenditures. 


Remarks. 


Buildings. 


, Bites. 


Outstanding obligations. 


Balances. 


Extensions, Annual 
Construction, alterations, repairs, 
etc. etc. 


' 
Total to. Tune 1 rn _ t 
30, 1918. , U)St - 

1 


Date of pur- 
chase. 


Site. 


Building. 


8150 00 ' 


S130 001 22,000 00 
103,803.77 7,5386''. 
47, 140 321 12, 500 OU 
69,044 69 3,684 40 
67,832 951 14,986 IS 
90,681 oo 7,52096 
I 40.00001 


June 7,1917 
Seot. 25,1900 
Mnr. 25,1911 
Mav 8, 1907 
j?eb. 21,1903 
Oct. 7, 1907 
*eb. 11,1914 
June 17,1911 
Apr. 13,1915 
Nov. 18,1911 

Jan. 18.1912 




56000 


825,70000 


Surplus fund, June 30, 1916, $8,590.03 

*..,,,!,] r-ini1.Ti,n,iin i i'vi7 i rV.nt n ^'I'l-i-i 
IMI..I. l.|i|i in. i-il". '*, . 


*97 461 3* SS 407 4H 




46*290 6S 849 64 




1,680.00 


12,029.32 


^63 9 OS 70 5.S35 PO 




"GO 013 ^2 7 ! 1'J 13 








SS G3 71' & 051 84 




250 00 










9S 43 OS 1,010.11 


99,fcS3 19 19,00000 
628 00 40,000 00 
41,916 241 6,500 00 

101,814 48 41,250.00 




1,279.00 


5,877 92 
134,372 00 


1 62S 00 




A 40 020 37 995 S7 




83.75 


I 10D.758 861 1,05562 





o 

s- 



t=i 



a 



Q 

M 



to 



DIVISION A. Statement of legislative authorizations and appropriations , with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) -Continued. 



to 

cc 



No. 


State and location 


i 

fco 



O 


Title of building. 


Legislath e authorizations. 


Appropriations. 


I 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes 


Amount. 


g 


I 


i 


! 

AH 


859 

I 

i 

i 
/ 

i 
860 


Los Angeles, Cal... 
Louisiana, Mo 


10 
9 


Post office and 
courthouse 

Post office 


Jan. 29,1887 
June 28.1892 
Mar. 2, 1895 
June 11,1895 
Mar. 3,1899 

Mar. 3,1901 
June 6, 1902 

do 
do 

Apr. 22,1904 

do 

June 30,1906 

Mar. 4,1907 
Feb. 25,1910 

July 1,1916 
June 12,1917 

June 6,1902 
Mar. 3, 1903 

Mar. 4,1907 


24 
27 
28 
29 
30 

31 
32 

32 
32 

33 

33 
34 

34 

36 

39 
40 

32 
32 

34 


370 
284 
913 
414 
1355 

1134 
324 

324 
324 

241 

242 

785 

123S 
207 

266 
109 

316 
1212 

1375 


Site and building 


$150,000.00 
3.000.00 
5,000.00 
12,000.00 
100,000.00 

150,000.00 
175,000.00 

675,000.00 

25,000.00 
338,367.25 

4,00000 
5,000.00 

35,000.00 
6,000.00 

5.16 


Mar. 3,1887 
Oct. 2,1888 
July 28,1892 
Mar. 2,1895 
June 11,1896 
Mar. 3,1899 
Mar. 3,1901 
June 28,1902 
Mar. 3,1903 
Mar. 4,1907 
Mar. 4,1909 
Feb. 25,1910 


24 
25 
27 
28 
29 
30 
31 
32 
32 
34 
35 
36 


510 
506 
284 
913 
414 
1355 
1134 
429 
1087 
1300 
953 
207 


$y),ooo.oo 

] 00, (MM). 00 
3,000.00 
5,000.00 
12,000.00 
100,000.00 
150,000.00 
200,000.00 
212,500.00 
300,000.00 
137,500.00 
25,000.00 
338,367.25 
4,000 00 
5,000.00 


1910 


Site donated. 

Contract not 
awarded for 
lookouts or 
mail - conveying 
machinery. 


Heating apparatus 


Addition and alterations . . . 
do 


Additional land and exten- 
sion. 

T i,lJ. l nft *-^A 


present site. 
Buildine on enlarged site... 
Re repayment of damages 
from amount authorised. 
Additional land; or old site 
may be sold and limit in- 
creased by proceeds. 
Payment of damaw due to 
abrogation of contracts. 
Sale of old site; proceeds to 
be applied to contrac- 
tion of new building. 
New site donated. 
Description of old site, etc. 
Mechanical devices etc. 
Proceeds from ^ale of old 
site, including interest on 
deferred payments. 
Loo'couts 


July 1,1916 
June 12,1917 

\ 


39 
40 


266 
109 


Mail-conveying machinery. 

Site and building (site SI). . . 
Limit increased; site lim- 
ited to C 5.000. 
Advertising 


/ 

June 23,1902 
Mar. 3, 1903 
Apr. 28,1904 
Mar. 3,1905 
Mar. 4, 1907 


32 
32 
33 
33 
34 


426 
1087 
455 
1159 
1375 


30,000.00 

s,7 - n DO 

10,000.00 
11,250.00 
5.16 


1900 

I 








CO 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



GO 
00 



No. 


State and location. 


Cong. dist. 


Title of building. 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 

1 

O 

Contract not N 
awarded for Pj 
mail - conveying & 
machinery, or m 
conduit and JH 
wiring. g 

1 

a 

o 

Site donated. S 
Contract not ^i 
awarded for 
mail - conveying 
machinery. 
No provision for 
buildinc. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes 


Amount. 


1 


! 


i 


! 


861 
862 

863 
864 


Louisville, Ky.... 
do 

Lowell, Mass 
Lumberton, N. C. . 


5 

5 

5 

A 


Post office 


May 25,1882 
Mar. 3, 1885 
Aug. 30,1890 
Aug. 24,1912 
June 12,1917 
June 12,1917 

Aug. 29,1842 
Mar. 3, 1<*45 
Aug. 3,1848 
Mar. 3, 1849 
Sept. 30, 1850 
Mar. 3, 1851 
Sept. 30, 1850 
Aug. 31,1852 
Aug. 4,1854 
Mar. 2, 1S67 
Mar. 3, 1891 
June 11,1896 
Mar. 3, 1905 
Apr. 9. 1SSS 
June 12,1917 

June 25,1910 
Mar. 4. 1913 


22 
23 
26 
37 
40 
40 

5 

9 
9 
9 
9 
9 
10 
10 
14 
26 
29 
33 
25 
40 

36 
37 


94 
349 
372 
421 
109 
109 

546 
795 
269 
367 
534 
609 
534 
87 
562 
461 
950 
416 
1162 
S3 
109 

691 
1 80S 


Site and building ... . 


$500,000.00 
641, 001. 75 
95,000.00 
6,500.00 
5,00000 
20,000.00 

6,000.00 
8,333.33 
10,000.00 
11,667.00 
6,000.00 
7,000.00 
7,000.00 
2,000.00 
12,500.00 
10,000.00 
1,200.00 
1,500.00 
6,000.01 
200,000.00 
800.00 

5.000.00 
5.000.00 


May 25,1882 
Mar. 3, 1883 
Mar. 3,1885 
Aug. 4,1886 
Mar. 3,1887 
Oct. 2, 1888 
Oct. 19,1888 
Mar. 2, 1889 
Aug. 30,1890 
Aug. 24,1912 
June 12,1917 
Aug. 29,1842 
Mar. 3, 1845 
Aug. 3,1848 
Mar. 3, 1849 
Sept. 30, 1850 
Mar. 3, 1851 
Sept. 30, 1850 
Aug. 31,1852 
Aug. 4,1854 
Mar. 2,1867 
1 Mar. 3,1891 
I June 11,1896 
1 Mar. 3,1905 
1 Oct. 2,1888 
Mar. 2, 1S89 
| June 12,1917 

Mar. 4, 1911 
Oct. 22.1913 


22 
22 
23 
24 
24 
25 
25 
25 
26 
37 
40 
f 

9 
9 
9 
9 
9 
10 
10 
14 
26 
29 
33 
'2 
25 

i 40 

36 
38 


94 
304 
481 
223 
510 
506 
508 
940 
372 
421 
109 
546 
795 
269 
367 
534 
609 
534 


$200,000.00 
140,000.00 
200,000.00 
200,000.00 
200,000 00 
60,000 00 
10,000.00 
131,001.75 
95,000.00 
6,500.00 
25,000.00 
6,000.00 
8,333.33 
10,000.00 
11,667.00 
5,000.00 
7,000.00 
7,000.00 
2,001X00 
12,500.00 
10,000.00 
1,200.00 
1,500.00 
6,000.00 

loo. ooo. on 
ino.onn on 
H)U m 

5,000.00 
5.000.0G 


1893' 
1856 

189c 

I- 


Marine hospital . . . 
Post office 


Building limited, $1,000,000. 
Limit increased 


Lookout gallery 


Mail-conveying machinery. 
Conduit and wiring 


Site 


Building 


Completion 


do 


do 


do 


Furnishing ... 


Draining site etc . . 


87 
562 


Completion .. .... 


Repairs . ... ..... .... 


461 


Deadhouse 


9oO 
416 
1162 
506 
940 
109 

1375 
210 


Isolat ion ward .......... 


Laundrv. etc . 


Pitp and building .. 


. rin 


Mail-conveying machinery. 
Site 




~ 


Limit increased 



DIVISION B. Statement of expenditures /or building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

861 
862 
863 
864 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


*$1, 100, 644. 92 
*61,924.61 
*199,800.93 


$4,554.00 
6,546.00 


8177,532.44 
77,327.30 
24,437.58 


$1,282,731.36 
145,797.91 
224,238.51 


8141,001.75 
6,000.03 
199.07 
10.000.00 


Jan. 29,1883 
Nov. 3,1842 
Jan. 16,1890 
Rent. 16.1911 






?25,000.0f> 












800.00 









fcO 

CO 
CD 



DIVISION K. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



to 

rf^ 
o 



No. 



365 



State and location. 



[ Title of building. 



Lynchburg, Va... 



:M' 



Post office and 
! courthouse. 



866 Lynn, Mass . 



867 Lyons, N. Y 

Machias,Me 



869 Macomb, 111.. 
S70' Macon, Ga... 



Legislates authorizations. 



Date of act. 



Statutes. 



Post office.. 



June 10,1882 
Mar. 3, 1885 
Aug. 4,1886 
Mar. 30,1888 
June 30,1906 
Mar. 4,1907 
May 30,1908 



I 

Aug. 22,1911 [ 
Mar. 4,1913 I 
. Juno 3,1890 
| June 6,1902 



101 
481 
223 
48 
775 



34 1300 
35J 543 



32 

869 



26 125 
32 31: 



Mar. 4,1913 37 878 



Customhouse and 
post office. 

Post office 



Mar. 2,1S67 
May 18,1872 
June 10,1872 
June 14,1S7S 
June 25,1910 



Project or object. 



t Limit of 
i cost. 



Site and building 

Limit increased 

Approach es 

Completion 

Extension, etc 

Limit increased 

New site in lieu of exten- 
sion; present building and 
site to be exchanged for 
new site; or authority to 
proceed with extension, 
etc. 

Limit Increased 

do 

Site and building 

Repairs 

Site 



Site and building 

Furniture 

Paving, grading, etc.. 
.do.. 



Site and building. , 



6 Po=?t office, court- Feb. 25, 1885 



house, etc. 



. , 

Mar. 3,lbS7 

Mar. 3,1891 

July 28,1892 



Mar. 2,1899 
June 6, 1902 
Mar. 3, 1903 



14 461 

17 1 126 

17, 352 

20' 118 

36, 685 

I 

23 33l| do 

24 510, Approaches 

26 950 1 Sewer 

27 2S4 Balance of $8,000 made 

B\ ailable for impro\ e- 
ments. 



$100,000.00 
25,000.00 
7,500.00 
2,000.00 



30. 1002 



, land. 
32 322 Limit increased (additional 

, land, 531, 000). 
32 1 12101 Limit increased 



Appropriations. 



Statutes. 



Date of act. 



Aug. 
July 
Mar. 
Aug. 



*, wuu. uu. .n.UF>* 

80,000.00 Mar. 
70,000.00 June 

Mar. 

Mar. 

June 

Mar. 



30,000.00 

25,000.00 

125,000.00 

1,200.00 

15,000.00 

20,000.00 
3,766.00 
2,000.00 

7o,ooo!oo 



125,000.00 
4,000.00 
8,000.00 



Extension and additional I 



58,000.00 
98,000.00 
150,000.00 



7,1R82 

7,1884 

3,1885 

4,1886 

30,1888 

30,1906 

4,1907 

4,1909 

23,1913 

3,1915 



Aug. 30,1890 
Mar. 3,1891 
June 28,1902 
July 1,1916 

Mar. 2,1867 
May 18,1872 
June 10,1872 
June 14,1878 
Mar. 4,1911 
June 23,1913 
Au?. 1,1914 
Mar. 3,18S5 
Aug. 4,1886 
Mar. 
Mar. 
Mar. 
Mar. 



Mar. 



3,18S7 
3,1891 
3,1899 
3, 1903 
3, 1905 



June 30, 1906 
Mar. 4,1907 



Amount. 



304 
195 
481 
223 

48 
790 
1300 
953 

10 
825 



372 

950 
425 
266 

461 
126 
352 
118 
1375 
10 
612 
481 
22^ 
510 
950 
1076 
1087 
1159 
698 
1300 



$50,000.00 
25,000.00 
60,000.00 

7,500.00 

2,000.001913 
20,000 00 
70,000.00 
60,000.00 
30,000.00 
25,000.00 



35,000.001898 
90, 000. 00 
1,200.00 
15,000.00 

20,000.001872 

3, 766.00i 

2,000.00, 
.91 

14,000.00,1915 
30,000.00 
26,000.00 
75,000.001896 
50,00000 

4,000.00 

8,000.00 
58,000.00 
48,000 00 
50,000.001908' 
100,000.00 
60,000.00, 

i 



Remarks. 



-i- 



No provision 
building. 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
v ith notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

865 
86 
807 
838 
85L 

870 






Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


1 

Construction. 1 

i 


I 
Extensions, , Annual 
altentions, 1 repairs, 
etc. | etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


*8120,288.65 
*8J,042 77 


$179,813 61 10,449.76 
1,200.0"* 21,790.45 


$310,582.02 
112,033.22 


$14,119.70 
35,957.23 
15,03000 
1,000.03 
4,003.01 
/ 12,716.00 
\ 31,000.00 


May 31,1883 
Doc. 14,1892 
De-. 18,1917 
May 7,1870 
Apr. 14,1911 
Aug. 15,1885 
Apr. 13,1904 






















*24,70S.OO 
63,608.31 

*128,521.20 


19 527 09 


44,293.09 
64,477.60 

413,124.46 








'869 29 




SI, 001. 00 


$1,390.69 


263305.33 21,297.93 


I 


/ 





DIVISION A. Statement of legislative authorizations ancf appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



1 

1 
No. 1 State and location. 


i 

1 

Title of building. 

*s 


Legislative authorizations. 


Appropriations. 


Year occupied. ' 


Remarks. 


Date of act. 


Statutes' 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 





1 


!' 


1 


! 


871 

872 

873 
874 

875 

876 

877 
878 

" 


881 


Ma con, Mo 


1 Post office 


June 30,1906 
May 30, IPOS 
Mar. 4, 1911 

Mar. 4,1913 

Dec. 24,1890 
June 25,1910 
Mar. 4, 1913 

Mar. 3, 1857 
July 20,1S6S 
July 25,1868 
Mar. 3,1869 
do 
Aur. 20,1870 
July 15,1870 
Mar. 3, 1871 
July 15,1870 
June 10,1872 
June 25,1910 
Mar. 4,1913 
Sept. 7,1916 

Mar. 4,1913 
do 


Si 

36 
37 

26 
36 
37 

11 
15 
15 
15 
15 
16 
16 
16 
16 
17 
36 
37 
39 

37 

37 

34 
35 

37 
30 


783 
527 
1375 

877 

693 
692 
872 

228 
114 
174 
313 
305 
85 
295 
516 
296 
353 
705 
873 
742 

878 

873 

783 
527 

879 
6S9 


Site 


$10,000.00 
60,000.00 
3,500.00 

5,000.00 

50,000.00 
10,000.00 
60,000.00 

50,000.00 
50.000.00 
50,000.00 
25,000.00 
Kn nnn m 




June 30,1906 
May 30,1908 
Mar. 4,1909 
Mar. 4,1911 
July 29,1914 

Mar 3,1891 
Mar. 4,1911 
Feb. 28,1916 
July 1,1916 
June 12,1917 
Mar. 3, 1867 
July 20.1868 
July 25,1868 
Mar. 3,1869 
. .*?.... 
,..''", i 
. : !, !" 


34 
35 
35 
36 
38 

26 
36 
39 
39 
40 
11 
15 
15 
IS 
15 
16 
16 
16 
16 
17 
36 
38 
38 

39 

34 
35 
35 
38 

36 


795 
484 
953 
1375 
562 

950 
1375 
18 
266 
109 
228 
114 
174 
313 
305 
85 
295 
516 
296 
353 
705 
825 
825 

266 

795 
4S4 
953 
562 

1375 

; 


$10,000.00 
15,000.00 
45,000.00 
3,500.00 
5,000.00 

50,000.00 

]'' 
2i.... .<-. 

24,000.00 
50,000.00 
50,000.00 
50,000.00 
25,000.00 
50,000.00 
30,000.00 
40,000.00 
34,082.74 
10,000.00 
11,000.00 
5,000.00 
200,000.00 
15,000.00 

5,000.00 

10,000.00 
1">, 000. 00 
35,000.00 
3,750.00 

15,000.00 


1912 

1897 
i?. 1 * 

1871 
1912 


No provision for 
bunding. 

Contract not 
awarded for 
building. 

No provision for 
building. 

Site not selected. 
No provision for 
buildfng. 
No provision for 
building. 


Madison, Ga 
Madison Ind 


8 do 

4 do 


Building 


Reimburse account founda- 
tion work. 
Site 


Site and building 


Madison, S. Dak ' 


1 .do 


Site T. 


Madison, Wis 

do 

Madlsonville,Ky.. 
Maiden, Mass. 


3 do 

3 Post office and 
courthouse. 

2 Post office 


Building 


do 




do 


do 


do 


Interior finish, etc 


Continuation 


Furniture 


10,000.00 
11,000.00 
5,000.00 
550,000.00 

10,000.00 

150,000.00 
10, 000. 00 
50,000.00 

5,000.00 
15,000.00 


July 15.1870 
June 10,1872 
June 25,1910- 
Mar. 3, 1915 
.. f ..do 

July 1,1916 

June 30,1906 
May 30,1908 
Mar. 4, 1909 
July 29,1914 

Mar. 4,1911 


VMIMon-'lhml 
I'ril iuv iUiiiliin r plufoim.. 
5 i ii". 
Authorized sale of present 
site and buiiduig. See 
act. 315,000 on account 
of rent transferred. 
Site 


9 do 


Building on donated site ... 
Site 


Malone, N. Y 


31 do 


June 30.1Q06 
May 30,1908 

Mar. 4,1913 
June 25,1910 


Manassas, Va 

i 
Manchester, Conn. 1 


8 do 

li .do 


Building 


Site 


. .do 
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Division B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
irith notes as to surplus-fund deposits, a7id other features, (Associated with Division A by corresponding line numbers) Continued. 



No. 

871 
872 
873 
874 
87o 
876 
877 
878 
87P 
880 
881 


Expenditures. 


Remarks. 


Buildings 


Sites. 


Outstanding obligations. 


Balances. 


i Extensions, ' Annual 
Construction, attentions, ' repaus, 
eic oic 


Total to June 
30, 191 S. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


iSta,43'l.fi9 1,218 5J 


8V1,GS3 28 


8^,517 50 
5,003.01 
8,786.2-> 
6,003.03 
10,885.95 


Dec-. 12,1908 








Surplus fund, June 30, 1915, $604.54. 


July 21,1917 
Feo. 25,1892 
DP\ 2IU911 
Miy 17,1857 








*41,213 7- 9,799 Oi 


51,0l'l 79 
38,103 01 
381,131.3=1 
195. 03 








37,017.31 I 04') f-7 




87,178.75 


$15,753.91 


*339, OS2 71 S2, 903 01 42, 133. 65 
195 01 








2i4,805.66 


i 


5,000.00 


Dec. 29,1916 
















49,230 in ... 1 271.81 


50,502 30 


9,967.16 


Apr. 11,1908 




105. 00 


x 






3,750.00 


! 


! 12.000.00 


Aiiff. 22.1911 







B 

O 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



fcO 



No. 


i 

i State and location. + 

t 
i 

L 


> Title of building. 

r 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


| 


I 


1 


i 


882 

*83 
884 

885 
886 

887 

888 
889 

890 


Manchester, N. H. 

Manchester, Va . . . 
Mandan, N. Dak. . 

Manhattan, Kam>. 
if anlstee, Mich 


2 Post office and 
courthouse. 

3 Post office 


Mar. 3,1885 
Mar. 30,18S8 
Apr. 4,1890 

May 30,1908 

June 30,1906 
May 30,1908 

June 25,1910 
July 17,1914 

June 3n,i906 
May 30,1908 

June 30, 1906 
May 30,1908 

June 30,1900 
May 30,1903 

Jan. 27,1591 
Mar 3, 1S91 
May 30,1908 

June 25,1910 
Mar. 4,1913 


23 
25 
26 

35 

34 
35 

36 
38 

34 
35 

34 
35 

3i 
35 

26 
2b 
35 

36 
37 


8 

36 
525 

781 
523 

687 
513 

779 
521 

779 
521 

781 
524 

732 
950 
531 

689 

871 


Site and building 


$200,000.00 
46,000.00 
5,000.00 

25,000.00 

60,000.00 
5,000.00 

55,000.00 
11,000.00 

30.000.00 
20,000.00 

55,000.00 
35.000.00 

75,000.00 
20,000.00 

90,000.00 
10,000.00 
100,000.00 

5,000.00 
50,000.00 


Mar. 3,1885 
Mar. 3,1897 
Mar. 30,1888 
Apr. 4, 1890 
May 30,1908 
Mar. 4,1909 
June 30,1906 
Mar. 4, 1907 
Mar. 4, 1909 
Mar. 4, 1911 
June 23,1913 
Aug. 1,1914 
Mar. 3.1915 
June 30,1906 
Mar. 4,1907 
Mar. 4, 190Q 
June 30,1906 
Mar. 4, 1907 
Mar. 4,1909 
June 25,1910 
June 30,1906 
Mar. 4,1907 
Mar. 4, 1909 
Tune 25,1910 
Mar. 3,1891 

May 30,190<? 
Mar. 4, 1011 
Aug. 24,1912 
June 23,1913 
Mar. 4,1911 
Mar. 3,1915 
Feb. 28.1916 
July 1.1916 
June 12,1917 


23 
24 
25 
26 
35 
35 
34 
34 
35 
36 
38 
38 
38 
34 
34 
35 
34 
34 
35 
36 
34 
34 
35 
36 
26 

35 
36 
37 
33 
36 
38 
39 
39 
40 


83 
510 
48 
36 
483 
953 
794 
1300 
953 
137S 

els 

826 
792 
1300 
953 
793 
1300 
953 
705 
1 794 
1300 
953 
703 
950 

1375 
421 
10 
1375 
826 
18 
266 
109 


$100,000.00 
100,000.00 
46,000.00 
5,000.00 
15.000.00 
10,000.00 

12 ooo. or- 

5, 000. 00 
12,000.00 
25,000.00 
18,000.00 
11,000.00 
10,000.00 
20,000.00 
20,000.00 

ir>,ooo.oo 

40,000.00 
20,000.00 
15,000.00 
20,000.00 
35,000.00 
20,000.00 
20,000.00 
100,000.00 

20,000.00 
Jil^O'l'Uj.- 
10,000.00 
20,000.00 
5,000.00 
1,000.00 
10,000.00 
24,000.00 
15,000.00 


1891 

1910 
1010 

1915 

1911 
1911 

"" 

11896 
1914 

i.... 

i 

. 


Contract in force 
for building. 


Limit increased . 


White oak instead of white 
pine. 


Site and building 


3 1 do 

5 ....do 
9 do. 


Limit increased 


Site and building 


Limit increased (complete 
and furnish). 

Site and building 


Limit increased 


Site and building 


Manitowoc, Wis... 

Mankato , Minn 
Mansfield, Ohio. . 

Maquoketa, Iowa.. 


6 do 

2 Courthouse an d 
post office. 
14 Post office 


Limit increased 


Site and building 


Limit increased . 


Site and buiMing 




rtllO dllil i)llllviJ!l ir 


2 ....do 


Site 


Building . 





DIVISION B. Statement of expenditures for binlding (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

88 
883 
88 
885 
88P 
887 
888 
88 
890 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, Annual 
alterations, repairs, 
etc. etc. 


Total to June P rt _ f 
30,1918. LOST - 


Date of pur- 
chase. 


Site. 


Building. 


*S212,<31 9 r 
*45,928.50 
52,088 43 
*47,419.3 
*78,667.6C 
*77, 252. 70 
*93.627.8: 
*79, 231.0 
19.095.48 


824,997.21 38,755.75 
1 699 I 7 


$276/87 95 
47, 627. 62 
52, 182 34 
49,120 62 
82,331.28 
79, Od5. 5.) 
111,949.53 
80,995.27 
I 19,095.48 


$38,961.03 
Il,e3l.7i 
12, 001 01 
2, J 19. 85 
8,83j.4i 
17.721.65 
6, 372. 15 
20,030.00 
4, 000. Of! 


Mav 8, 1886 
July 10,1907 
Apr. 15,1911 
Feb. 5, 1007 
June 7,1907 
Nov. 16,1907 
Jan. 19,1892 
Oct. 27,1909 
July 25,1911 








Surplusf und, June 30, 1918, $768.99 








' S3 91 




$1,090.00 


S821.57 


1 701 2fi 




3 663 fS 








1 842 89 








i 18'3 7 1 68 








1 764 2t 












30,625.77 


278. 75 



Cn 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 


! 

i 
State and location. 

W> 

I 


Title of building. 


Legislative authorizations. 


Appropriations. 


\ 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


i 


i 


i 



891 

892 
893 

894 
895 

896 
897 

898 
899 

900 
901 ' 


Marblehead, Mass. 6 
Marengo, Iowa 2 


Post office 


June 6, 1902 
Mar. 3,1903 
June 30,1906 

Mar. 4, 1913 
. .do..'... . 


32 
32 
34 

37 
37 

37 
34 

35 
34 

32 
34 

37 

32 
34 

37 

31 
35 


317 
1205 
780 

878 
873 

874 

778 

520 
780 

1208 
778 

874 

1039 
777 

874 

780 
522 


Bit a find building^. _ m 


$40,000.00 
30,000.00 

5,000.00 
50,000.00 

70,000.00 
50,000.00 

10,000.00 
100,000.00 

10,000.00 
80,000.00 

70,000.00 

23,000.00 
100,000.00 

70,000.00 

75,OOO.OC 
20,000.00 


June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1905 
July 29,1914 

do 

June 12,1917 

July 29,1914 
June 12,1917 
June 30,1900 
Mar. 4,1907 
Mar. 4.1909 
June 30,1900 
Mar. 4,1907 
Mar. 4,1909 
Mar. 3,1903 
June 30, 1906 
Mar. 4,1907 
Mar. 4,1909 
July 29,1914 
June 12,1917 
Mar. 3,1903 
June 30,1006 
Mar. 4,1907 
Mar. 4,1909 
Aus[. 1,1914 
July 1,1916 
June 12,1917 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
June 25,1910 


32 
32 
33 
33 

38 

38 
40 

38 
40 
34 
34 
35 
34 
34 
35 
32 
34 
34 

3:> 

38 
40 
32 
34 
34 
35 
38 
39 
40 
34 
34 
35 
36 


428 
1087 
455 
1159 
562 

562 
109 

562 
109 
792 
1300 
953 
793 
1301 
933 
1039 
742 
130] 
953 
562 
109 
1208 
701 
1301 
9,^3 
612 
266 
109 
793 
1301 
953 
705 


$15,000.00 
10,000.00 
25,000.00 
20,000.00 
3,500.00 

6,500.00 
20,000.00 

4,000.00 
50,000.00 

ln.fnn.iri 
:(>.i. I.IM 

HJ.OiHlH) 
25,000.00 
3% 000. 00 
W. 000. (V^ 
M IV UJ 

VI. (Hi " 

<V p n^n.nn 
1 1 in 1.1.1 

1 y-iil ('- 
40,000.00 
25,000.00 
25,000.00 
55,000.00 

20 n no 
,">, \ ..<' 

,,''-' i- 
45,000.00 
20,000.00 
35,000.00 
20,000.00 
20,000.00 


1906 

1010 
1911 

ll.l.' 

I 

1909 

... . 

1 
1910 


Arthur W. Rice, 
architect. 

No provision for 
building. 
Contract not 
awarded for 
building. 
Do. 

Site donated 

Contract hi force 
for building. 

Do. 


do 


Limit increased .". 


Authorizes sale of portion 
of site. 
Site 


Marianna, Ark 1 


do 


Site and building 


Marianna, Fla 3 
Marietta. Ga 


Post office and 
courthouse. 
Post office . . 


do 
June 30, 190G 

May 30,1908 
June 30, 1906 

Mar. 3,1903 
June 30,1906 

Mar. 4,1913 

Mar. 3,H03 
Jane 30,1906 

Mar. 4,1913 

June 30,1906 
May 30,1908 


.do 


Site and building (site, 
_ S 10,000). 


' a 7 
Marietta, Ohio . 15 


... do ... 


Marinette, Wis 9 


t\n 


Site 


Marion, 111 25 do 
Marion, Ind 11 ...do 

Marion, Ky 1 do 


Building . . 


Site and building 


Site 


Building 


Site and building 


Marlon, Ohio 13 do 


do 


Limit increased 





DIVISION B. Statement of expenditures for 'building (construction and annual repairs^ etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



Expenditures. 


Remarks. 


Buildings. 
No. 


Sites. 


Outstanding obligations. 


Balances. 


Extensions, Annual 
Construction. 1 alterations, repairs, 
- etc. etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


891 *S57 924 71 ' 2,811.63 


$60,736.34 
5.00 
26-1.00 
75.5') 
51,240.60 
104,973 76 
77, R29 3S 
2i,2'j3.13 
102,781.14 
30,513.09 
79,997.73 


P12,023.29 
3, SO'1.0) 
2,753.0 
4,000.03 
9,734.69 
15.39 
9,973.11 
11, 21-, 0. 
20,143.82 
5,253.03 
18,093.48 


.Apr. 7,1913 
Dec. 29,1915 
Feb. 7, 1917 
Nov, 16,1916 
June 21.19J7 
June 30, 19 7 
Jnn. 2S.1904 
A T OV. 17,] 915 
Jan. 21,19)4 
Aug. 18,1914 
Apr. 19,1907 








Surplus fund, June 30, 1917, $4,381.25. 
Deficiency, 810,781 20. 

Surplus fund, June 30. 1018, $813.52. 


892 5. 00 








893 260. 03 






$23,493.01 
49,924.53 


894i 75 50 






895 "IS 593 70 ' 2 611 91 






898 *Q9 698 99 5 271 77 








897 7o' 562 50 2*066 8^ 




S56.25 
27,25J.05 




893 28,2S3 15 10.0. 







899 *99 936 35 2 844 79 


900 30,503.09 




10,593.20 


8,903.71 


901 *76,093.00 3,904.73 





to 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites t the progress of the work, and 
other pertinent features. (Associated with Diviswn B by corresponding line numbers) Continued. 



to 



No. 

891 

892 
893 

894 
895 

896 
897 

898 
899 

900 
901* 


State and location. 


Ef 

o 


Title of building. 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


> 





g 


! 


Marblehead, Mass. 

Marengo, Iowa... 
Marianne Ark 


2 
1 


Post office 


June 6,1902 
Mar. 3,1903 
June 30,1906 

Mar. 4,1913 
do 


32 
32 
34 

37 
37 

37 
34 

35 
34 

32 
34 

37 

32 
34 

37 

34 
35 


317 
1205 
786 

878 
873 

874 

778 

520 
780 

1208 
778 

874 

1039 

777 

874 

780 
522 


Site and building 


$40,000.00 
30,000.00 

5,000.00 
50,000.00 

70,000.00 
60,000.00 

10,000.00 
100,000.00 

10,000.00 
80,000.00 

70,000.00 

25,000.00 
100,000.00 

70,000.00 

75,OOO.OC 
20,000.00 


June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1905 
July 29,1914 

do 

June 12,1917 

July 29,1914 
June 12,1917 
June 30,1906 
Mar. 4,1907 
Mar. 4.1909 
June 30,1906 
Mar. 4,1907 
Mar. 4, 1909 
Mar. 3,1903 
June 30, 190G 
Mar. 4,1907 
Mar. 4,1909 
July 29,1914 
June 12,1917 
Mar. 3, 1903 
June 30,1900 
Mar. 4,1907 
Mar. 4,1909 
Ausj. 1,1914 
July 1,1916 
June 12,1917 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
June 2-5,1910 


32 
32 
33 
33 
38 

38 
40 

38 
40 
34 
34 
35 
34 
34 
35 
32 
34 
34 
3n 
38 
40 
32 
34 
34 
35 

84 
34 
35 
36 


428 
1087 
455 
1159 
5G2 

562 
109 

S62 
109 
792 
1300 
953 
793 
1301 
953 
1039 
7*)2 
1301 
903 
562 
109 
1208 
791 
1301 

612 
266 
109 
793 
1301 
953 
705 


$15,000.00 
10,000.00 
25,000.00 
20,000.00 
3,500.00 

6,500.00 
20,000.00 

4,000.00 
50,000.00 
15, 000. 00 
35,000.00 
10,000.00 
25,000.00 
35,000.00 
40,000.00 
10.000.00 
20, 000. ft 
45,000.00 
in ftftft.nn 

1 ,IHNI III 
HljIHDI IH 

25,000.00 
25,000.00 
55,000.00 
20,000.00 
5,250.00 
5,000.00 
45,000.00 
20,000.00 
35,000.00 
20,000.00 
20,000.00 


1906 

1910 
1911 
1909 

1909 

.... 

1910 

I 


Arthur W. Rice, 
architect. 

No provision for 
bunding. 
Contract not 
awarded for 
building. 
Do. 

Site donated 

Contract in force 
for building. 

Do. 


do 

do 


Limit increased 


Authorizes sale of portion 
of site. 
Site 


Site and building 


Marianna, Fla 
Marietta, Ga 


3 

7 
15 

9 


Post office and 
courthouse. 
Post office 


do 

June 30, 1906 

May 30,1908 
June 30, 1906 

Mar. 3,1903 
June 30,1906 

Mar. 4, 1913 

Mar. 3,1903 
June 30,1906 

Mar. 4, 1913 

June 30,1906 
May 30,1908 


...do 


Site and building (site, 
*10,000). 
Limit increased 


Marietta, Ohio.. 
Marinette,Wis.. 


do 

dn 


Site and building . . 


Site 


Marion, 111 


25 do 


Building 


Site and building 


Marion, Ind. 


11 do . . 


Site 


Marion, Ky 


1 do 


Building 


Site and building 


Marlon, Ohio 


13' do 


do 







DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.} and sites, showing outstanding obligations and balances^ 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) -Continued. 



Expenditures. 


Remarks. 


No. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Exten 
Construction , altera 
et 


sions, Annual 
tions, repairs, 
c. etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


891' *$57, 924. 71 


82,811.63 


860. 736 34 
5.00 
261.00 
75.5') 
51,240.60 
104,973.76 
77, G29 3S 
2^,293 15 
102,781.14 
30,513.09 
79.997.73 


QIO 003 on 


\ pr. 7, 19 )3 








Surplus fund, June 30, 1917, $4,381.25. 
Deficiency, $10,781 20. 

SurDlus fund. June 30. 1918. S813.52. 


892 


5.00 


3 j i >.D i 

j, .".> 

4,000.01 
9,784.69 
15.39 
9.973.11 
H.24-. Oi 
20,143.82 
5,251.03 
13.093.45 


I'll'. 29,1915 
IH> 7,1917 
Nov, Ifi,l916 
June 21.19J7 
June 30,19j7 
Tan. 28,1904 
-Xov. 17,1915 
Jan. 21,19)4 
Aug. 18,1914 
Apr. 19.1907 








893 260. OJ 








$23, 493. 6 j 
49,924.53 


894 75. 50 








895 -IS, 593. 70 . 


1 2,641.91 






896 *99 698 99 


5 274 77 








897 75,56250 
893 28, 233. 15 


2, 068 SS 
1 ). . 




56.25 
27,253.05 










899 *99, 936. 35 


2,844.79 


900 30,503.09 .... 






10,593.20 


8,903.71 


901 *76.093.00 


3,904.73 





i 

o 



O 
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Division A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



oo 



No. 


State and location. 


Title of building. 

*b 

^ 


Legislative authorizations. 


Appropriations. 


r* 


Remarks. 


Date of act. 


Statutes 


Project or object. 


Limit of 
cost. 




Statutes. 


Amount. 


1 


& 

oJ 
PH 


Date of act. 


i 


I 

PM 


902 

903 
904 

Q/%- 


Marlon, S, O 


6[ Post office . . 


June 25,1910 
Mar. 4,1913 

June 30,1906 
May 30,1908 

do 

June 25,1910 
Jan. 16,1915 

July 27,1882 
July 1, 1916 

May 30,190S 
June 25,1910 

May 30,1908 
June 25,1910 

June 6,1902 

June 25,1910 
Mar. 4.1913 

June 9,1S90 
Aug. 23,1894 
June 11,1896 
Mar. 4,1913 


36 
37 

34 
33 

35 
36 
38 

22 
39 

35 
3G 

3) 
36 

32 

36 
37 

26 
2S 
29 
37 


692 
872 

782 
52G 

536 
6^3 
794 

177 
266 

534 
6S2 

536 
683 

318 

692 
872 

127 

428 
414 
870 


Site 


$10,000.00 
50,000.00 

15,000.00 
70,000.00 

7,500.00 
45.000.00 
12,000.00 

100,000.00 
1,500.00 

10,000.00 
60,000.00 

10,000.00 
65,000.00 

85,000.00 

5,000.00 
50,000.00 

75,000.00 
10,000.00 
5,000,00 
20,000.00 


Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
July 1,1916 
June 12,1917 
June 30,1906 
May 30,1908 
Mar. 4,1909 
Mar. 4,1911 
May 30,1908 
Aug. 24,1912 
June 23,1913 
Feb. 28,1916 
July 1,1916 
Aug. 7,1882 
Mar. 3,18Sb 
July. 1,1916 

May 30,1908 
/Uig. 24,1912 
June 23,1913 
May 30,1908 
Aug. 24.1912 
June 23,1913 
Aug. 1, 1914 
June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1903 
Mar. 4,1911 
Feb. 28 1910 
July 1,1916 
June 12,1917 
Aug. 30,1890 
Mar. 3, 1891 
Aug. 23,1894 
June 11, 1896 
Mar. 3,1915 


36 
38 
39 
39 
40 
34 
33 
35 
36 
35 
37 
38 
39 
39 
22 
23 
39 

35 
37 
38 
35 
37 
38 
38 
32 
3 
3' 
33 
3t 
39 
3 
4C 
2G 
26 
28 
29 
38 


1376 
826 
18 
266 
109 
795 
483 
953 
1376 
489 
421 
10 
18 
266 
304 


$10,000.00 
1,000.00 
10,000.00 
19,000.00 
20,000.00 
15,000.00 
20,000.00 
40,000.00 
10,000.00 
7,500.00 
20,000.00 
25,000.00 
7,000.00 
5,000.00 
60,000.00 
60,000.00 
1,500.00 

10,000.00 
45,000.00 
15,000.00 
10,000.00 
1,000.00 
40,000.00 
24,000.0 
20,000.01 
21, 250. Of] 
20 J OOO.OC 
23.750.0G 
5,000.(K] 
500.0 
10,000.00 
39, 500. Of 
30,OOO.OC 
45,000.00 
10,000.00 
5,000.00 
20,000.00 


1912 
1916 


Contract in force 
for building. 

i Contract not 
awarded for 
lookouts. 

i 

i 

J 
' 


Marlboro, Mass... 
Marlin,Tex 

Marquette, Mich . . 

Marshall, Mo 
Marshall, Tex 

Marshalltown, 
Iowa. 

Martin Toon 


13' do 
Hi do 

12 Post office, court- 
house, etc. 

7; Post office 
2 do 

5 do 

Q Hn 


Building 


Site 


Building 


Site . ... 


Building 


1889 

1914 
1914 

190( 
191* 

189c 
191C 


Limit increased 


Site and building. ... . . 


90C 
907 

90S 
909 
910 




481 
266 

488 
422 
10 
489 
422 
10 
612 
428 
10S7 
455 
1159 
1376 
13 
260 
109 
372 
950 
42S 
414 
1 828 


Site 


Building 


Site 


Building 


Site and building 


Site 


Martinsburg. 2. ...do 
W. Va. 


Building 






..do 


Extension etc . - 





SBS3SSS^ 



Expenditures. 



No 



912 



_ 

Buildings. 


__ 
Sites. 


Outstanding obligations. 


Balances. 


Construction 

j $37, 519. 53 
1 *63,n5.S5 
i 48,(9J.6Q 
5l *92,273 Oa 
61 "j^Sl 2. 37 
7 M,<ne 2 

8 '. -' ' 

o : M. ; 
o ,' l v 


Extensions, Annual 
alterations, repairs, 
etc. etc. 


TotnKoJuue 
30, 1'Jlb. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


S37,549.5> 
69,637.47 
45, 94 J. 65 
125, 34 J. 59 
6 J, 103. 62 
70, OR 72 
79,133.91 
35, 69-t. 75 
1U9,140.52 


S6,601.0J 
14,415.15 
7,50 ).0 
7,276.6.) 
4,730.0 
10,003.0 
12,7S7.3o 
5,000.0 
9, 460. 2 


Aug. 25.1911 
Dec. 24.19J7 
Aug 18,19,9 
May 9,1333 
kar. 12,19U9 
Feb. 18,1911 
Oct. 21,1903 
Dec. 27,1912 
June 8,1891 




$10,133 29 
894." 33 

53."75 

9," 616." 9 


?2,347.21 

8,"636.~93 
1,503.00 





PI, 531.62 
841.95 
| 33,0b7.5 
1 1,296 25 


5,~293."34 
1,814.86 


6,240.44 
M26-2 


1 *|",iS5.i4 ( 10,415.6 







Remarks. 



Surplus fund, June 30, 1916,.S1,137.97 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



to 

en 
o 



No. 

911 
912 

913 

914 
915 

916 

917 
918 

919 


State aud location. 


ti 

B 


Title of building. 


Legislative authorizations. 


Appropriations. 


! 

i 

H 


Remarks. 

B 

>ti 
O 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 




Statutes. 


Amount. 


3 


t 


Date of act. 


"3 

> 


i 


Martins Ferry, 
Ohio. 
Martinsville,Va. . . 


IG 
ft 


Post office 


Mar. 4,1913 

June 6, 1902 
Mar. 3,1903 

Mar. 3, 1891 

May 30,1908 
June 25,1910 

.. ..do. 


37 

32 
32 

26 

35 
36 

36 
37 

32 
34 
34 

34 
35 
3fi 
35 

35 
36 


875 

318 
1205 

1087 

530 
678 

692 
872 

1039 
777 
1237 

1301 
521 
780 
531 

529 
677 


Sito and building 


$85,000.00 

35,000.00 
10,000.00 

7,500.00 

50,000.00 
25,000.00 

10,000.00 
60,000.00 

8,000.00 
70,000.00 

500.00 
5,000.00 
93.93 
90,000.00 

70,000.00 
20,000.00 


July 29,1914 
June 12,1917 
June 28,1902 
Mar. 3,1903 
....do 
Apr. 28,1904 
Mar. 3,1891 

May 30,1908 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
Mar. 4, 1911 
Mar. 3,1915 
Feb. 28,1916 
July 1,1916 
June 12,1917 
Mar. 3, 1903 
June 30,1906 
Mar. 4,1907 
Mar. 4, 1909 
June 25,1910 

May 30,1908 
Mar. 4, 1909 
Mar. 4, 1911 
Mav 30,1908 
Mar. 4, 1911 
Aug. 24,1912 
June 23,1913 


38 
40 
32 
32 
32 
33 
26 

35 
36 
37 
38 
36 
38 
39 
39 
40 
32 
31 
34 
35 
36 

35 
35 
36 
35 
36 
37 
38 


562 
109 
428 
1087 
1038 
455 
1087 

485 
1376 
422 
10 
1376 
826 
18 
26 
109 
120 
79 
1301 
953 
780 

486 
953 
1376 
485 
1376 
422 
10 


$15,000.00 
70,000.00 
10,000 00 
8,750.00 
10,000.00 
16,250.00 
7,500.00 

15,000.00 
35,000.00 
10,000.00 
15,000.00 
10,000.00 
10,000.00 
15,000.00 
25,000.00 
10,000.00 
S, 0000(1 
20,000 00 
60, .500. 00 
5,OOO.OC 
98.9 

20,OOO.OC 
55,000 Of 
15,OOO.OC 
30,000 OC 
20,000 Of 
20,OOO.OC 
20,OOO.OC 


918 
9<H 

891 

1913 
1917 

1909 

1913 
1913 


w 
H 

O 
*3 

H 

W 
Abandoned as cus- M 
torn station in 
May, 1900. Gov- g 
eminent reserva- 2 

" 1 

a 


o 

> 

g 

w 

a 

o 

H 

President's proc- 
lamation June 30. 
1903. 


.. . do 


do 


Mary Island, 
Alaska. 

Maryville, Mo 
Maryville, Tenn. . . 


4 

' 

? 


Customhouse 


Limit increased 


Building .... 


Post Ojlice. . . 


Site and building . 


. . do 


Limit Increased 


Site 


Mason City, Iowa. . 

Massillon, Ohio... 
Mattoon,ni 

Mavaeuez. P. R . 


4 

IS 
19 


do 

do 
do 

Customhouse 


Mar. 4, 1913 

Mar. 3, 1903 
June 30,1906 
Mar. 2,1907 

Mar. 4, 1907 
, May 30, 1UOS 
June 25, 1910 
May 30,1908 

do 

June 25,1910 

i 


Building 


Site 


Building 


Additional land by dona- 
tion. 
Additional land 


Limit increased 


Sewer license 


Site and building 


do 


Limit increased 




j 5 , j 

i 










i 


, 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, shoiving outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

911 
912 
913 
914 
915 
916 
917 
918 
91J 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 191S. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


S3V95.31 
*4.->, 191. 87 
*7,448.43 
*67,297.63 
66,933.95 
*73, 922. 53 
65.79* 93 
*79,995.44 






33,495.31 
50, 393. 69 
7,957.63 
6S.433.99 
57.S41.ftl 
78, 631. 93 
66,797.57 
SI, 109.0o 
31 5S 


$11,700.00 
2, 521. 2 > 


July 13,1915 
Oct. 27,1902 




88,100.23 


826,704.41 


Surplus fund, June 3D, 191S, $4,111.57. 




5,2ui 82 
509.20 
1,136.36 
9)5 f>2 
4,709 46 
99S.61 
1,113.61 
31 5S 















6,390.00 
10,000.00 
8,461.46 
20,OK).OJ 
9,000.00 


Aug. 13,1919 
Juno 5, 1911 
Jan. 13,] 904 
June 3'), 19D1) 
Jan 11,1910 












2,l22.0'i 


942.02 










89.50 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work and 
other pertinent features. (Associated with Division JB by corresponding line numbers) Continued. 



fco 



No. 


State and location 




3 

bf 


Title of building. 


Legislath e authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 




Statutes. 


Amount. 


1 


! 


Date of act. 


$ 


t 


92L 
921 

922 
923 

924 
925 

926 

927 
92c 

929 


Mayfleld,Ky...._. 
Maysvilie, Ky .... 


1 

9 


Post office 


June 30,1906 
May 30,1908 

June 6, 1902 
Mar. 3,1903 

May 30,1908 
June 25,1910 

.do 


34 
35 

32 
32 

35 
36 

36 
37 

35 

36 
37 

32 
32 

37 

35 
36 

32 
3-1 
35 


779 
521 

318 
1204 

535 
683 

690 
871 

534 
682 
867 

319 
1205 

876 

532 
685 

1039 
7SO 
522 


Site and building 


940,000.00 
15,000.00 

40,000.00 
10,000.00 

15,000.00 
135,000.00 

5,000.00 
50,000.00 

8,000.00 
95,000.00 
25,000.00 

100,000.00 
10,000.00 

80,000.00 

60,000.00 
50,000.00 

8,000.00 
102,000.00 
10, 000. 00 


June 30,1906 
Mar. 4, 1907 
Mar. 4,1909 
June 28,1902 
Mar. 3, 1903 
Apr. 28,1904 
Mar. 3, 1905 
May 30,1908 
Aug. 24,1912 
June 23,1913 
Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
July 1, 1916 
June 12,1917 
May 30,1908 
Aug. 24, 1912 
June 23,1913 
Aug. 1,1914 
June 28,1902 
Mar. 3, 1903 
Apr. 28,1901 
Mar. 3, 1905 
June 30,1906 
July 29, M4 
July 1,1916 
June 12,1917 
May 30,1908 
Mar. 4, 1909 
Mar. 4, 1911 
June 23,1913 
Aug. 1.1914 
Mar. 3, 1915 
Mar. 3, 1903 
June 30,1906 
Mar. 4, 1P07 
Mar. 4, 1909 


34 
34 
35 
32 
32 
33 
33 
35 
37 
38 
36 
38 
39 
39 
40 
35 
37 
38 
38 
32 
32 
33 
33 
34 
38 
39 
40 
35 
35 
36 
38 
38 
38 
32 
34 
34 
35 


792 
1301 
953 
428 
10b7 
455 
1159 
488 
422 
10 
1376 
820 
18 
266 
109 
488 
422 
11 
612 
428 
1087 
455 
1159 
698 
5b2 
26b 
109 
486 
953 
1376 
11 
612 
826 
1208 
793 
1301 
953 


$15,000.00 
25,000 00 


1910 
1905 

1914 

1907 
1913 


Contract in force 
for building. 

Contract not 
awarded for 
building. 


do 


Limit increased . 


Site and building 


15,000.00 
10,000.00 
10,000.00 
20,000.00 
10,000.00 
15,000.00 
70,000.00 
65,000.00 
5,000.00 
1,000.00 
10,000.00 
IQ.nnn on 

_'ll. Illlll IHI 

45',(KK)!(K 
50,000.00 
25,000 00 
25,000.00 
25,000.00 
20,000.00 
20,000.00 
20,000.00 

15,000 on 

500.01 
50,000.00 
20,000.00 
40,000.00 
10,000 00 
5,000.00 
15,000.00 
20,000.00 
8,000.00 
30,000.00 
37,000.00 
45,000.00 


McAlester, Okla... 
McComb,Miss.... 

McCook, Nebr 
McKeesport, Pa... 

McKees Rocks,Pa . 
McKinney, Tex.. 


4 

7 

5 
30 

32 

4 


Post office and 
courthouse. 

Postolfice 


Limit increased 


Site 


Building 


Site 


Post o'fice and 
courthouse. 

Post oflice . 


Mar. 4,1913 

May 30,1908 
June 25,1910 
Mar. 4, 1913 

June 6, 1902 
Mar. 3, 1903 

Mar. 4,1913 

May 30,1908 
June 25,1910 

Mar. 3, 1903 
June 30,1906 
May 30,1908 


Building .... 


Site 


Building 




Site and building 


do 
do 


Limit inci eased 


Site and building 


do 


McPherson, Kans. 
MeadvIUe, Pa 


8 
25 


do 
do 


do 


1915 
1910 


Site 


Site and building, $110,000. . 
Limit increased . 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated ivilh Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Bites. 


Outstanding obligations. 


Balances. 


1 Extensions, 
Construction, alterations, 
etc. 

I 


Annual 
repairs, 
etc 


Total to Tune 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


92D 
921 
922 
923 
924 
925 
923 

92 ^ 
9?9 


"847.4S6. 17 


S2, 736. 00 
10, 695 05 
1,524.95 
1 51 
1,143.83 
10,434.29 


851,272 17 
54.66S.11 
136,3^9.72 
36,272 10 
110,731.24 
85,39J.3S 
593.00 
57,039.22 
46,745.06 
92.749.25 


87,022 21 
6,027.94 
10,030.03 
5,000.00 
5,753.00 
34,996.56 
14,503.00 
3, 000. 00 
4, 103. 00 
31.073.70 


Sept. 6,19)7 
Apr. 7,1933 
Feb. 11,1939 
Se,-t. 5,1911 
Feb. 15,1939 
Pept. 8,1933 
Sept. 7,1916 
Mar. 11,1919 
May 1,1912 
June 10.19J7 








Surplus fund, June 30, 1916, $122.73. 

Surplus fujul, Turn.' in, I01fi ?1,1S1.56. 
bnrplHsiiiii-l, Juno Ji, IUI7, tf*J.I7. 


"43 972 06 








134. S64 77 . ... 




io ^n 

X.I.I 1 . II 


*'..,. <n n 
.. i-i ; 


36,271.60 




109.5S7.36 ... 





*74, 956. 09 


593 03 






50,407.00 


55.755 44 


i,2S3 73 
994.53 
3. 874. 61 




63 66 
63.75 


145 753 \% 






*88. 874. 67 







to 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) ^Continued. 



to 

01 



No. 


i 
State and location, -g i Title of building. 

*o 

S ' 


Legislative authorizations. i Appropriations. 


I 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


L S f Date of act. 

1 


Statutes. 


Amount. 


1 





i 


! 


930 

931 
932 

933 
934 1 


Medford, Oreg 
Media, Pa. . . 


1 Post office and 
, courthouse. 

7 Post office 
10 Customhouse, 

M..M, , , IN,] 
1- '"..,. 

10 Marine hospital. . 
10 Sub-post office 


June 25,1910 

do 

Mar. 4,1913 

Feb. 21,1873 
June 23,1874 
May 23,1876 
June 20,1878 
July 7, 1S84 
do 

Mar. 3,1891 
Mar. 3, 1899 
June G, 1903 

May 3,1880 
. ...do 
Maj 1, 1SS4 

Mar. 4, 1913 
.... do 


36 

36 
37 

17 
18 
19 
20 
23 
23 

26 
30 
32 

21 
22 
23 

37 

37 
3* 


687 

691 
872 

469 
227 
55 
210 
195 
240 

950 
1075 
314 

109 
603 
16 

879 
872 
513 


Site and building 


110,000.00 


Mar. 4, 1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 
Mar. 4,1911 
Feb. 28,1916 
July 1,1916 
June 12,1917 
Feb. 21,1873 
June 23,1874 
July 31,1876 
Mar. 3,1877 
June 20,1873 
Mar. 3,1879 
June 16,1880 
Mar. 3,1881 
Aug. 7,1882 
Mar. 3,1883 
July 7,1884 
do 
Mar. 3, 1891 
Mar. 3, 1899 
June 28,1902 
Mar. 3, 1903 
Apr. 28,1904 
May 3,1880 
Mar. 3,1883 
May 1,1884 


36 
39 
39 
40 
17 
18 
19 
19 
20 
20 
21 
21 
22 
22 
23 
23 
26 
30 
32 
32 
33 
21 
22 
23 


1376 
11 
612 
826 
1376 
18 
266 
109 
469 
227 
110 
351 
210 
377 
259 
435 
304 


26,000.00 
40,000.00 
24,000.00 
20,000.00 
10,00000 
25,000.00 
25,000.00 
10,000.00 
25,000.00 
50,000 00 
26,000.00 
30,000.00 
25,000.00 
60,000.00 
50,000 00 
100,000.00 
75,000 00 
25,000 00 
100,000.00 
4,500.00 
1,000.00 
3,000 OG 
25,000 OC 
175,000 00 
50,0000(1 
30,000 00 
16,000 00 
30,000.00 
500.00 

50,000.00 
40,00000 
500.00 
40,000.00 


1916 
1885 

1905 
1884 


Site donated. 

Contract in force 
for building. 

Site donated. 


Site 


10,000.00 
60,000.00 

25,000.00 
50,00000 
350,000 00 
85,00000 
56,000.00 
4,500.00 

1,000.00 
3,000 00 
250,000.00 

30,000.00 
16,000 00 
30,000.00 
500.00 

40,000.00 
120,000.00 
50,000.00 


Memphis, Term . . . 

do 
do 


Building 


Additional site . 


Building 


Buildup limited to 5400,000. 
Limit inci eased 


Completion etc 


To pay judgment Court of 
Claims. 
Improvement of grounds. . . 
Clock 


Extension etc . ... 


603 
195 
240 
950 
1075 
4J5 
1087 
455 
109 
603 
16 


Site and building 


Completion 


i\ ppr 01 'io , <''(. 


TMM f< ne>1 iroru 1'ulilic 
Health Service. 
Site 


July 17,1914 
July 29,1914 
July 1,1916 
June 12,1917 


38 
38 
39 
40 


513 
56'2 
266 
109 


Building 


July 17,1914 


Limit for site increased to 
$90,000. LJnevpended 
balance of j ite authoriza- 
tion available for build- 
ing. 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
notes as to surplus-fund deposits, and other features. (Associated vith Division A by corresponding line numbers} Continued. 



No. 


Expenditures. 




Buildings. 


Sites. 


Outstanding obligations. 


Remarks. 
Balances. 


Construction 


Extensions, Annuil rn nfn M. n T* wn 
alterations repins, To ^ ] ft/ 6 ' 
etc etc 30, Mis. 


r n ~+ Date of pur- 
Cost - chase 


Site. Building. 


030 
931 
932 
933 
934 


108,406 2> 
34.S37.92 
*570,500.00 
*69,501.S4 


*!,! 30 2 ^109,595 50. 


SI. 00 Oct. 17,1911 
10,000.00 Oct. 31,1912 
June 26,1876 
5,719.17 Aug. 10,1882 
90.000.00 Mar. 14,1918 


.... SI 088.00 


S524.72 
6,113.35 


1 " 34,807 92 


19,078.73 


<2ot 9-961 7^,13710 87,626 76'... 
50 J 00 5V.S<, 25 12^,390 09 
1 








287.50 


40,212.50 



DIVISION A.- Statement of kgislative authorizations and apmopriatwns, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



to 

en 

Gi 



No. 


State and location. 


[ 

tS 
:g Title of building. 

bo 





Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


! 


1 


I 


935 
936 

937 
938 

939 
940 
941 

942 

i 
943 

944 
945 


Memphis, Tex 
Mena, Ark 


13 Post office 


Mar. 4,1913 

June 25,1910 
Mar. 4,1913 

do 

Mar. 2,1899 
June 6,1902 

May 30,1908 
June 25,1910 

June 6,1902 
June 30,1906 

Dec. 24,1890 
Mar. 2, 1895 

May 30,190^ 
May 30,1908 
Mar. 4,1913 

do 

May 30,1905 

do 


37 

36 
37 

37 

30 
32 

s 

s 

26 
28 

35 
35 
37 

37 
35 

35 


879 

688 
871 

877 

984 
!315 
536 
684 

317 
773 

695 
911 

524 
537 
873 

874 
530 

529 


Site 


7,600.00 

5,000.00 
50,000.00 

10,000.00 

50,000.00 
1,500.00 

10,000.00 
50,000.00 

100,000.00 
40,000.00 

60,000.00 
30,000.00 

50, 000. 00 


July 29,1914 

Mar. 4,1911 
Feb. 28,1916 
July 1,1916 
June 12,1917 
July 29,1914 

Mar. 3,1899 
June 6,1900 
June 28,1902 
May 30,1908 
Aui*. 24,1912 
June 23,1913 
Aug. 1, 1914 
June 28,1902 
Mar. 3, 1903 
Mar. 4,1907 
Mar. 4, 1909 
Mar. 3,1S91 
June 4, 1897 
May 30,1908 
Mar. 4, 1909 


38 

36 
39 
39 
40 
38 

30 
31 
32 
35 
37 
38 
38 
32 
32 
34 
35 
26 
30 
35 
35 


562 

1376 
18 
266 
109 
562 

1076 
590 
425 
489 
422 
11 
612 
428 
1087 
1301 
953 
950 
12 
482 
953 


4,100.00 

5,000 00 
500.00 
15,000.00 
34,500.00 
10,000.00 

25,000 00 
25,000.00 
1,500.00 
10,00000 
1,000.00 
39,000.00 
10,000 00 
45,000.00 
25,00000 
50,000.00 
20,000.00 
50,000 00 
30,000 00 
20,000 00 
30,000.00 


1902 
1915 

1909 
189S 

1912 
1917 

1913 
1914 


O 
No provision for W 
bnftdinff. H 
Contract in force ~ 
for building. gj 

i_^ 
No provision for hj 
building. [5 

9 



en 


Q 

fe 

O 

W 
3 

i 

Site not selected. 


4 do 


do 


Mendota, HI 
Menoininee, Mich. 

Menomonle, Wis.. 
Meriden ; Conn 
Meridian, Miss . . . 

Merrill, Wis 


12 do 
12 do 

10 do 
[ 
3 do 

6 Post office and 
courthouse. 

11 Post office 


Building 


Site 


Site and building 


Limit increased 


Site 


! Building 


Site and building 


Limit increased 


Site and building 


Limit increased. Exchange 
of site for more suitable 
one. 
Extension, etc 


Site 


7,500 00 
75,000.00 

50,000.00 
80,000.00 

175,000.00 


May 30,1908 
Mar. 3, 1915 
Feb. 28,1916 
July 1,1916 
July 29,1914 
June 12,1917 
May 30,1908 
Mar. 4, 1911 
Aug. 24,1912 
June 23.1913 
May 30,190S 
Mar. 4,1911 
Aug. 24,1912 
June 23.1913 


35 
38 
39 
39 
38 
40 
35 
36 
37 
38 
35 
36 
37 
38 


489 
826 
18 
266 
562 
109 
4 So 
1376 
422 
11 
485 
1376 
422 
11 


7,566.66 
1 35,00000 
15,000 00 
2o,000 00 
10,000 00 
10,000.00 
20,000.00 
40,000 00 
10,000 00 

10,000 on 

20 000 00 


Metropolis, 111 
Mexico, Mo 


i 

24 do 
9 do 


"RllllfllTlg .,,,.,,, imll ,-. 


Site and building 


do 


Miami, Fla 


2 Post office, court- 
house, and cus- 
tomhouse. 




do 






60,' 000. 00 
35,000.00 
60,000.00' 



DIVISION B. Statement of exptJiditures for building (construction and annual repairs^ etc.) and sites, shoving outstanding obligations and balances, 
with notes as to surplus-fund deposita y and other features. (Associated vith Division A by corresponding line numbers) ^Continued. 



1 
No. 

933 
936 
537 
938 
939 
940 
941 
942 
943 
944 
945 


Expenditures. 


Remarks. 


Buildings 




Sites. 


Outstanding obligations. 


Balances. 


Extensions, Annual 
Construction, alterations, repaiis, 
etc. etc. 


Total to June 
30, 1918. 


i 
Cost. 


Date of pur- 
chase. 


Site. 


Building. 


I 


S3, 600. 00 
4,100.00 
10,000 00 
4,233.SQ 
10,000.00 
20,527.61 
6,151.22 
41*62.50 


Mar. 18.1916 
May 27,1912 
Sept. 8,1917 
Nov. 10,1899 
Jan. 3,1911 
Dec. 17,1902 
Mar. 11,1892 
July 2,1909 










$25,153.91 


S25, 153. 91 




21,307.37 


$3,538.72 






*47,2bb. 11 $11 3GO 70 


5S,C26 SI 
4\ 145. 14 
124, Sis. (10 
135, 195. 19 
60,008.35 




i 


*47 05S 03 1 092 U 








*112 097 54 12 721 Ofi 




i 


*73'.S4S.7S' 19,890 J" ll^ofi 26 
59,15335 .. 85500 










600.00 


15,246.65 
20,000.00 




*69 239 33 ' 1 457.54 


70,096.87 
160,367.35 


1 10,000 OC 
15.000.0C 


Aug. 27,1909 
Aug. 7,1909 







*159.717 50 9.649.85 









o 
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DIVISION A Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



cn 
00 



Legislath o authorisations. 


Appropriations. 


.*>. 

916 
947 
948 

949 

P50 
951 

952 

953 

954 


SriteundhnitKiu (^ [ Title onnulding. 
^ ]>ate of act. 

ti 


*"* 1 


Statutes 


Project or object. 


L %$b 1 Bate of act. 

I 


Statutes. 


Amount. ' o 

\* 


. 

L u 

36 
37 

4 

4 
4 
6 
14 
36 
37 

34 
3". 

35 
37 

37 

37 

3b 
36 

37 


& 


$_ 
SJ 

35 
36 
3s 

1 


14 

3h 
38 
! 39 
39 
40 
1 34 
1 35 
3" 
1 3 
3" 
3S 
39 
39 
38 
. 40 

3S 

, 3f. 
38 
3R 


I 


Michigan Citv Ind ' 13l Post office June 30 1906 


779 

tiS5 
867 

.-'74 

b27 
697 
H28 
311 
(>89 
874 

7S4 
527 

,-,35 

872 

87o 

879 

fis-i 
137C, 

S67 


Site and building 


$70,000.00 

00,000.00 
23,000.00 

5,000.00 
J 803.00 

G; ooo. oo 

i:0.00 

o.oon oo 

30,000.00 
140,000.00 

20, 0)0. 00 
75,000.00 

10,000.00 
100,000.00 

60,000.00 

7.500.00 
75,000.00 

75.000.00 


June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
Mar. 4,1911 
Uig. 1,1914 
Mar. 1. 1915 
July 13.1S32 
Mar. 2, 1^3 
June 27,1831 
Feb. 25.1P36 
July 2S,18M 

Mar. 4,1911 
Mar. 3,1915 
Feb. 2S.1916 
July 1,1916 
June 12,1917 
Tune 30,190^ 
Mav 30,1908 
Mai 1 . 4, 190P 
Mar. 4,1011 
Mav 30.1Q03 
Mar. 3, 191o 
Feb. 2VQ10 
July. 1,1916 
July 29,1914 
June 12,1917 

July 29,1914 

Mar. 4,1911 
Vug. 1,1914 
Mar. 3, 1915 


792 
1301 
953 
137f. 
012 

574 
627 
6U7 
G2s 
311 

1370 
826 
IS 
266 
109 
7'J-j 
484 
9".3 
1376 
4S9 
S2o 
IS 
266 
562 
109 

562 

137t> 
P12 
S2b 


20,000.001910 
35,000.001 " 
15,000.00 
12,000.0019K, 
8,000.00 
fVvOOO. 00 
.=i,000 00.1S3J 
4,SOO.OO' 

6,oao.oo 

1^0.00 
5,000.0i) 

r,o,ooo.oo.... 

1,000.00 

.vi.onn.tn, 

55,000.00 
29,000.00 
20 000. 00 1912 
20,000.00 

3.1,000.00 

20,000.00 
10,000001917 
50,000.00, 
10.000001 
40,000.00 
4,300.00.... 
40,000.00, 

4, ooa oo\ . 

15,000.001916 
11.300.00 

us. 500. oo' 


Mj-Jdlesboi o Kv 111 do June 25,1910 


Sire and building 


Mar. 1, 1913 
MMdlerown.ronn. 2, iiMomhou-o ind Jul> 13,1*32 

IK>-t Ollli 0. 

Mai. 2,l<s33 
June 27,1S34 
Feb. 25, 1ST. 
July 2S,1H6< 
do . 2 roa oi v ue i June 23,1910 
Mar. 4.1913 

MiiMIetovn.X Y. 2h... do. .. . June 30, 1908 
Mav 30,190* 

Middlptown.oJ'io. 3 . .do do 
Mar. 4. 1913 

Midland, Mich.... 10 do do 

Milhank.P D,i\... 2 . .do do 
Miles* 'it v Mont 1 do ... June 25,1910 


T.imit increased 


Erection or purclui-e of i 
customhouse, oto. 
Erection 


. do 


\dditionalland 


Repairs, etc 
Site 


Building 


Site 


Building 


Site 


Site and building 


Site 

Site and building 


Mar. 4,1911 
Mar 4. 1913 


Site may be selected from 
ground beretofoie set 
aside for paiK 
Limit inc.' ea^e 1 



ontra^t in for re 
foi building 



Contract not 
awarded for 

No pi onsion for 



3 

W 
H 

O 

^ 

H 

a 



TO 

Q 

a 



Q 

I 
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DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, shouing mii 
?/ ith notes as to surplus-fund deposits, and other features. (Associated v ith Division A by corrpspondwg ''/ 



and balances, 
H !/. . ; - Continued 



E^peiidiriires. 



Buildups. 



Sites. 



Outstanding obligations. 



No. 
















Remark*. 




Constrm lion 


Extensions Annual 
alteration^, lepans, 
etc etc. 


j 

Total to June r f 
SO, 19ls. v osl - 

i 


Date of pur- 
chase. 


Site 


Building. 


Balances. 




946 


*&53 923.62 


SL i77.ii5 


>v>ti 301 27 f!2 fi22.94 


Oct. 28,1907 










047 


72 710 !* 


1 054 93 


73 774.11 6 000.00 


May 10,1912 




667. 00 




Sui Jill's fiui'l, June 30, 1917, S6.10S S2 sui- 


018 


*12 I7h 64 


.^4 7^^^ S 


146 945 4G 2 000 00 


Feb 8. 1S33 








plu* fund, Jimp 30, 191 S, SI*>. 


040 


I 77 376 10 


1 *51 ^2 


78 7 9 7 9Si 28 000 00 


Uig 23 1911 




3i 656 70 


S30 967. 14 




950 


70* *>14 54 


1 725 u(> 


71*940 10 18*022 49 


Julv 31,1907 




ion oo 




tSurjilus fund, June 30. 191d. ^4,bbj JO 


051 


, 79 936 75 


MS 10 


^ 7W.85I 10.000 00 


Ma v 5, 1909 




'i,2VJ On 


li'.^M.'J) 




952 


*2K4 00 




2S4.00 *6 000 00 


\ov. 8.191ft 






38,016.00 




953 






1 4 000.00 


July 7. 1917 










954 


02 H6 07 


1 2sH Ho 


OJW5232/ M'SS'ffi 


Apr 17,1912 


j 


1,101.25 


37,535.78 










' l\ i, 500. 00 


Api 16, 1915 


/ 
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DnrislON A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 

other pertinent features. (Associated with Division B by corresponding line numbers) Continued. <~> 



No. 


State and location, -g Title of building. 

I 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 

^ 


& 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


* 


i 


I 


955 
966J 

957J 

958' 
959J 

960 

961 ' 
902 

963 


Milford, Del 1 Post office 


June 30,1906 
May 30,1908 

. do 


34 
35 

3o 
37 

35 
36 

37 
36 

35 
36 
38 

Q- 
3i 

25 

26 
26 

39 
39 

36 
37 


778 
520 

530 
867 

529 
677 

878 
686 

537 
6S4 
371 

879 
632 

372 
952 

266 
266 

697 
871 


Ti'JII 1 , llnill.M'!''. . 


S30,000.00 
10,000.00 

80,000.00 
15,000.00 

50,000 00 
10,000.00 

7,500.00 
55,000.00 

50,00000 
75,000.00 
40,000.00 

100, 000. 00 


June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
May 30,1908 
Mar. 4, 1909 
Aug. 1,1914 
May 30,1908 
June 25,1910 
Mar. 4, 1911 
Julv 29,1914 
Oct. 6,1917 
Mar. 4,1911 
Aug. 1, 1914 
Mar 3, 1915 
May 30,1908 
Aug. 21,1912 
June 23,1913 
Mar. 3, 1915 


34 
34 
35 
35 
35 
38 
35 
36 
36 
38 
40 
36 
38 
38 
33 
37 
3S 
3 


792 
1301 
953 
485 
953 
612 
485 
705 
1376 
562 
348 
1376 
612 
826 
489 
422 
11 
826 


15,000.00 
15,000.00 
10,000.00 
25,000.00 
*K nna on 

! ' - 

.'- i 
:', . 

?;ooo.oo 

500.00 
15,000.00 

r>,oi)'uw 

25,000 00 
50,000.00 
45,000.00 
30,000.00 
40,000.00 


1910 
1914 
.' i! 

1916 


H 

O 
*j 

H 
H 
w 

CQ 
* 

No provision foi M 
building. o 
Contract not & 
awarded for < 
building. 

5 

No provision for J> 
builiing. g 



i E 
1 &i 



H 

Site donated 


Milford, Mass 4 ... Hn .. . . 


\ M"i Ill KV.: l 1 


Site and buil ding 


Milledgeville, Ga.. 


10 do 


Mar. 4,1913 

Mav 30,1908 
June 25,1910 

Mar. 4, 1913 
June 25,1910 

Mav 30,1908 
June 25,1910 
Apr. 30,1914 

Mar. 4, 1913 
Jan. 21,1SS9 

Aug. 30,1590 
liar. 3,1891 

July 1,1916 
do 

June 2% 1910 
Mar. 4, 1913 


Limit increased 


Site and building 


Millersbuig, Ohio. 
Millville, N J 

Milwaukee, Wis... 
...do 


17, do 
2 do 

4 Appraisers' stores . 

4 Po3t office (west 
side) 
4 Post office, couit- 
house, and cus- 
house 

4 Post of 1 ne 


Limit increased 


Site 


Site and building 


Site 




Limit increased 


Site 


....do 
Minden, La 


Site and building; site not 
to exceed 8400,000. 
Limit increase "1 


1,200,000.00 

400.000.00 
286,402.36 

10,000.00 
5,000.00 

50,000.00 


Jan. 21,1889 
Mar. 3,1*91 
June 4,1S97 
July 1,1916 

IMar. 3,1915 
July 1,1916 


25 
26 
30 
39 

& 
39 


12 
266 

82R 
266 


i i . . . 

|40i, ono. oo 
15,000.00 

! 90,001. 01 
w, <HH).O;) 


1917 


Sale of buildings on block 
No. 23 and pi e^ent build- 
ing and sit e. Pro"ee1s to 
be applied to construc- 
tion of new building. 

Lookouts 


Mail-conveying machinery. 

Authorizes acceptance do- 
nation of site. 
Building 







EEPOBT OP THE SUPERVISING ABCHITECT. 



261 



w 

C3 

s 

0> 

K 






O 



M 

W 



8 
o 



o J 
91b. 



Tot 



IK. 






June 30. 1917, $633.87; s 
0, 1918, $7. 
June 30, 1916, $3,448.94. 



us 
d, 
lus 



: 



-0 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of tfie work, and 
other pertinent features. (Associated ivith Division B by corresponding line numbers) Continued. 



, 1 

1 
1 

No. State and location ^ ( Ti 

1, 


Leqisloti*. G authorizations. 


Appropriations 


I 


Remarks 


ttoofbiilUlim' | Statutes 1 


Limit of 
cost. 


Date of act. 


Statutes 


Amount. 


Date of act \ 

'1 







Project or object. 


1 


I 


i 
Vli4 Mineral 1'oiiit, 3| l'o 
Wis c 
iiGo Mine' a I \\elh, 1'. To 
Tex 
90G Minneapolis, Mjnii 5 . . 

^07 do 5 T e 
t 

%S Mmot, X Dak 3 Po 
c 

s* Mfsh&u aka, ln.1 . . 13 P->: 


st oll.-p and Mar. 4,1913 1 "V 
ustorahone. ' 
st olu-e ... . Ma- <U). 190S [ 3'. 

.do. ... June .10, icne I 'M 
M iv 30 IMS 3"> 
June 2j,l ( <10 1 o( 
Mai. 4,1011 ! 3'' 

>fv 1.101.1 37 
Au?. 1, 1014 3S 
Sept 8, 1^1 C 30 
dei al ollice Apr. 11. 1S^ 22 


S71 
132 

512 
l>9'i 
137fi 

612 
803 

195 
481 

I 

350 
999 
312 
1220 

531 


Fin* and building 


GO.O'W.OO 

350,000.00 
500,000.00 
200.000.00 

175,000.01 
2\ 000 00 
854.00 
175,000.00 
15,000 00 
4Q2,51i.56 
37,000.00 

11,500.00 
10,000.00 
55,000 00 
250,000.00 

150.000.00 
75,000.00 


July 29,1914 
June 12,1917 
May 30,190S 
Mar. M911 
June 30,1908 
May 30,190* 
Mar. 4,1909 
June 2*i,1910 
Vug. 24,1912 
IJune 23,1913 
Aug. 1, 19L1 
.. do 
Sopt 8, 1'.i 10 

Apr. 11,1882 
Mar. 3, 1883 
July 7, 1884 
Mar. 3,1885 
Aug. 4,1886 
Mar. 3. 1887 
Oct. 2,1888 
Oct. 19,1888 
Aug. 5.1892 
Mar. 3, 1899 
June 28,1902 
Mar. 3, 1903 
May 30.1908 
June 23,1913 
Aug. 1,1914 
Mar. 3. 1915 
Mar. 4,1911 
June 23,1913 
Aug. 1,1914 


38 
40 
35 
36 
34 
35 
35 

37 

38 
38 
3 nn 

22 
23 
23 
24 
24 
25 
25 
27 
30 
32 
32 
35 
38 
38 
38 
36 
38 
38, 


562 
109 
486 
137fi 
795 
490 
934 
705 
t22 
11 
612 
612 



43 
601 
195 
481 
223 
510 
506 
506 
350 
999 
425 
1087 
486 
11 
612 
S26 
1376 
111 
612] 


$4, 500. OH 
20.000.00 
1. "1,00,1 Ol 
1 > J 0') ). O'. 1 


101 1 


Siteseleuel. 
Site donated 


.do 


Site 
Bull lins 


1 

1 .11 1 
175.000.00 

! >> 9w!oo 
iVi iWi iVi 

Oil <HHI IH1 

ii mm mi 
110.000.00 
125,000.00 
167,514.50 
37,00000 
11,500.00 
10,000.00 
55,000.00 
25,000 00 
225.000.00 
2">. 000 00 

i;>.(X>n.oo 
60,000.00 

35,000.001 


.- - 

1904 
1P15 
i. ,) 


Limit increased 


Conveyance to city of 20- 
foot tifp off Thiid \ ve- 
nue, c ite frontage for 
street purpose- 1 . 
T unit IIIT ea"e J 
"Mail-handling devices 


T n. ! -".M-I r.l ".' "! 
itii, .',,11 i ,-ii ,itv .11 -I. 


uinhuii-y ilaf 3 15 23 
Oct. 2. 1*SS , 25 

, Oct. 19 IS^S 25 
Auj. 5,1892 27 
Mar 2 1S99 30 
June 6, 1902 32 
i Mar. 4.1915 38 

>t omce and MAX 30 190s 35 

Dili tllOU"*" 

,t u Lie. . . . June 25.1910 36 


lil'jiM!- < iiiid ]ain' IM ". 


Extension 




Title changed from "Post 
office, etc," 

Site -and building 


. ...do 





fcO 



to 
K 
V 
O 

s 

o 

*i 



RV 



NG ARCHITECT. 



LJ 



DIVISION B. Statement of ( ritendiiures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
(, itfi notes as to surplus-fund deposits, and other Jeatures. (Associated with Division A by corresponding line nti?7i6ers)Continued. 



Expenditures 


Buildings. , Bites. Outstanding obligations. 
\o. 


Remarks. 
Balances. t3 


; Extensions, Annual jfiw-ifnTirm 
'Construction, alterations, repairs 30 icna Cost - 
i etc. etc. ' ' ' 


Da chSL P " r " SIte - Building. 


964 . . . i 


SA wz nn 


$20,275.00 g 
Surplus fund June 30 1917 1 430 82 ^* 


3G5 Sifc, 516 r,3 1 f 025. 30 S5l> 541. ri3| i 00> \f -iv i<l UlOO ' sAi xk 


9Gb *S75,951 07 817,0^700 M, 727. 31 929,76601 310,981.88 
967j >k 548, G78. 21i 31-1,855 43 59,695. 24* 92G,231.8& 92,514.56 
668 137.309.77 1,581.91 138,894.71 9,SOO.OO 


Apr. 19,1907 4 181.00 


3,732.66 ' fit- 
M 


fMai. 31,1883 ,i 


\Aug. 24, 1SS4 ,/ 

Aug. 3 1911 ... 48.75 


Surplus fund Juno 30 1918 ?2 811 48 ^ 


969 55,91553 1,19580 57, H 1.33] 1500000 


JmiP 22 1011 -. 15U fin 


Riirnliia fn/i Tnnfl an 1 iota' M'SQQ Q" 


1 

2 



i 

w 



DIVISION A.. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



to 

0* 



No. State and location 



970 



Missoula,Mont.... 



971 



do 



973* 



Mitchell, S. Dak., 



Moberly,Mo 



Legislative authorizations. 



Title of building. 



Date of act. 



Post office and 
courthouse. 



Rent of buildings.. 



Post office., 



074 Mobile, Ala* 



i 
2' do 



June 30,1906 
May 30.1908 
Jvinft 25,1910 
Mar. 4, 1913 



Mar. 3,1915 



Statutes. 



! 

1 Customhouse and 
post office. 

I 



' July 1.1916 
1 Sept. 30 1:>0 , 
July 21 1852 ' 
i Aug. 4.1851 i 
i Mar. 3. 1855 . 
I June 12, 1858 1 

do 

Mar. 3 IR^ 
Apr. 20.1S70 



34, 783 
351 527 
678 
869 



36 
37 



38 



July 1,1916 , 39 
June 30, 1906 ' 34 



June 6.1902 i 32 
Mar. 3,lfl03 . 32 
Mar. 4,1913 37 



Project or object. 



Appropriations. 



Limit of I 



cost. 



Date of act. 



Site 

Building 

Limit increased . 
Extension, etc.. 



S20.00000 June 30,1906 



826 Temporary quarters and 
I moving expenses. 

266 do 

781 Site and building 



317 Site 

1206 Building... 
869 Extension., 



115.000.00 
65.000 00 
125,000.00 



3,000.00 

2,000.00 
90,000.00 

5 000.00 
35.000 00 
35,000.00 



266 do 

539 Site and building., 

22i Completion 

559 do 



May 30,1908 
Mar. 4,1909 
June 25,1910 
Mar. 4, 1911 
Aug. 24,1912 
Mar. 3, 1915 
T~eb. 28,1916 



Mar. 
July 



June 30,1906 



3, 1915 
1.1916 



Mar. 
Mar. 



4,1907 
4,1909 



June 28.1902 
Mar. 3,1903 
28. 1904 



659 do. 

323, Repair damage caused by 
, fire. 

425 Furniture 

SI do 

324| Repairs, etc 



Apr 

Mar. 3. 1915 
Feb. 28,1916 
July 1,1916 
2 000.00 

100,000.00 Pept. 30,1850 
100.000 00 July 21,1852 
05. 000. 00 Ans. 4.1854 
95.000.001 Mar. 3 1855 
30,000.00, June 12,1858 

2.600 OOJ "Mar. 3*1859 
10 000.001 Apr. 20,1870 
15,000.001 



Statutes. 



795 
484 
954 
705 
1378 
422 
826 



266 

794 
1301 



Amount. 



16 84 



$20.000 001913 

25,000.00 

30.000.00 

30,00000 

45,000.00 

50,00000 

50.000 00 

15.000.00 

3.000 00 

2,000.00 

20.000 001909 
35,000 001 



5.000.001906 
20,00000! I 
15.000001916! 
20,000.001 
10,000. 

5,000. 

100. 000. 001856 
100,000.00 

65 000 00 

95,000.00 

30 000.00 
2,600.00 

10,000.00 

15,000.00 



954 35,000 00 

429 

1038 

455 

826 

18 

266 

539 
22 
559 
65SJ 
323 
324 
425 



Remarks. 



Contract not 
awarded for ex- 
tension. 



Old customhouse 






No. 

97 
97 
972 
97 

Q7 


Expenditures. 




Remarks. 


-. 
Construction. 


Buildings. , Sites< 


Outstanding obligations. 


Balances. 


__ ~ 

Extensions, Annual Total to Junp' Cn - t 
alterations, repairs, 30 1918< < osl - 
etc. etc. ' | 


Date of pur- 
chase. 


Site. 


Building. 


*S174,646.03 


2,255.41 5176, 904. 44J 19,920.75 


Oct. 5,1937 


i 





S65.000.00 
5,000.00 


Surplus lund, June 30, 1918, $5,353.97. 


*85,443.99 
*34,917.63 
*37P. 564. 03 


1 1134623 96,791.27 4,548.66 
poi"a : o" V?9fifU 72896.36 4,979.32 


June 2,1933 
Oct. 3,1851 




""" S577.66 


170.31 


S34,2o2.69 [ ^3, TOG. 04 U*^ Qg \ 15 ; m00 









to 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the, acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers') Continued. 



to 



~ ' 1 
1 


Legislative authorizations. 


Appropriations. 


> 1 Year occupied. 


Remarks. 

W 
ts 
^ 

8 


I 

No. State and location, Title oi building. 

i _a 1 
^ Date of act. 

1 ' 


Statutes. ( 


Limit of 
cost. 


Date 01 act. 


Statutes. 


Amount. 


1 

5 
5 
5 
9 
9 
11 
11 
26 
30 
31 
35 
36 
37 


Project or object. 

1 


!_ 



5 
5 
9 
9 
11 
11 
26 
30 
31 
35 
37 
38 
38 
38 


! 


I ! 

975 Mobile Via 1 Mai ire hospital Mar. 3.1837 


189 Erection of hospital 


$10,000.00 
15,000.00 
15,000.00 
1.090.00 
2,330.00 
6,000.00 
5,400.00 
1,500.00 
5,000.00 
2,500.00 
125,000.00 
225,000.00 
75,000.00 


Mar. 3,1837 
Mar. 3,1839 
May 18,1842 
Aug. 3,1848 
Sept. 30,1850 
Aug. 18.1856 
Mar. 3.1857 
Mar. 3, 1891 
July 1. 1S98 
June 6,1900 
May 30,1908 
Aug. 24,191? 
June 23.1913 
Aus. 1. 1914 
Mar. 3,1915 


189 
346 
485 
269 
534 
84 
221 
950 
599 
596 
487 
422 
11 
612 
826 


$10,000.00 
15,000.00 
15 000.00 
1.090 00 
2.330.00 
6, 000 00 
5,400.00 
1,500 00 
5,000.00 
2 500.00 
125.000.00 
40.000.00 
140,000.00 
50,000.00 
70,000.00 


R 



CO 

w 

a 
a 

Acquired by Pub- % 
lie Health Serv- O 
ice under na- 
tional quaran- , r". 
tine act June 19, S 
1908. S 
No provision for W 
building. Q 
Buildings erected 3 
byPublicHealth Q 
Service. H=| 

Contract in force 
for building. 


Mai. 3,1839 
Mav IS 1S42 
Aug. 3.1S4S 
Sept. 30. 1850 
Aus 18 1S56 
Afar. 3, 1857 
Mar. 3.1*191 
Julv 1, 1898 
! June 6.1900 
97 . do . . 1 Po*l oMlce May 30, 1 90S 


346 1 ... .do 


485 Completion 


269 Repairs 


534, do 


84 1 To purchase lot 


221 f T! ading, etc 


950 Laundry machinery 


599 Improvements ". 


5% Isolation ward 


5^' Site 


June 25 1Q10 
Mar 4, 1913 

977 do . 1 Quarantine station 


696 Building 


866 Limit increased 




978 Modesto, I'al 7 Po* n/liee Mir 4.1913 


37 


877' Site 


20,000 00 


July 29,1914 


38 


562 


20,000.00 




979 Molokai, Hawaii.. . . T epio^v hospital 




980 Mo'ine 111 . 14 Po'-t oT.oe June CO, 1906 


34 
35 

37 

30 
32 


778 Site and building 


75,000.00 
35,000.00 

90,000.00 

47,000.00 
1,000.00 


June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
June 25,1910 
July 29,1914 
July 1,1916 
June 12,1917 
Mar. 3,1899 
June 6,1900 
June 28,1902 


34 
34 
35 
36 
38 
39 
40 
30 
31 
32 


792 
1301 
954 
705 
562 
267 
109 
1075 
590 
425 


20,000.00 
35,000.00 
20,000.00 
<"i p nnn nn 

21. '."' i" 
'.mi IN 
68,025.00 
23,500.00 
23,500.00 
1,000.00 


1910 


i May 30,1905 
981 Monessen Pa 22 do Mar 4 1913 


621 Limit increased 


87o Site and building .... 


982 Momnouth. III.. 14. do . .. Mar. 2,1899 


985 .. do 


June 6,1902 


3 Hi Limit increased . 





Divu 



:.SION B Stutrinent rf errand i fa f ts for buildim/ \constntrtwn and annual rejmirs, etc.) mid nitex^ shoving outstanding obligations find 
" ith not* .-, as to smpfu^-funff eh jtnvts, find of Jin- fc"tvr <; (Associated ?/ ith Dirwinn A by corresponding line numbers) (Ym tinned. 



Expenditures 



No 


BmldiDCs. Sites. 


Outstanding obligations. 


Remarks. 
Balances. 


Extensions. 
(. onstriu tion. alteianons. 
ert. 


*, Totnl to June / Onte of pur- 

lt^13!MlS, rtQ 1QIX ch'l^O 

; 


Site. 


Building 


97r> 

977 
97a 
979 

OS? 


c -*l, 41T *>M ^0 Oi)0 O'l 
202. US -,s 

^y J4J 77 


i 

V,^.0^i2 91 110,312 91 <510,010 ni {\}Jg e 2.-/is:,G 
71S s2 295.137 40 125,00.0o' Oct.' 27J9J9 
U,2'J1 UN 13, 291. U^ ' 


}. .. . 


5920.10 




Surplus fund, June 30, 1918, 80,661.32. 






! 17,000.00. UPC. 2^,1910 
G2n. 79 sl'i 70 ' . 








9, 102. 9 > 9-,(>*Z 07. 14, 002. 76 June 21, 19 J7 
1 33,272.20 21,47j.OJ, Jan 17.1910 








*44!o<.9 04 . !" 




28,777.87 


$6,474.93, 


(i.4No S3 7J.494.S9 1 3.691.89 Oct. 26.1899 





o 
w 

H 



H 
W 



3 







to 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated witli Division B by corresponding line numbers) Continued. 






No. 


State and location. 


1 

tg ' Title of building. 

o 
O ' 


Legislative authorizations. 


Appropriations. 


i\ 

P. l 
g Remarks. 

s 
r^J 

!* O 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


| 


! 


|5 


i 


983 

984 
985 
986 
937 

988 
989 

993 

991 

i 

9921 
993| 


Monongahela, Pa. . 
Monroe, Ga 


24j Post office 
8 ! do 


June 25,1910 

Mar 4,1913 
June 18,1888 
May 30,1908 
do 


36 687 

37, 877 
25 186 
35 530 

35 535 
36 682 
38 346 

36 693 
37 875 


Site and building 


$80,000.00 

5,000.00 
75,000.00 
60,000.00 

10,000.00 
50,000.00 
3,000.00 

7.500.00 
130, 000. 00 


Mar. 4,1911 
Aug. 1,1914 
Mar. 3,1915 
July 1,1916 
July 29,1914 

June 18,1888 

May 30,1908 
Mar. 4, 1909 
May 30,1908 
AUK. 24,1912 
June 23,1913 
Apr. 16,1914 
Aug. 1,1914 
Mar. 4,1911 

Aug. 1. 1914 
July 1,1916 
June 12,1917 


36 
88 
38 
39 
38 

25 

35 
35 
35 
37 
38 
38 
38 
36 

38 
39 
40 


1377 
612 
826 
2fi7 
562 

186 

485 
954 
488 
422 
11 
346 
612 
1377 

612 
267 
109 


$22,000 00 

2.->,ooo.ou 

23,000 00 
10,000.00 
5,000.00 

75,000.00 

15,000.00 
45,000.00 
10,000.00 
25,000.00 
20,000.00 
3,000.00 
5,000 00 
7,500.00 

30.000.00 
5,000.00 
75,000.00 


917 



... No provision foi S 
building. W 
1892 & 

1913 

1915 H 
W 

No provision for B 
buiUin*. g 
Contract not 
awarded for t> 
building. W 
.. Acquired from O 


Site 


Monroe, La 


i 
5 Courthouse, post 
i office, etc. 
2 Post office 


Site and building. 


Monroe, Mich 
Monroe, N. C. ... 


. do 


7i do 


Site 


Monroe, Wis 


3' do . . 


June 25,1910 
Apr. 16,1914 

June 25,1910 
Mar. 4, 1913 


Building 


Limit increased 


Site . . 


Montclair, N. J.... 

Monterey, Cal 
Montevideo, Minn. 

Monte Vista. Colo. 
Montgomery. Ala. 


10 1 do 

i 

8 Customhouse 


Sitfi afd biii M">g 




7 Po^t office.. 


June 25.1910 
Mar. 4, 1913 

do 

May 26,1SSO 
Aus. 7, 1S82 
Mar. 3,1*83 
Jnlv 7, 1SS4 
Mar. 3, 1^5 
June 6, 1902 


36 
37 

37 

21 
22 
22 
23 
23 
32 


690 
871 

877 

142 
304 
603 
195 
481 
311 


Siie 


5,000.00 
50,000.00 

10,000.00 

125.000.00 
15,000 00 
15,00000 
5,000 00 
5.000.00 
65,000.00 


Mar. 4, 1911 
IMar. 3,1915 
Feb. 28,1916 
July 1, 1916 
June 12,1917 
July 29,1914 

May 26,1*80 
Mar. 3,18S1 
Aug. 7,1S82 
Mar. 3,1883 
July 7, 1884 
Mar. 3,1885 


36 
38 
39 
39 
40 
38 

21 
21 
22 
22 
23 
23 


1377 
826 
18 
267 
109 
562 

142 
436 
304 
603 
195 
481 


5,00000 
, 1,000.00 
1 10,000.00 
, 19,000.00 
, 20,000.00 
5,000 00 

40,000.00 
40,000.00 
60,00000 
15,000 00 
5,00000 
5,000.00 


Mexico; leased. W 
, Contract not g 
, awarded for Jj 
i building. g 

i . 
1 No piovision for 
building. 
1885 

1910.' 


2 do 

2 Courthouse, post 
office, etc. 


Buildintj 


Site 


Site and building 


T imit increased.. 


Approaches. 


Approaches, iron fence, etc. 
Tower clock 


Extension, etc 






Expenditures. 







- Remarks. 


No., 

083 
9S4 
9S5 
986 
937 
938 
9S9 
99J 
991 
992 


Buildings. 


Sites. 


Outstanding obligations. 

_ i 


Balances. 


Construction. 


Extensions, Annual Total to June 
alterations, re pans, 30 1918> 
etc. etc. 


Cost. 


Date of pur- 
chase. 


1 
Site. 


Building. 


854,6^9.41 
*fiq"h?fi"72 


SS4G.31 ?oo,535.72 

24,"il2."94," "93.'7~59.~68 
6Gb. 16' 52,023.88 


521,735.00 
5,000.03 
4,600.25 
8,000.00 
10,000.00 
7,530.00 
30,000.00 

'..HIHI in 
^.iiin in 


Oct. 11,1912 
May 29,1916 
Apr. 16,1889 
May 29,19,39 
July 31,1909 
Aug. 1 1911 
Nov. 11,1914 

"Aug"."23,"i9ii 
May 22,1916 




SI, 593. 00 81,932.59 
1 
| i 


Surplus fund, June 30, 191S, 8601.43. 


i|,l- 1 i -' 

.j f .n- : 

345.66 


1.029.12 33,427.69 

i 345. 66 
50J ^ rtn 







79,655.00 
49,'777.'55 


222. 59 


5 751 





to 

o* 

CO 



DIVISION A. Statement of legislative authorizations and appropriations, ivith notes relative to the acquisition of sites^ the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers') Continued. 



No. 

993 

994 

995 
996 

997 
998 

999* 
1000 

1001 i 
1002| 


Pfate and location. 


t i 




Legislative authorizations. 




Appropriations 


I 

g Remarks. 

o ! 

,3 

IH 


S | Title of building, 
bj ' Date of act. 

1 


Statutes. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


o* 


t 


Project or object. 





i 


MovtgnniorY, Ala. 

Montpeher, Vt 

MontJo c e, ( olo. . 
Moorheud, Minn . 

Moigan ( ity, T a . 
M organic u n, 
AV. Va 

Moi n^to\\ n, X J 
Moiri&iown, Tenn. 

Moscow , Idaho 
Moultiie, GR 


2 Courthouse, post ( June 30,1906 
office etc. ' May 30,1908 

2 do i Mar. 3,1885 


34 
33 

23 
24 
25 
25 
37 

35 
36 
37 

37 
35 
36 
36 

35 
36 
37 
35 
36 

34 
37 


773 
524 

482 

534 
6S2 
867 

878 
532 
679 
207 

535 

S67 
536 
6S3 

778 
874 ( 


Limit increased 


$12,000.00 
25,000.00 

75,000.00 
50,000.00 
20,000.00 
15,000.00 
15,000 00 

5,000.00 
50,000 00 
13,500.00 

6,000.00 
100,000 00 
30,000 00 

35.000.00 
75,000.00 
50,000.00 
5,000.00 
70,000.00 

100,000.00 

65,000.00 
3,700.00 


June 28,1902 
Mar. 3,1903 
June 30,1906 
May 30,1908 
Mar 4,1903 
Mar. 3,1885 
Aug. 4,1886 
Mar. 30,1*88 

July 29,1914 

May 30,1008 
Aug. 24,1912 
June 23,1913 
Aug. 1,1914 
July 29,1914 
May 30,1908 
Feb. 25,1910 
Mar 4, 1911 
Aug. 24,1912 
June 23,1913 
May 30,1908 
June 23,1913 
Mar. 3,1915 
May 30,1908 
Aug. 24,1912 
June 23,1913 
Aug. 1,1914 
June 30,1906 
Mar. 4,1907 
Mar. 4, 1909 
June 25,1910 
Mar. 4,1911 
^us:. 1.1914 
Mar. 3. 1915 
July 1,1916 
June 12,1917 
Mar 28.1918 


32 
32 
34 
35 
35 
23 
24 
25 

38 

35 
37 
38 

?8 
35 
36 
30 
37 
38 
35 

as 

38 
35 
37 

3S 
34 
34 
35 
30 
36 
38 
38 
39 
40 


42T> 
1087 
789 
482 
954 
482 
224 
' 
562 

4*8 
422 
11 
612 
562 
487 
207 
1377 
, 422 
1 11 
48fs 
11 
, S26 
i 4S9 
422 
11 
612 
792 
1301 
, 954 
705 
1 1377 
612 
820 
267 
109 


25,000.00 
40,000.00 
12,000.00 
15,000.00 
10,000.00 
75,000.00 
50,000.00 
35,000.00 

15,000.00 

^ono oo 
,r (l ooo UD 

15,000.00 
13,500.00 

4.200 on 

25.UUO OU 
11,000.00 
40,000.00 
20,000.00 
39,000.00 
35,000.00 
45,000.00 
80,00000 
-..nnn on 
.11,11 in 

30,000 00 
20.000 00 
30,000.00 
30,000.00 
15,000.00 
5,000.00 
20,000.00 
7.000.00 
1,200.00 
% 000. 00 

n. 800. oo 


1891 

' No provision for 
1 building. 
I9l.ii 

I Site not selected. 
1914 

H16' Site partlv dona- 
ted 

111 1 ! 1 



1911' 

' 

1 Contract in force 
for building 


Extension, etc 


Site and building 


1 Aug. 4,1886 
1 Mar. 30,1SS8 
... .do 
2 Post o'ficp and I Mar. 4.1913 
< oiu thouse. 
9 Po^t ollice > May **0 190S 


Limit increased 


. .do 


FireproofinEj 


Site 


do . . . . 


June 25,1910 
Mai. 4,1913 

3 do do 


Building 


I limit inw eased . . . 


Site 


2 ..do 1 May 30,1908 
1 June 25,1910 
Feb. 25,1910 

5 . ..do May 30.190S 
June 25,1910 . 
Mar. 4,1913 ' 
2 do May 30 1908 ' 


Site and building 


I imit increased 


Additional for site within 
limit, 511,000. 

Site 


Building. 


T imit increased 


Sue 


June 25,1910 

1' Post office and ' June 30,1900 
courthouse. 

Post office i Mar 4, 1913 


Building 
Site and building 


.do 


Mar 28, 1918 


Limit increased 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers] Continued 



No. 

'393 
994 
995 
098 
9t)7 
993 
999 
10(K) 
1001 
Utf)2 


Expenditures 


i i 
Buildings. Sites. Outstanding obligations. 

i 


Balances. 


Construction. 


Extensions, Annual T f , t T 
alterations, repans, To $\* Q 


Tost 


&%r-. 

1 


Building. 


**152,371.29 
*144, b70. 61 


?101.9sS 17 $56,610.28' $310,959.74 
19 9^3 00 164, 653. 61 


f 13, ooo. on 

15,17^.70 
lo,OJO.OJ 
4,9"U.O'i 


Nov. S.1SSO 
Fept. 21, 1SS5 
3Jar. 31,1916 
Feb. ll,19i)9 






I 






l-'l 00 10.0) 








*fifl,918.&3 


1,173.5S | 62,092.41 










54.200.00 


*99,OOOOJ 
112, 9S5 S3 
^3,525 80 
*S7,301 64 
) 12.2W. is 


1,205.S5 100,205.^5 
1,175 92 111,161.77 
1.16U.57 64,686.37 
93S. 11 S8.210 05 
. . 32,2'i9 4S 


38, 000. J 
3=),00''.0) 
5,000.00 
12,574 11 
S, 2 TO. 00 


Mar 19,19)9 
June 2S.1910 
July 29.19J9 
ATI sr. 8,19)7 
Oft. 3,1911 






S93. 75 


^', 




^,{ 










25,950.77 2,279.73 



Remarks 



,->f ! ;, June, fi. I 



o 

H 

E 
5 

a 



Cft 

5 

c, 1 : 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress 
other pertinent features. (Associated with Division B ty corresponding line numbers) Continued. 



of the work, and *& 



No. 


| State and location. 

i 


g Title of building. 

tar 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 

B 

2 


Date of act. 


Statutes. 


1 

Project or object. Li c m s l * of 


Date of act. 


Statutes. 


Amount. 


_; 


1 





1 


1003 

1004 
1005 

lOOf 
1007 
100? 
1009 
1010 

1011 
1012 

1013 
1014 


Moundsville, W. 
Ya. ' 

Mountain Grove, 
Mo. 
Mount Airy, N.C. 

Mount Carinel, 111 . 

Mount Clemens, 
Mich. 

Mount OH\e,N.C 

Mount Pleasant. 
Mich. 

Mount Ploasant, 
Tex 

Mount Sterling, 
Ky. 
Mount Vernon , III . 

Mount Vernon. 
Ind. 
Mount Vernon, 
N.Y. 


1 Post office . . 
1C do 


' June 25,1910 
Mar. 4, 1913 

i do 


3G 
37 

37 
37 

37 

35 
40 

37 
37 
37 
35 
87 

36 

35 
36 


688 
869 

, 878 
1 878 

874 
530 

5 

878 
875 
876 

529 

685 
866 

689 

535 
682 


Site and building 865,000.00 


Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 
iJuly 29,1914 
do 

Aug. 1, 1914 
July 1, 1916 
June 12,1917 
May 30,1908 
Mar. 4,1909 

July 29,1914 

do 

June 12,1917 

Julv 29,1914 
Feb". 28,1916 
Juno 12,1917 
May 30,1908 
Mar. 4,1909 
Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 
Mar. 4,1911 

May 30,1908 
Aug. 24,1912 
June 23,1913 
Mar. 3,1915 
Feb. 28,1916 


36 
38 
38 
38 
38 

38 

38 
39 
40 
35 
35 

38 

38 
40 

38 
39 
40 
35 
35 
36 
38 
38 
38 
36 

35 
37 
38 
38 
39 


1377 
11 
612 
826 
562 

562 

612 
267 

485 
954 

562 

1562 
110 
563 
18 
110 
485 
954 
1377 
11 
612 
826 
1377 

488 
422 
11 
826 
18 


314.000.00 
10,000.00 
56,000.00 
10,000.00 
6,500.00 

5,000.00 

. 20,000.00 
5,000.00 
50,000.00 
15,000.00 
50,000.00 

2,000.00 

7,500.00 
50,000.00 

5,000.00 
500.00 
20,000.00 
11,000.00 
54,000.00 
17,000.00 
30,000.00 
35,000.00 
8,000.00 
7,500.00 

35,000.00 
1,0(10 00 
09,000.00 
20,000.00 
10, 000. CO 


1915 
1912 

*. 

1916 
1918 


W 
O 

H 

Site not selected. H 
No provision for 
building. o 
Contract not S 
awarded for 2 
building. g 

i < 
DQ 
Site not selected. 5 
No provision for % 
building. * 
Contract not j> 
awarded for w 
building. Q 

" 8 

O 
H 

No provision for 
building. 


Limit increased . . 25 000 00 


Site.. 7 600 00 


5 do 
23; do 
7 do 
3, do 
11 do 
1 do 

9 do 
23 do 

1 do 
24 do 


' do 
do 

May 30,1908 
Apr. 17,1917 

' Mar. 4.1913 
do 
do 

May 30,1908 

June 25,1910 
Mar. 4,1913 

June 25,1910 

Mav 30,1908 
June 25,1910 


do 5,000.00 


Site and building 75 000 00 


do ' 6500000 


Authority to pay Frank 
N. Vannater 34.50. 
Site 5.000.00 


Site and building 75000.00 


! 

do 55 000 00 


do ... 65 000 00 


do 75 000 00 


Limit increased 15, 000. 00 


Site 7 500 00 


do 35,000.00 


Building 100,000.00 





building (construction and annual repairs, etc.) and sites, dunning outstanding obtiaatum* and balances, 
its and oUv features. (Associated with Division A ly corresponding hn* rmmfeers^Contmued. 






r 



No. 

irs 

DM 

n ' 

1036 
1J 7 
! 
1309 
1)1 

in 
111 

101 

ion 


Expenditures. 






Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


TotnltoJune 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


861,365 8^ 




S347.44 


62,213.32 


13,511.01 
6, JO J. 03 


Oct. IS, 1911 
Oct. 12,1916 




$1,030.00 


$14,133.12 


Surplus fund, June 33, 1918, $1,705.10. 
Surplus fund, June 33, 1916, $761.21. 


35 
*5S,294.9 

13? ) 




5 5 
2,064.23 


4X5" 
60,359 lo 

i33*)0 
23X0 
54,77-5.92 
64, 917. 3 J 

84," 335." 59 


2"). 66x65 

5,000.03 

o'-ilO.'oO 
5,0)0.0) 
1),73).03 
17,0)0.00 
7,5)). 00 
35,030.00 


Fe t. 23, 19ii 
Jan. IS, 19,9 

"Nov".~23."i9i6" 
Pec 29,1916 
Mar. 6,19 9 
| Apr. 25,1911 
Se t. 15.1911 
Mar. 29,1910 


".""!"."". 





54,935.03 










2,61x6) 

53,987.03 
23,25X00 


250.0) 
53.423.79 
63 87d 71 





1,355.13 
1,071.09 

i,~034."7J 





65.00 
1,03 '.00 

16," 945.* 73 


8,123.29 
6,"303."33 


1 83," 753." 89 










KD 



DIVISION A.- Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



fcO 

-cr 



N-> State and location. .53 > Title of building. 

*o 



1015 



Muncie, Tnd 8 Post office 



1016 Murfreesboro. 5 do. 

! Tenn. 



1017 Murphyshoi o, 111. . 25 do . . . 

i 

1018 Murray, Ky 1 do.... 

1019 Muscatine,To*a... 3 do... 



1020 MusUegon, Mich... 9 Post o'lice au-1 



1021 do Rent of building.. 

I 

1022 Muskogee, Okla... 3 Post office and 
comthouse 



1023 Mystic, Conn . 2 Po a t office 



Legislative authorizations. 


Appropriations. 


I 


Remarks. 


iidim:. 
Dale of act. 


Statutes.' 


Date of act. 


Statutes. 


Amount 


| 


j Project or object. L ?st. f 

o3 


2 


t 


June 6 1Q02 


32 

34 
35 
36 

35 
30 

37 

32 
34 

32 
37 

38 

40 
35 

35 
3; 


318 Site and building ' $80, 000 00 


June 28,1902 
July 1,1902 
Mar. 3,1903 
Apr. 28,1904 
June 30,1906 
do 
Mar. 4,1907 
May 30,1908 
Mar. 4, 1909 
Mar. 4, 1911 
Mav 30,1908 
Mar. 4,1909 
Mar. 4,1911 
July 1,1916 

June 28,1902 
June 30,1906 
Mar. 4,1907 
Mav 27,1908 
June 28,1902 
Mar. 3,1903 
do 
June 30,1906 
Aug. 1,1914 
Mar. 3,1915 
Feb. 28,1916 
July 1,1916 
Mar. 3,1915 

Oct. 6, 1917 
May 30,1908 
Mar. 4-, 1909 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
July 29,1914 
June 12,1917 


32 
32 
32 
33 
34 
34 
34 
35 
35 
36 
35 
35 
36 
39 

32 
34 
34 
35 
32 
32 
33 
34 
38 
38 
39 
39 
38 

40 
35 
35 
36 
37 
38 
38 
40 


428 
558 
1087 
455 

1301 
482 
954 
1377 

954 
1377 
267 

429 
792 
1301 
317 
426 
1087 
1159 
G98 
612 
826 
18 
267 
826 

348 
486 
954 
1377 
422 
11 
563 
110 


$1 0,000. 00 
10. DO/). 00 
^0, 000. 00 
20,000.00 
20,000.00 
10,000.00 
20,000.00 
10,000.00 
15,000.00 
12,000.00 
20,000.00 
45,000.00 
20,000.00 
4,500.00 

15,000.00 
20,000.00 
40,000.00 
i 15,000.00 
1 10,000.00 
i 17,500.00 
, 20,000.00 
. 22,500.00 
10,000.00 
1 30,000.00 
15,000.00 
! 20,000 00 
1 3,000.00 

| 3.000 00 
AQ, 000.00 
25.000.00 
140, 000. 00 
25,000.00 
320,000.00 
4,000.00 
20,000.00 


1907 
1913 
1912 

1909 
1906 

1015 


Site partly do- 
No provision for 
building. 

Site donated. 

Contract in force 
for extension. 

Contract not 
awarded for 
building 


June 30,1906 


781 do 30,000.00 


Mav 30,1908 
June 25,1910 

May 30,1908 


523 Limit Increased .. 25,000.00 


679 .do 12^ 000. 00 


529 Site and building 65,000.00 


June 25,1910 
Mar. 4 1913 


677 Limit increased .. 20,000.00 


878 Site 5,000.00 


Juno i> 1902 


320 do.. 15,000.00 


June sn,ltX)u 

e au-1 June o, 1002 
Diise Mar. 1, 1913 

* 

Idmg... Mar. 3,1915 

Oct. 6,1917 
B and Maj 30,1UOS 
se 
Mar. 1, 1909 
June 25,1910 

Mar 4, 1<'13 


777 P.iiildin? 75,000.00 


317 Site aii'11- l-i i-i i 70,000.00 
8G9 Extension. -I- I.I-I.H 1 75,000.00 
land, $10,000). 

826 Temporal y quarters and 3,000.00 
moving expenses. 
3 J 8.. ..do 3,000-00 


541 Building, on Government 200,000.00 
reservation. . 
954 Site authoiized within limit 1 
C97 Limit increased , 360,000.00 


871 Sue and buiMing 55 000 00 





DIVISION B ^1c>itnc"t of rr pencil u-\,^ for bmlnnq (c'Ws f i'i.tctinn nnd aiwu-il repairs, etc.) and sites, shoeing outstanding obligations and balances, 
intli nott - ft* to svr^htfi-fvi'il < } > m> ?/,*. nnd utJicrf'i furev ( Associated i< itli Division A by corresponding line numbers) Continued. 



E \nt-nditures 



No. 

1015 
101 r, 






SH 


es. 




i 

Remarks 
Balances. 


Pii'ltim"* 




Outstanding obligations. 


E\teniii''ii s . Ami ' il rr\ , . . T 
C^un-tH* aU.Mt.oi.s ( ,,;,;,, T r e 


Cost 




Pate of pur- 
chase. 


Site. 


Building. 
















-oS.O/JOJ . . 1 l">t>.97 tiM2U.96 
J o\97l o^ . . 2 O'Ji (>i 71 ,000. 2 > 


7,02'i 
10, ' ). 
4,0). 
12,'f>2 

^* 
4io')o' 


93 
0) 
0) 
~*7 

OJ 
00 


Aii lh,19J7 
J'c-h. 2 19)9 
Aiav 3, 191 7 

Jin. U2!l9.i 

















10r> ( "7l,9'.')7 .. J H.i'l 7s, "9 3 OS 
102)1 v o7 T 12^.J4, ?jN.ONO'.i ' ICj Ui 1)9. H)i^> 
10211 5, 9Jo 1 . . . . . .1, 92o I) ) 
1022 x -491, 9h9 2 } i lo, 77 >. 22 'ill, 7 12. 13 
102.il 1.57 O'l ' H7 0.) 






'' 1 7-.,i.i' 




II ''.' ' 




Vng 23.19<)9 
A^ai 22,1917 










19, b<J3. 00' 



O 

to 
H 

O 
H 



0! 

5 

o 



H 
H 



en 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the worfc, and 
other pertinent features. (Associated with Division B by corresponding tine numbers) Continued. 



to 



No. 


State and location Title of building. 

c 

e/ 



L* 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarfcs. 


Date of act. 


Statutes 


Project or object. 


Limit of 
cost. 


Pate of act. 


Statutes. 


Amount. * 


|p 


1 

P, 


1 


! 


1024 

1C25 

102' 
1027 

1025 
1029 


Nacogdoches, Tex. 2 Post office. . 


May 30,1908 
Mar. 4,1913 

. do . 


35 
37 

37 

37 
3'> 
37 

32 
11 

11 

16 
17 
19 

19 
20 
20 
20 
21 
21 
22 
25 
32 
32 
37 
39 

j 


530 
873 

877 

318 

9 1 ? 
93 
93 

3'9 
419 
7 

3:i 
43 
210 
377 


Site 


$5,000.00 
55,000.00 

10,000.00 

7,500 00 
fri.MiO.OU 
19, ODD. (K) 

90,000.00 

20,000.00 
9r>, 000 00 
9,500.00 

150.000.00 

13,000.00 
40.000.00 
35.000.00 
9.1, (00. 00 
75,000.00 
15,000.00 
6,000.00 
4,000.00 
100,000.00 
1*0,000.00 
400,000.00 
3,500.00 


May 30,1908 
Mar. 3,1915 
Feb. 28,1916 
July 1,1910 
July 29,1914 

..do . .. 
Mar. 4,1011 
\il I.IUM 
Mar. 3, 1915 
June 28,1902 
Mar. 3,1903 
^pr. 28,1904 
Mar. 3,1905 
*ug. 18.1R5R 
Mar. 3, 1873 
Mar. 3, 1877 
,'pr. 30.1878 
June 2\1878 
Mar. 3,1879 
Jure H-.1SSO 
Mar. 3, 1 881 
> lit?. 7, 18S2 
Mar. 3 1S88 
June 2^.1902 
Mar. 3.1903 
.Apr. 28,1904 
Mar. 3, 1905 
Fell. 27,1906 
June 30,1906 
Mar. 4.1907 
Mar. 3.1915 
July 1,1916 
June 12,1917 
July 1,1916 


35 
38 
39 
39 
38 

38 
36 
38 
3S 
32 
32 
33 
33 
11 
17 
19 
20 
20 
20 
21 
21 
22 
2f 
32 
32 
33 
33 
34 
34 
34 
3<< 
39 
40 
39 


489 
826 
18 
267 
563 

563 
1377 
612 
826 
428 
1088 
4f5 
Ilf9 
93 
523 
3- c l 
43 
210 
377 
?. r 9 
43; 
3fX 
4S 
425 
10SS 
455 
11f9 
31 
f98 
1301 
826 
' 7 
110 
267 


$5,000.00 
20,000.00 
5,000.00 
30,000.00 
9,500.00 

r, 500. 00 
20,000.00 
10,000.00 
39,000.00 
25,000.00 
22,500 00 
20,000.00 
22,500.00 
i 124. 500. 00 
150,000.00 
13,000.00 
40.000.00 
- 35,000.00 
90, 000. 00 
75,000.00 
15,000.00 
6,000.00 
4,000.00 
25,000.00 
75,000.00 
80,000.00 
40,000 00 
5,000.00 
6,nno.oj 
7,671.35 
200,030.00 
100,00000 
100,000. 00 
3,500.00 


1918 
i9ie 

1906 
1882 

1935 


No provision for 
buCding. 
Do. 

F. Manton Wake- 
field, architect. 

Contract in force 
for extension 
Contract not 
awarded for 
mail - conveying 
machinery 


Nampa, Idaho j 1 do 


Building 


Site 


"Tapo'eon, Ohio.. ' 5 do 
Xarragansett Pier, 2 do 
R.I. 

Nashua, N. H ! 2 do 

i 

Nashville, Tenn. .. 6 1 Post office and 
customhouse. 

i 


do 
June 25,1910 
Mar. 4, 1913 

June C, 1902 

Aug IS, 1856 
do 

do 

Feb. 24.1S70 
Jan. 24.1S73 
Mar. i;,lS7(i 

Mar. 3, 177 
^pr. 3.',1S7S 
Ji.ne 2rt,l7<s 
Mar. 3. 1^79 
June In, mi 
Mar. 3, 1^1 
,\ ue 7, 1^2 
M u r 30, l^Ss 
June ^, 1902 
Mir. 3,19-3 
Mar. 4, 1913 
JUy 1,1916 


do 


Site and building. .. . 


Limit ucreised 


Site and building 


Site 


I uilding 


Compensation to architects, 
etc. 
Sa.* or exchange of site 
FJui din? 


Additional land, x\it'm 
limit.not toe ^oeed S1S.500. 


....do 


do 


do 


2:9 

43: 

3D,' 
4S 
314 
1205 
870 
267 


Completion 




Comp'ete approaches 


Lle\ator 


F \tension. etc 
Limit i \r reaped 


E~\ tension, etc 


Mail-con\ eying machinery. 

i 



DIVISION* B. Stateitient of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated uith Division A by corresponding line, numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Extensions, Annual 
Construction alterations, repaus, 
, etc. etc. 

i 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1024 
1025 
1026 
1027 
1023 

1029 


$43,964.73' . .... 


S43.9Gi.73 


$4,530.01 
6,2 0.0) 
7,5 0> 
19 ) ). 00 
17.03J.1J 

33, 530. 00 


Aug. 17,1915 
Tan. 13,1917 
, c e t. 15 1915 
leb. 27.1912 
AT. 22.19 3 
(Feb. 14,1 WO 
Yir. 29,1>76 
Jun 7.1377 




87,777.32 


53,257.95 


Surplus fund, June 33, 1918, $314.84. 






1 








*49 6?5 1C 8721.7. 
*72 839. 05, 3 923. 97 


5),436 92 
76,703.02 

922,864.73 















*404, 684. 44J $453, 532. 70 64, 597. 64 

| i 




180,327.41 


7,233.13 










fed 
co 



I 



bo 



DIVISION A. Statement of legislative authorizations and appropriation^, with notes relative to the acquisition of sites, the progress of the work, and K 
other pertinent features. (Associated with Division B by correspondhig line numbers) Continued. c 



Legislative authori /nations. 



State and location. Title of building. 



1030, N ash viile, Temi .'.... Kent of buildings 
Hi31' Nate he/. Miss 7 PostOiKce 



I 



teofact. 


j Statutes. 


Project or object. 


L 





! 


ir 3,1915 
e 0,1902 

do 

\ 3, 1903 
3, 1905 


! 3s 

32 
32 
33 


820 
318 

321 
1207 
999 


Temporary quarters and 
moving expense- 
Site and Ijiiildirg 


s: 


Site 


I'-ui'dmg .. 


( 


ExphaTHje of *ire without 



cost. 



1033 Nanpatuck, Conn. 3 ..... do ........... Mav30,19^S 35 ^33' Pito 

1 



States. 



Appropriation^. 


o 

1 : 


( 
[ of j Date of act. 


Statutes. 


Amount. 





S26 


OO.CO 


Mar 


3, 1900 


38 


520, 000. 00 


oo. on 

00.00 
00.00 


June 
Mar. 

M0r! 
June 
Mar. 
Apr. 


2S.1902 
3, 1903 
28,1904 
3, 190. r > 
28, 1902 
3, 1903 
28,1901 


32 
32 

32 
33 


428 
1088 
455 
1159 
429 
1038 
450 


In ..Viii mi 
i ' 'mi. mi 

III III HI MM 

1. ' 
e nftft nn 

LI Ij 1 H H 1 1 II 1 

30,000.00 


I On H 

inn? 










i 



, ............. 

Tune 2^,1910 3h C9 Limit inoipfied. 
Mar. 4,1913 ' 37 87H Building ........ 



1034, Nava&oi.i. lex... 



do Mav 30,190^ 35 f;3fi SitP 

iiar. i.WLS 37 S72 building. 



1035 Nebraska ("if\, 1 Po>t o r '^e nnd 'vfar. 3,1S^ 23 1^3 ^ite PJK! b-i!ding 

XeLr " ' conitlouse *JJg. 4,1^ 24 223 .^piiiotcJcs . !~ 

M t ir. f i,l c s7 24 .">10 CompVtion of 1 uiMmg. .. . 

i Tune S<. 190'> 3-1 775_ \d-liiioial land, evteu-ion, 

103b, Xeenali. Wis *> Post ortice Ji.ne 2r>,1910 W 693 Site 

Mar. 4.1013 37 S73 V.iuMing 



1037 Xepl.i, Utah 1 ... .do do 37 S79&H 



15 r ftOO.Oo! May 
15,0(X).00 ilar. 
80,000 00| Mar. 

Feb. 

July 
5,noo.onj Ma> 

50,'J'jO.UO. A'.r. 

; Fob. 

I Jvly 
75,000 00, Alar. 

o.oon.oj .Mm 

31.OCJlJ.00 1 - Mur. 

8,1)00 U,j J'ine 

( 

7,5(>0 00 ^[ar. 

S0,onu 00' Mar 

Feb 

1 July 

i June 

5,000.00 July 



30,1908 
4,1911 
3, 1915 

2S,19l I 
1,1916 l 

3'), 1908 
3,1915 

2VQHJ ' 
1, 1916 1 



30,1905 | 

4.1911 ' 
3,1915 ! 
2S, 1910 
1,1916 
12,1917 j 
29,1914 - 



Remarks. 



4871 
13771 

820; 



3S| R2n 

.i9l IS' 

50i 2G7J 

23, 43 



223 



30, 1377, 

3S 1 821*' 

39, IS, 

39' 267i 

40 110, 

38' &53| 



ir,00fl.00l917 
15,(K10 00; 
25,(K)0.00 
25,000.00 
30,00000 
5. 000. 00)1 917 
lo.noo Oi)| 
15.000.00 
20, 000.00) 
7f.,OOO.OOjl8S9, 

G.noo.oo 1 
3i,cmo.oi) 



7.500.001918 

1,000.00; 
31,000.00 
33,000.00 
15,000.00 ; 

5,000.00.... 



N o prm ision lor 
building. 



S 
W 



d 

i 

2 

CQ 



W 
Q 



Q 



BEPOET Oy THE SUPERVISING ABOHIIBCT. 



2T9 





e 

S 

1-8 

e l 
g| 
si 



11 

i| 

s * 

II 

S~ 



II 

:-? 

~i 



'^ >3 

* 2 
s^ 



S'-o 

l~"3 
^ 



S& 

s^ 

= -^ 

IJ 
il- 



L 



t 1 



l 
gii 



S3 




oo; 



MW5OOOOOO 



00 rH 



DntsioN A. Statement of legislative authorizations and appropriations, with notes -relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated uith Division B by corresponding line numbers) Continued. 



to 

00 

o 



tfo. 

1038 
1039 

1040 
1041 

1042 

i 


State and location. 


1 

O 
15 

3 

1 
10 

10 

1 


Title of building. 


' Legislative authorizations. 


Appropriations. 


d 
o 

lr 

1 


Remarks, 


Date of act. 

I 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


g 


! 



o 


i- 


Nevada, Mo 


1 Post office 


June 6,1902 
Mar. 3. 1905 
June 30, 1906 
May 30,1908 

Mar. 3.1885 
Mar. 3,1887 
June 25,1910 
Mar. 4, 1913 

Mar. 4, 1913 
May 1, 1916 

Mar. 1,1888 
May 2, 1890 

Tune 4, 1897 
lar. 3,1901 
fiine 28,1902 
/uly 1, 1916 

lar. 4, 1913 
vug. 11,1913 


32 
33 
34 
35 

23 
24 
36 
37 

37 
39 

25 
26 

30 
31 

37 
88 


318 
1159 
773 
522 

483 
510 
679 
867 

877 
60 

43 
100 

12 
1135 
421 
267 

SS3 
109 


Site and building 


$10, ooo.ro 

10,000.00 
25,000.00 

100, ooo.ro 

4, 000. CO 
35, ooo.ro 

38,000.10 
5,000.00 

350,000.00 
300,000.00 

66,000.00 
8o,000.00 
1.5,000.00 
10,000.00 

1,800,000.00 


June 28,1902 
Mar. 3,1903 
Apr. 28 1904 
Mar. 4, 1907 
Mar. 4,1909 
Mar. 3,1885 
Mar. 3. 1887 
Mar. 4 1911 
June 23,1913 
Aus. 1.1914 
July 29,1914 

Mar. 1,1888 
Mar. 3,1X91 
Mar. 2. 1895 
June 11,1896 
June 4, 1897 
Mar. 3. 1901 
June 28; 1902 
July 1,1916 


32 
32 
3) 
34 
35 
23 
24 
3fa 
38 
38 
38 

25 
26 
28 
29 
30 
31 
32 
39 


428 
1088 
45b 
1301 
954 
483 
510 
1377 
11 
612 
563 

43 
951 
912 
414 
12 
1135 
421 
267 


$10,000 00 
10,000.00 
20,000.01) 
10,000.00 
25.000.00 
100,000 00 
4,000.00 
25,0<X).(h.i 
10,000.00 
38, 000. on 
4,000.00 

S^ft nno on 

IIHMHIII INI 
50,000.00 
150,000.00 
6b, 000. 00 
85,000.00 
15,000.00 
10,000.00 


1910 

188h 
19IC 

im 

1903 


No provision for 
builvang. 

Con tract not 
awarded for 
mail - conveying 
machinery. 


New Albany, Ind 
Newark, Del . 


do 

Post office. . 


Exchange site 


Limit increased 


do 


Site and building 


Approaches 


Fxtension, etc 


Limit increased 


Site 


Newark, N. J 

do 

1 


Post office and 
customhouse. 

Post office 


New site to be exchanged. 

Additional land, extension, 
etc. 
Additional land and build- 
ing; removal of old build- 
ing. 
Limit increased 


E xtension , etc .... 


Completion 


Mail-conveying machinery. 

Site and building (site, 
6800,000); old building 
and sue to be sold; pro- 
ceeds for site and toward 
co istruction of new build- 
ing. 
Amends above, and author- 
izes employment of tech- 
nical services, etc. Pro- 
ceeds of sale appropriated. 


i 



DIVISION B. Statement VJ wr*,-- --* 

with notes as to surplus-fund deposits, 







No. 


Expenditures. 


Remarks. 

r 



Construction. 


Build 



Extensions, 
alterations, 
etc. 


Lings. 

Annual 
repairs, 
etc. 


^ 
i", i-.il 1 -. 


Sites. | Outstanding obligations. 


Balances. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1033 
1039 
104i 

1043 
104' 


*$69,633.00 
1 *39,816.5b 


S3, 145. 23 
" $72,59972 13, 13 J. 09 


72,775.23 
175,516.37 


$4,527.32 
14,151.77 
4.00J.O) 
( 50,026.0J 
\ 61,137.1-5 
I 25J,U23.2J 


June 11,19^3 
e t. 25.1SS5 
Dec. 15,1914 
\ ay 3 J, 1355 
Sci-t. 15,1338 
Mar. 3J.1393 








"."""" 


Sin pin . Iiin I. Ji"' il '. |IJIS ' * |l)n -"* 


L *401, 839. 62 


1 1 

lOO.OOO.OO 1 100,285.56 605,125.13 


\ 




10,033.00 


2'i 1 





to 

00 



DIVISION A. Statement oj legislative autfiorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



10 

oo 
to 



' Legislative authorizations. 


Appropriations. 


f -I | -'- | : g j Year occupied. 


Remarks. 


No. 

1043 
1044 

1045 
1046 

1047 
1048 

1049, 
1050* 


State and lot-a tion. , Title of building. , 
" Pate of act. 


Statutes. 


Project or object. 


Limit of 
cost. . 


Date of act. 


Statutes. 


Amount, 


_ 

34 
36 
37 

4 
4 
3 
5 
9 
23 
24 
24 
27 

33 
Go 

25 
34 
3d 

33 
36 

35 
37 


to 




I 

35 
36 
37 
34 
34 
35 
36 
37 
38 
40 
4 
4 

e 

5 
9 
23 
24 
24 

35 
37 
3S 
2t> 
26 
34 
35 
35 
36 
35 
35 
38 
39 
39 


t 


Nettail,N. V 3fi Post ollice May 30,190S 


aso 

7SO 
678 
31 

574 
697. 
24| 
379 
126 
30S, 
223 
510 
350 
1 

534, 
695, 

771 
525 

331 
67S 

536 
872 


Rite and building . . 


550,000.00 ' May 30,1005 
i Mar. 4,1911 
Aug. 24,1912 
90,000.00 June 30, 1906 
100,000.00 Mar. 4,1907 
Mar. 4, 1909 
June 25,1910 
Aug. 24,1912 
, Mar. 3, 1915 
1 June -12,1917 
13,000.00 July 13,1832 
8,200.00 June 27,1834 
7,200.00 May 9,1836 
300.00 May 8,1840 
845.00 May 15,1850 
20,000.00 Feb. 20.1885 
30,000,00 Aug. 4,1886 
100,000.00 Mar. 3,1887 

125,000.00' May 30,1908 
350,000.00! Aug. 24,1912 
i June 23,1913 
75,000.00 Aug. 30,1890 
5,000.00 Mar. 3,1891 
15,000.00 June 30,1906 
May 30,1908 
50,000.00* do 
10,000.00' Mar. 4,1911 
June 23,1913 
7,300.00 May 30,1908 
50,000.00 Mar. 3,1915 
Feb. 28,1916 
July 1, 1916 


4*6 
1377 

|g 

1301 
954 
705 
422 
826 
110 
574 
697 
24 
379 
426 
308 
223 
510 

4S8 
422 
1L 
373 
951 
790 
483 
480 
1377 
11 
4S9 
826 
18 
267 


818,000.00 
20,000.00 
12,000.00 
1 20,000.00 
40,000.00 
15,000.00 
5,000.00 
10,000.00 
50,000.00 
50,000.00 
15,000.00 
8,200.00 
7,200.00 
500.00 

3"o;rioo.oo 

100,000.00 

125,000.00 
i7c nnn no 

.,111111 INI 
.11 MIDI IHI 


Contract in Torce 
for building. 


) 

Newark, Ohio 17 do ' June 30,1900 
| June 23, 1910 
, Aug 22,1911 

New .Bedford, Mass 16 Customhouse and July 13,li>32 
po c t oilke ( old). June 27, 1^34 
Mav 9, 1S36 
Mav S, 1S40 
Mav 15,1^50 
do 16 Customhouse and Feb. 20 I***! 


do 


Limit increased 


To sell piesent site, and 
proceeds for the purchase 
of new one. 

Site and building . 


Additional 


Completion. . 


Repairs 


do 


Additional land 


post ofhce (neWJ. Aug. 4.1>iSO 
.Mar. 3,1SS7 
Aug. 5,1^92 

do Ifi Fo^t o'Vce Vav 30.190^ 


.. .do 


tion made available for 
building. 
Site 


June 25,1910 

Ne^ betn, X. C.. . 3 To^t oHioe. couit- Mar. 2,lsS9 
hou^e, and cu^- June 30, 1900 
tomhon^e. May 30, lyus 

Ne\\beriy,S. O... 3 Po=t oiT.oe do 
June 25,1910 
! 
New BraimfeK 14... .do Mav 30,1OS 
Tex. Mar. 4, 1913 


Building .... 




1 \i{ k il' lO'l i''C . ... 


Limit increased 


Site and building 
Limit increased 


is;ooo.oo! 

in nnn <vnpio 

20,000.00! 
20,000.00 
10,000.00' 


Site 


Building 





DIVISION li -StolnPnil of rrpf Matures for 'building (cofstructinn and anntii'l H/ioirs, etc j and sites, shewing mitstnnding obligttt fails arid 
it ith win as In sit) plus-fund deposits, and ot~h<.r features. (Associated vitli Dhiswn A l)ij corresponding hnc numocrfi) Continued. 



No 


Expenditures 




Remarks. 

I 


huildiugs. ! Sites. Outstanding obligations 


[ 
Balances. 


Extensions,' Annual rr* nt . n , tn r,.^ a 
Construction alterations, repaus, on iSA f ^ t - 
etc. etc. du ' ^ ' i 

, | 


Pate of pur- git 
chase. B1W " 

, 


Building. 


1043 
1044 

10 !3 
1046 
1047 
1018 

ioiy 


"?3, 9^7 04 . . . 1,^1 :2 ^Jl.sT^O'il c ''l,0fl 00 
97,00s 21 . . . . 9M 7'J i^/JKJ.OOjJ 1( j'oO] (H. 
^ ?-...) 00 . ... lh.2.17 47 11. 737 17 l!i'.JO 0'_) 


Tnl 1 n,1010 






H 
W 
Sun^lus fluid, Juno 30, 191S 520,514 09 H 

Surplus fund, June 30, 1916, Sl,444 79 2 

i < 
00 

> 

W 


Tnl" 12,190s il 


F20, 101 RO 


JUS, 009. 19 


Mu 11, Wlii ] 


i c^> 7,'lS-^O 






*32l> f 15 01* . l,<0f 19 .til. 09! .Yt lOS.uoo (K 
"'(jS.TKi GO &ls.J07 3* LM,341 is lOSjOS,") 21 I.2o3 10 
33 W>0 71 S4 1 M 53.S4L* 33 3,500 00 


Mav S9,19t0 






July ^,1411 


::;.'.::::: 




Vnr. 9.1909 .. ..... 


31 50 
330,00 




4; 040 20 .. VTil 45 H S'Jl ttoj b.aOQ 00 Jlliw ^.IfilO 


4,4o9.s6 



OO 
CO 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



to 

00 



No 


State and location. 


i 
tjj Title of building. 

u 


Legislath e authorizations. 


Appropriations. 





Remarks. 
O 


Date of act. 


Statutes 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


i 


t 


1 


! 

(^H 

1075 
590 
425 
792 
1301 
954 
1075 
590 
1088 
483 
954 
951 
1377 
18 
267 
110 
1377 
11 
611 
823 
428 
1088 
1159 
69S 
563 
267 
1377 
422 
11 
613 
826 
267 
5 

, 


1051 
1052 
1053 

1054 
1055 

i 
1056, 

1057J 

1058 

1059> 

i 


NewBrighton, Pa. 
New Britain, Conn 

New Brunswick, 
N.J. 

Newburgh, N. Y.. 


24 Post office 


Mar. 3,1899 
June 6, 1902 

June 30,1906 

Mar. 1,1899 
June 6, 1902 
May 30,1908 

Jan. 12,1891 
June 25, 1910 
Mar. 4, 1913 

June 25 1910 
July 22,1914 

June 6,1902 

Mar. 4, 1913 
June 25.1910 

Mar. 4,1913 

Aug. 1,1914 
Apr. 17,1917 


30 
32 

34 

30 
32 
35 

26 
36 
37 

36 
38 

32 

37 
36 

37 

3S 
40 


1353 
315 

778 

968 
312 
525 

714 
690 
871 

685 
613 

319 

879 
694 

880 

613 
5 


Site and building 


$75,000.00 
5,000.00 

140,000.00 

100,000.00 
15,000.00 
45,000.00 

100,000.00 
2% 001). 00 
70,000.00 

75 000 00 
15,00000 

125,000.00 

5,000.00 
1,200,000.00 

400,000.00 


Mar. 3,1899 
June 6, 1900 
June 28,1902 
June 30, 1906 
Mar. 4, 1907 
Mar. 4,1909 
Mar. 3,1899 
June 6,1900 
Mar. 3,1903 
May 30,1908 
Mar. 4,1909 
Mar. 3,1891 
Mar. 4,1911 
Feb. 28,1916 
July 1,1916 
June 12,1P17 
Mar 4.1911 
June 23.1913 
Au2. 1 1914 
Mar. 3 1915 
June 28.1902 
Mar. 3 190?, 
Mar. 3 1905 
June 30 1906 
Julv 29 1914 
Jily 1,1916 
Mar. 4 1911 
Aug. 21 1912 
June 23 1913 
Aug. 1,1914 
Mnr. 3,1915 
Tuly 1,1916 
Apr. 17,1917 


30 
31 
32 
34 
34 
35 
30 
31 
32 
35 
35 
20 
3fi 
39 
39 
40 
36 
38 
38 
38 
32 
32 
33 
34 
38 
39 

? 

3/ 

38 
38 
38 
39 
40 


$37,500.00 
37,500.00 
5,000.00 
69,000.00 
50,000.00 
30.000.00 
50, 000. 00 
50,000.00 
15,000.00 
20,000.00 
2=>,000 00 
100,000.00 
25,000.00 
28.000.00 
28,000 00 
14,000 00 
17 000 00 
30 000 00 

28 ooo no 

15 000 00 

25.ono oo 

31.250 00 
30.000 00 
3S 7.30 00 
3 000 00 
1,400 00 

400 ooo no 
12 s * ooo on 
mono, no 
150 oon.no 

40),000 00 
100,000 00 
200,000.00 


1902 
1910 

1903 
1911 

1898 

1917 
1906 

;;;; 


HI 


B 

te 

| 

Contract not 2 
awarded for w 
building. gj 
^ 
Q 

1 

H 

No provision for S 
builJing. Q 
Contract in force P 
for building. 
J. fl. Rogers, 
architect. 


1 do 
3 do 

26 do 


Limit increased 


Site and building. 


. do 


Limit increased ... . 


Extension, etc 


Site and building 


Newburyport, 
Mass. 

Newcastle, Ind.... 
Newcastle, Pa.... 
Newcastle, Wyo... 


6 do 
6| do 

i 

24' do 
1 do 


Site 


Building 


Site and buiMing 


Limit increased 


Site and building 


Site 


New Haven, Conn. 

i 


3 do 


Site and buildins (sale of 
old building: proceeds to 
miscellaneous receipts). 

Limit to be increased 
$400,000 or so much there- 
of as is rcalucd from sale 

Ofold.'-l. ,r,,l l..,;i,l.i,,' 

Install .) ni ' Muiiu'i; LI.J- 
Limit decreased $100,000. 



DIVISION B. Statement of expenauures for building (construction and annual repairs, etc.} and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated uitfi Division A by corresponding line numbers) ^Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances, 


Construction 


Extensions, Annual 
alterations, repairs, 
etc. etc. 


Total to Tune 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1051 
1052 
105 \ 
1054 
1055 
1056 
1057 
105S 
1059 


*S64,921 36 
i *10l,475 05 
*85,2Q6 64 
*u3,323 H 
, 78 17 
53,037 84 
*S5,947 9b 


S5 093 49 


370,014 Sj 
103,238 84 
123,379 OS 
74,725 94 
85 05 
( 51,979 M 
91,536 S3 


S15,078 64 
33,554 9& 
29,79336 
36,676 87 
25,IK)0 00 
17,000 03 
24,997 72 
4,400 00 
350.000.00 


Sept. 27,1*99 
icb. 23,1907 
Apr 11,1900 
June 29,1892 
May 3, 1912 
May 11,1911 
Dec. 9, 1903 
Dec. 22,1916 
Aus. 9, 1911 










4 703 79 








$31,773371 6,39907 
11 402 81 














1 6 8*% 




SI, 500 00 
3,102.30 


868,421 83 
15,959.86 


1 041 97 




1 5 5i>^ S7 












! 983,487.03 , 


9^3, 487 03 




151,129 63 15,383 34 



bO 

00 



DIVISION 



A. Statement of legislative (mihorizations and appropriations, with notes relative to the acquisition of sites , the progress 
oihc? pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



of the work, and 



bO 

oo 



No. 



lOlO 



e ami location. 



Title of l 



I z 

o 

i O 



ev Hciven/onn. 



3 Post office and 
pustomnoime 



1061 
1062 



INO^ It 01 ia, La 

New London 
Conn 



3 Post orfce 

2 "'nst in mi&e on 1 



1063 do 2 PostMl-ce... 

I i 



1061 X 

' 
1083 



W. Va 

~ 



Legislative authoii/atioms. 


Appropriations. 


Year occupied. 


Remarks 


n.^ 


Statutes ' 


Limit of 
cost 


Date of act 


Statutes.! 

I 


1 . Project 01 object 




' Amount. 

I 1 

PM 


Aug 4,lb54 
. ...do 
Jure 12,1858 
do 

June 23,1S74 
Tulv 7 l^i 
Aug 4 1S-G 

Aup 30 1*90 
Mar. 3 1^91 

Ma\ 27, 190S 
Tune 25 1910 

Mil 4 1913 
M r 2 1899 
Tnh 13 1*32 

Time 27!lb3i 
May S 1S40 
Tilly 27 ]S'2 

Jure 20 1SOO 
June 30 1903 
May 30 190^ 

Ma- 4.1913 

Julie 30 l0n 
Ma\ 30 1%S 
Jiino 2C. 1910 


I 
10 371 1 Site and building 


S113,500 00 
8,800 00 
60,000.00 
8,500 00 
20,00000 
50,000 00 
210.00 

25,000 00 
40,000 00 
3.000 00 
50 000.00 

60,000.00 

5,000 00 
4.000 00 
9,00000 
1.700 00 

1 ?17 21 
73 OTO 00 
6 500 00 
30.00000 

12 500.00 
7,500 00 


Aug 4,1854 
do 

June 12 185S 
do 

June 23 1874 
July 7 1884 
Auij. 4 1886 
Aug. 30 1890 
Mar. 3 1891 
Mar. 2 1SQ5 
May 27,1908 

Mar. 3, 1K99 
Mar. 3.1901 
July 13 1SP,2 
Mar. 2 1S33 
June 27.1S31 
Miy R,1S10 
July 27, IS 12 
Aug. 5.1S4S 
An?. 30 1890 
Mar. 3, 1S91 
June 30,1906 
May 30,1908 
Mar. 4,1909 
July 29.1914 

June 30,1906 
Mav 30.190S 
Mar. 4.1909 
Mar. 4, 1911 


10 
10 

g 

18 
23 
21 
26 
26 

ii 

30 
31 

1 
4 

A 

5 
6 
9 
26 

S 

35 
35 
38 

34 
36 


571 5113,500.00 
571 8,800.00 
323 60,000.00 
324 8,500.00 
228 20 000.00 
196 50.000.00 
223 210 00 
372 25,000.00 
951 40,000.00 
|817i 3,000 00 
319 50,000.00 

3075, 25,000.00 
1131 1 25 000 00 
574 5,000 00 
628' 4 000 00 
697 9 000 00 
!379 1,700.00 
8^3 637.37 
731, 1,317.21 
373 25. 000 00 
951 50 000.00 
791 6.500.00 
482 20, 000 00 
934 30,000.00 
5b3 12,500.00 

791 7,500.00 
483 20,000.00 
931 25,000.00 
1377 7, 500 00 


1800 

1903 
1835 

1S9S 
1911 

1911 


Sold Feb. 28, 1917. 
Partial payment* 

No provision for 
buflding. 


10 571 rceto-ircMtects. . . 


11 3?3 Completion 


11 32 1 "^encmtr, pi admg, etc 


18 ?2S Repans, etc 


23 196 Extension, etc 


24 223 Tav' o-ses^ment for counoc- 
i tion n it' 1 cit^ sewei . 
26 372 Additionalland 




J3 319 i> ten mil, clc . . .'. 

36 694 Siteandbuildinqtotesold; 

37 ShO PiocecJs of aale to be ap- 
plied to nev* building 
30 100 j Site ind buiuliujr. . . 


4 574 do 


4 (x>x (VmrUtition 
i t, 17 <lo . 


5 379 Rep-n* 




9 73! ^i itei n' '-'jim 




34 7" Adjit^'nal land ... . 


33 324 E %teTi ion. etc 


i 
37 b~9 c ite . 


i 
3t 7^r do 


3"i 32.1 liiiildins 
3o 677 Limit iiicrca^ej 


45,000.00 
7 500 00 





W 

B 

o 
w 

H 
O 
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H 



DIVISION B. Stateinert of erpendifrres frr bvi 7 diug (construction and a.inual repairs, etc.) and sites, showing outstanding obligations and balances, 
it itli notes as w surplus-fund d^^osu^ ai^d otJiir features. (Associated uith Division A by corresponding line numbers) Continued. 



No. 


Expenditures 


Remarks. .. 

PO 


Buildings 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, 
alteiations, 
etc. 


repairs 1 ' Total to T due 
etc. 3> 30j 101S 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


106 

1061 
1062 

1063 

10G4 
1065 


*S15S, 143. 50 

-uibOO 0' 
*49,956.90 


5145,135.52 
37,703.77 


V0.513 hO ^73,792 82 

j,7JO 7i 47,hJsM 79 
2:5, 04. ]0 oS23l> 3 ( 

\ i?l 21 r )-),<-20 95 


/ ?25,500.00 
\ 23,032.22 
8,121 95 

/ 25^ 03. 10 
\ 6,481.78 
12, 230 Oi> 
I 7, 190 23 


June 1,1855 
Feb. 10,1891 
Dec. 14,1900 
MQA is, 1*33 
Mar. 27,1893 
May 20,1907 
June 20,1916 
Tuh 9,1907 


1 






o 

H 

W 
Surplus fund , June 30, 1916, $12,071.23. fej 

CO 

a 


/ 










X 


S225.00 




/ 














to 

-5 

00 



DIVISION A. Statement of legislative authorizations and appropriations^, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated uith Division B by corresponding line numbers) Continued. 



to 

00 

oo 



No 


State and location. 


a 

o 


Title of building. 


Legislath e authorizations. 


Appropriations. 


i 


Remarks. 

t-rf 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 





I 


i 


t 


1038 


New Orleans, La. . 


1 


Customhouse 


Mar. 3 1845 
Mar. 3 1847 
Aug. 12 1848 
Mar. 3,1S4P 
May 15.1850 
Sept. 30 1850 
Mar. 3, 1851 
Aug. 31,1852 
Mar. 3, 1853 
Aug. 4,1<4 
Mar. 3 1855 
Aug. 18.1856 
Mar. 3. 1857 
June 12.1<*;"-8 
June 2o,18CO 
do 
...do 


5 
9 
9 
9 
9 
9 
9 
10 
10 
10 
10 
11 
11 
11 
12 
12 
12 
14 
16 
10 
In 
17 
17 
18 
18 
IS 
19 
20 
20 
20 
21 
21 
22 
22 
23 
23 


761 
164 
2U6 
364 
426 
539 
609 
87 
202 
560 
658 
84 
221 
323 
105 
105 
10.") 
199 
86 
295 
509 
352 
523 
227 
227 
394 
110 
43 
210 
377 
259 
435 
304 
G03 
1% 
481 


Elans 


150000 
100,000.00 
130,75800 
150.000.00 
100,000.00 
200.000.00 
250.000.00 
150,000.00 
324,000.00 
395,000.00 
275,000.00 
300.000.00 
300.000 00 
250.000.00 
5.000.00 
25.000.00 
20,000.00 
4.268 65 
25.000 00 
25.000.00 
150,000.00 
300.000.00 
170,000.00 
191,000.00 
43,327.85 
100,000.00 
29.000.00 
10,000.00 
30,000.00 
40,000.00 
47,000.00 
40,000.00 
60,000.00 
15,000.00 
25,000.00 
15,000.00 


Mar. 3.1845 
Mar. 3.1847 
Aug. 12.1848 
Mar. 3,1849 
May 15.1850 
Sept. 30. 1850 
Mar. 3, 1851 
Aug. 31.1152 
Mar. 3,1853 
Aug. 4.1854 
Mar. 3. 1855 
Aug. 18,1850 
Mar. 3.1857 
June 12,185<* 
June 25,1860 
do 
do 
June 2.3 1866 
Apr. 20,1870 
July 15,1870 
Mar. 3. 1871 
June 10,1872 
Mar. 3, 1S"3 
June 23,1874 
do 
Mar. 3, 1875 
July 31,1876 
Apr. 30,1878 
June 20,1878 
Mar. 3, 1879 
June 1(3,1880 
Mar. 3,1881 
Aug. 7,1882 
Mar. 3, 1883 
Julv 7, 18R4 
Mar. 3,1885 


5 
9 
9 
9 
9 
9 
9 
10 
10 
10 
10 
11 
11 
11 
12 
12 
12 
14 
16 
1C 
If 
17 
17 
18 
IS 
18 
19 
20 
20 
20 
21 
21 
22 
22 
23 
23 


761 
104 
296 
364 
426 
539 
609 
87 
202 
560 
658 
84 
221 
323 
105 
105 
105 
199 
8fi 
295 
09 
352 
52,3 


$500.00 
100.000 00 
130.758.00 
150.000.00 
100.000.00 
200.000.00 
250,000.00 
150,000.00 
324,000.00 
395.000.00 
275,000 00 
300,000.00 
300,000 00 
250.00000 
5.000.00 
25 000 00 
20.00000 
4,268 65 
25,000 00 
25,000.00 
150,000.00 
300. 000. 00 
170,000.00 
191,000.00 
43,327.85 
100,000.00 
29,000.00 
10,000.00 
30,000.00 
40,000.00 
47,000.00 
40,000.00 
60,000.00 
15,000.00 
25,000.00 
15.000.00 


I860 


Site ceded by city, 
1848. 

" 

H 

B 

CO 

1 

B 
fel 

Q 
O 

5 

H 




Building 


Continuation 


do 


do 


do 


do 


.. ..do 


do 


do 


.do 


do 


do 


do ...... 


Preserve unfinished work.. 
Pay for material delu ered. . 


Jul\ 23 ISfift 
Apr. 20.1870 
July 15,IS70 
Mar. 3, 1871 
June 10,1872 
Mar. 3, 1873 
June 23,1874 
do 
Mar. 3, 1875 
Julv 31,lS7h 
/pr. 30,1S78 
June 20,1S78 
Mar. 3, Ib79 
June Hi,18M) 
Mar. 3. 1881 
/ug. 7,1^2 
Mar. 3. ISbS 
Julv 7,1884 
Mar. 3,1885 


Material, etc 


Repairs 


.do . 


Con t inua tion ... 


do 


Completion .... 


do 


227 
227 
394 
110 
43 


Granite woik 


Continuation ... 


Completion 


Continuation ... 


do 


210 
377 
259 
435 
304 


. ...do 


Repaiis, etc 


Complete entrance 


Repaiis and ele\ator. 


Complete approaches, etc. . . 
1'luml'ing, etc 
Repaiis, etc 


(103 
19f 



DIVISION B Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstaying obligations and balances, 
uith ^oto to surplus-fund deposits, and other features.. (Associated uith Dii-udon A by corresponding hne ntim&^W^nntmned. 



No. 


Expenditures. 


Remarks. 


Buildings 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations! 
etc. 


Annual 
repairs, 
etc. 


T ..,,*.T ir , r 
-, ,,.-. 


Cost, 


Date of pur- 
chase. 


Site. 


Building. 


1036 


*$4,221,824.40 


355,61)4.05 


8275,823.02 


$5,057,341.47 








1126,783.72 


$4,123.75 


Surplus fund, June 30, 1917, *89. 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. > State and location. 



tion. 


fcjrj 






Title of building. 


Legislative authorizations. 


Appropriations. 


Date of act. 


Statutes.' 


Limit of 
cost. 


Date of act. 


Statutes. 


Am< 

$167, 
00, 

100, 
250, 


1 


Project or object 


1 


500 
1135 
954 
613 
826 


La. 


1 


Customhouse 


Oct. 2, 18S8 
Mar. 3,1901 
Mar. 4,1909 
Aug. 1,1914 
July 1,1916 


25 
31 
35 

38 
39 


606 Alterations, etc 


$167,959.00 
60,000.00 
800.00 
350,000.00 


Oct. 2, 1888 
Mar. 3,1901 
Mar. 4,1909 
Aug. 1,1914 
Mar. 3, 1915 


25 
31 
35 

38 
38 


1135 Heating apparatus, etc 
954 Lookout gallery 


613 Remodeling, etc 


267' Lighting fixtures within 



1066 New Oi leans, La. 
(continued). 



10(57 do i 1 Marine hospital... 



.do. 



1 Mint. 



Oct. 2, 1888 

Aug. 30,1890 

Mar. 3, 1891 

Aug. 5, 1892 

I Mar. 2,1895 

! June 11,1806 



June 4,1807 

ilar. 3,1899 j 

Mar. 4,1907 , 

Aug. 1, 1914 i 



506' 
373 
951 
350 
914 



29 416 



13 

1077 
Id07 
015 



Mar. 28,1918 i 40 467 



}far. 2,1835 i 

Mar. 3, 1837 

July 7,13S 

July 20,1840 

July 17,1844 

Aug. 10,1846 i 

Mar. 3,1847 , 

Mai. 3,1849 

Sept. 30, 1S50 i 

Aug. 31, 1852 j 

do l 

A ug. 4, 1S54 

Mar 3, 1835 

Afar. 3. 1857 



774 
171 
26''. 
814 
689 
91 
101 
3W) 
531 



Approaches 

Electric-light plant | 

Ward | 

New mains and cisterns 

Laundry and attendants 7 
building. 

Launilrv machinery, f2,flOO, 
AIM. indigo \ctuHtohuflii- 
Ing, 5150. 

Protect water supply, etc. . 

Operating room 

Improvements ' 

Addition to surgeon's quar- l 
ters. ! 

Hospital ward units, re- I 
modeling certain build- 
ings, etc. 

Site and building 

Completion 

Machinery, etc 

Amount due contractor 

Machinery and machinist. ., 
do. 



20,000.00 
3,000.00 

10,000.00 
3,000.00 
5,000.00 

2,150.00 

2, 150. 00 
3,000.00, 
4, 000.001 
1,500.00' 

162, 000. DO* 



.do. 
.do. 
.do. 



535 
674 1 
242 



_ .do 

Paving 

Rebuild walls, etc 

do , 

Complete repairs, etc. 



200,000. 
112,000. 
2,800. 
8,588. 
4,000.00 
4,500.00 
3,000.00 
1,500.00 
13,000.00 
24,000.00 
1,265.40 
37,000.00 
55.000.00 
120, 001. 00 



Aug. 
Oct. 
Aug. 
Mar. 

Aug. 
Mar. 
June 
June 
Mar. 
Mar. 
Aug. 
Mar. 



7,1882 
2,1888 

30,1890 
3,1891 
5,1892 
2,1895 

11,1896 
4,1897 
3,1899 
4,1907 
1,1914 

28,1918 



Mar. 2,1835 
Mar. 3, 1837 
July 7,1838 
July 20,1840 
July 17,1844 
Aug. 10,1846 
Mar. 3, 1847 
Mar. 3, 1849 
Sept. 30, 1850 
Aug. 31,1852 

do 

Aug. 4,1854 
Mar. 3, 1855 
Mar. 3,1857 



306 
506 
373 
951 
350 
914 
416 
13 

1077 
1307 
015 
467 



Remarks. 



00,000.00 

800.00, , 
100,000.00....' 
250,000.00* 

100,000.001886{ 
20,000.00 

3,000.00 
10,000.00 

3,000.00 

5,000.00 

2,150.00 

2,150.00 

3,000.00 

4,000.00 

1,500.00' 
162,000.00 



Contract in force 
for extension. 



200, 000. 00 1838] Use of site granted 



112,000.00' 

2,800.00 

8,5S8.55 

4,000.00, 

4,500.00 

3,000.00 

1,500.00 

13,000.00 

24,000.00 

1,205.40 

37,000.00 

55,000.00 

120, 061. 00' 



by city 1835. Ti- 
tle vested in 
United States 
July 18,1878. 



DIVISION "B Statement rf expenditures for building (construction and annual repairs^ etc.) and sites, showing outstanding obligations and balances, 
v \ll, notes as t(> surplus-fund iJtpvvits, and other features. (Associated with Division A by corresponding line rmm&m)-H)ontinued. 



Expenditures. 



No. 




Remarks. 


Buildings. , Sites. 

i 


Outstanding obligations. 


Balances. 


Extensions, , Annual Tni-nitnTimn 
Construction, alterations, repairs, 301918 

I 


Cost. 


Date of pur- 
chaso. 


Site. 


Building. 


ims 


I 
+*d, 109 79 M9.J4114 382,591 h9 *206,342 82 
",->27,:>4S >- 29, Mv, <J2 3^9,244 Ifi 746,781 fi3 


/ 518,000.00 
\ 17,095 00 


Apr. 30,1885 
Aug. 30 ; 1885 


1 




$162,000 00 


FMiOMdiliiio-* for p<M'i il irpnii-j, etc., in- 
c'lidi'd in i-iiioiiin in llnid coliuQii 


' 















o 

w 



B 

bj 
Q 



O 
H 



DIVISION A. Statement of legislative authorizations owe? appropriations ; with notes relative to the acquisition of sites \ the progress of the work, and 
other pei-tinent features. (Associated with Division B by corresponding line numbers) Continued. 



to 

CD 

to 



No. 


State and location. 


s 

o 


Title of building. 


Legislath e authorizations. 


Appropriations. 


1 

CL 
$ 


Remarks 

i 


Date of act. 


Statutes 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes 


Amount. 


1 


t 


1 


t 

ta 


1068 
1069 
1070 

1071 
1072 

1073 
1074 


INew Orleans, La. 
(continued). 

do 
....do 

do 
do 

New Philadelphia, 
Ohio. 
Newport, Ark 


1 

1 

1 

1 
1 

17 
2 


Mint 

Post olflca and 
courthouse. 

Quarantine ware- 
house. 

Subtreasurv 


Tuly 20,1868 
Mar. 3, 18fi9 
June 19,1378 
.Tune 21.1879 
June 15,1880 
Aug. 4,1880 
Mar. 2, 1S89 
Mav 27.190S 
June 6. 1102 
June 30.1906 
June 25,1910 
Mar. 4,1911 
Mar. 3. 1915 

Mar. 3, 18T>7 
Aue;. 1, 1914 
July 1,1916 
do 

June 19,1906 

June 12,1917 
June 25,1910 


15 
15 
20 
21 
21 
24 
25 
35 
32 
34 
30 
30 
3S 

11 
38 
39 
39 

31 

40 
36 


107 
298 
192 
27 
224 
223 
955 
317 
322 
78^ 
07S 
1377 


Care of building 


$3,000.00 
3,000.00 
75.000.00 
5.000.00 
5,000.00 
15,000.00 
60,000.00 
30,000.00 
200,000.00 
1,300,000.00 
157,000.00 
200,000.00 
25,000.00 

50,000.00 
12000.00 
4,000 00 
1,200.00 

616.50 

5,000.00 
250,000.00 


July 20,1868 
Mar. 3,1869 
June 19,1878 
June 21,1879 
June 15,1880 
Aug. 4,1886 
Mar. 2,1889 
May 27,1908 
June 28,1902 
June 30,1906 
Mar. 4,1907 
June 25,1910 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
Mar. 3, 1915 
Mar. 3, 1857 
Au. 1,1914 
July 1,1916 
June 19.1906 
June 12,1917 


15 
15 
20 
21 
21 
24 
25 
35 
32 
34 
34 
36 
36 
37 
38 
38 
11 
38 
39 
34 
40 


107 
298 
192 
27 
224 
223 
955 
317 
429 
79ft 
1301 

7on 
1377 
422 
11 
8->7 
226 
615 
270 
299 
113 


$3,000.00 
3,000.00 
75,000.00 
5,000.00 
5,000.00 
15,000.00 
60,000.00 
30,000.00 
200,000.00 
200,000.00 
250,000.00 
300,000.00 
650,000.00 
100,000 00 
157,000.00 
25,000.00 
50.000.00 
12.000.00 
5,200 00 
616 50 
5,000.00 


1915 

1867 


3 


Hale & Rogers, 53 
architects. y 

H 

1 

Use of site gnnted 3 
by State, 1827. w 
T ransf e rred \> 
bv I'uhlic Health td 
Service Dec. 28, O 
1916. ft 
Transferred w 
by Public Health Q 
Service Sept. 12, g 
1916. 

Title to land vested 
in United Stales 
Mav 3, 1883; 
rented. 
No provision for 
building. 


do 


Repairs, etc 


do 


do 


. ..do 


Vaults 


Improvements, etc 


Site 


Building 


Limit increased 


do . 


827 

226 
615 
270 
270 

299 

113 
G94 


Mail-handling devices 


Construction 


Whirf 


Fire protection 


Dynamo and engine, etc. . . 

"National Quarantine and 
Sanitation." Additional 
land. 
Laundry building and 
equipment. 
Site and building 












The "Jump," 
boarding sta- 
tion. 

Post office. . 
.. do. 




Mar. 4,1913 
June 25,1910 


37 

36 


87S 
68^ 


Site 


12,500.00 
59,500.00 


July 29,1911 

Mar. 4,1911 
June 23,1913 
Aug. 1,1914 


38 

36 
38 
38 


563 
1377 
613 


12,500.00 

12,000.00 
17,000.00 
30.500.00 


1915 


Site and building (S4.500, 
tian^ferred from Searcy, 
Ark.). 



DIVISION B. Statement of expenditures for building (construction and annual repairs^ etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


E xpenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


r t Date of pur- 
Lost - ; chase. 

i 


Site. 


Building. 


1069 
1070 
1071 
1072 
1073 
1074 


*?1,656,988.90 
*40,044.12 


S22, 158. 50 
28,047.33 


$21, 552. 81 
30,351.41 


81,703,700.21 
98,442.86 


$199,808.12 
616.50 


Jan. 9, 1904 
Oct. 3, 1916 




S294. 10 
4,947.00 


32,547.40 
1,253.00 


Surplus fund, Juno 30, 1918, $397.05. 
Surplus fund, Juno 30, 1917, $4,708. 






"!""!;!" -i ; 


17,235.75 


17,235.75 












.:::.:..::..:: 


12,400.00 
9.000.00 


July 20,1915 
May 3. 1911 








45.625.02 


1.088.35 


46. 713. 37 




106. 9i> 





to 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



to 

co 



No. 

1075 
1076 

1077 

1078 
1079 

1080 
1081 

1082 
1083 
1084 


State and location. 


| 


Title of building. 


Legislative authorizations. 


Appropriations. 


i 

p< 

i 


Remarks. 


Date of act 


Statutes 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 




2S 

4 
4 
17 
18 
IS 
31 
34 
37 

38 

39 
30 
31 
32 

2 
31 

32 

3n 

37 
34 

34 
35 


676 
297 

:>i\ 

12fi 
40S 
40" 

113: 

77^ 
870 

827 

2fi7 
099 
103S 
31.' 

P39 
103 C - 
311 

t; 

S7^ 
779 

7*0 
52? 


i 


i 


Newport Ky 


f. 
1 

1 


Post office 


Feb. 20,1595 

May 24,1*28 
Julv 13,J32 
May 18,1872 
Mar. 3, 1875 
do 
Mar. 3, 1901 
June 30,1906 
Mar. 4, 1913 

Mar. 3,1915 

July 1, 1916 
Mar. 2,1899 
Mar. 3, 1901 
June 0,1002 

Feb. 21,1599 
Ma'. 3,1901 
June i , 1902 

June 25,1910 

Mar. 4, 1913 
June 30,1906 

do 
Mav 30,190 s ? 


Site and building 


$73,000.00 

10,000.00 
500. 00 
11,211.75 
7,419.43 
3.712.50 
20,000.00 
20.0fK).00 
100,000.00 

12,000.00 

5,000.00 
50,000 00 
50.0DO.OO 

2o,ono.oo 

100,031 00 
100,000.03 
50,000.00 

12% 000. 00 

10,000.00 
60,000.00 

30.030.00 
20.000.00 


Mar. 2,1895 
June 4,1897 
Ma)' 24,1828 
July 13,1832 
May 18,1872 
Mar. 3, 1S7.> 
do 
Mar. 3,1901 
June 30, 1901 
Aug. 1,1914 
Mar. 3, 1915 
July 1,1916 
June 12,1917 
Mar. 3,1915 
July 1,1916 

Mar. .-?, 1S99 
June fi,1000 
June 2S.1902 
Mv. 3,1903 
Ma-. 3,L C 69 
June 6, 1903 
June 2S.1002 
Mar. 3, 1903 
Mar. 4,1911 
June 23,1911 
.Kug. 1,1914 
Mar. 3,1915 
July 29.1914 

IJuno 30,1903 
Mar. 4, 1907 
June 30,1903 
Mar. 4, 1907 
Mar. 4, 1909 


2* 
30 
1 
4 
17 
1* 
18 
31 
31 
38 
3S 
39 
40 
38 
39 

30 
31 
32 
32 
30 
31 
32 
32 
3<) 
3S 
38 
33 
3S 

34 
34 
34 
34 
35 


912 
12 
297 
G74 
12f. 
408 
408 
1135 
790 
613 
IR27 
267 
110 
827 
267 

1070 
590 
421 
10S 
1075 
590 
421 
10S 
1377 
12 
613 
827 
563 

792 
1301 
793 
1301 
954 


$25,000.00 
50,000.00 
10,000.00 
500.00 
11,241.75 
7,419.43 
3,712.50 
20,000.00 
20,000.00 
100,000.00 
150,000.00 
40,000.00 
110,000.00 
12,000.00 
5,000.00 

25,000.03 
25,030.00 
30,000.00 
25,000 00 
3 r >,000.00 
iT>,030 OD 
50, 000. OH 
103,000.00 
55,000.0x0 
25,000.00 
30,000.00 
15,000.00 
10,000.00 

15,000.00 
45,000.00 
20,000.00 
10,000.00 
20,000.00 


1901 
1830 

1903 

1901 

1901 

! 

i9i; 

'l910 
1910 


Contract in force 
for building. 

No provision foi 
building. 


Newport, R T 
do 


Post office and cus- 
tomhouse. 

do 


. . do 


Fonre, etc 


Roof ind remodeling, etc.. . 
Repair damage 


Stot age buiMinec 


.A Iterations, et . . 


Extension et" 


Building (additional land 
a'lioininsr p^ent build- 
ing, SIOO.OQOV 

Temporary quarters and 
moving expenses, 
.do 


do 

Newport Vt 


2 

1 
25 

6 
8 


Rent of buildings. 

Courthouse, post 
oflVe, and cus- 
tomhouse 

Customhouse and 
post o'fice 

Post office. . . . 

do 

.... rio . . 


Site an.l building . 


NewportNews,Va. 

New Ro3helle, 
N. V 

Newton, Iowa 
Newton Kans 


J jiait increased 


do 


Site ,ind buildin^ 


Limit injrea"erl 


do 


Site ond builvlinst 


Site 


Site and building 


New Ulm. Minn. . 


2! do 


do 


Limit inoi eased . ... 
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DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated uith Division A by corresponding line numbers) ^Continued. 



No. 

1075 
1076 
1077 
107S 
1079 
1080 

1081 
1082 
1083 
1084 


Expenditures. 


Buildings. 


Sites. 


Outstanding obligations. 


, Remarks. 
Balances. 

i 


i 
Extensions, Annual 
Construction, alterations, . repairs, 
I etc. | etc. 


TotaltoJune 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


*$64 309 71 ' S13 443 56 


5577,741.27 
10 i, 129.82 
111,712.01 
15,270 00 
113,901.38 
216,338.46 
69,517.82 


S10,699.29 
1,400.00 
84, 000. 00 


Nov. 12, 1*97 
Apr. 16,1829 
No\. 13,1914 






1 


="9, 100. 00 ?3S, 957. 46' 35, 372. 12 
144 712 01 ' 










8120,515.39 


841,742.60 
1,730.00, 


15, 270, 00 




*108 6SO. 12 5 81. 26 


14.8*2.81 Sepl 27.1*99 
/ 27.55S.10 <\a 

\ 12,500.00. July 13,1901 
45.000.001 Ail?. 20,1911 
10,000.00 July 11,1917 
9.027.18 Apr. 12,1907 
4.724.40' Apr. 5.1907 






*20G, 183. 43 10, 175. 03 


\ 




*68 308 34 1 239 18 


/ 


Surplus fund, June 30, 1918, 5>11,691 6G. 








*46 554 16 i 845.83 


48,399.93 
48. 739. 03 






*45,128.24 3,610.79 
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DIVISION A.. Statement of legislative authorizations and appropriations y with notes relative to the acquisition of sites y the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



fcO 

CD 



No. 


State and location. 


| 


Title of building. 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes 


Amount. 


! 


! 


i 


! 


1085 
1086 


New York, N. Y.. 
do 


11 
11 


Appraisers' stores. 
Assav office 


Sept 14,18<tt 
Mar. 3, 1891 

Mar. 2,1895 
June 8,1896 
July 7, 189* 
June 28,1902 
Mar. 3,1 903 
Apr. 28,1901 
Mar. 4, 1909 
Aug. 24,1912 
Oct. 22,1913 

Mar. 3,1853 


25 
26 

28 
29 
30 
32 
32 
33 
35 
37 
38 

10 


479 
850 

912 
27B 
660 
422 
108S 
45t 
954 
422 
210 

209 


Site and building 
Cnstomhousn on land ad- 
joining appraisers' stores, 
and provides for sale of 
old customhouse for not 
less? than *4,000,000. 
T.imit increased 


$1,155,022.4? 

i,ooo,oon.oo 

125,000.00 
50, 000. On 
15,000.00 

so, ooo. on 
12,000:00 

175,000 00 
75,000.00 

100,000.00 

10,402.55 
2,916.14 

5,000.00 
7,500.00 
20,000.00 


Sept. 14,18SS 
Mar. 2, 1895 
June 8, l<?96 
June 11,180ft 
June 4, 1897 
July 7, 1SQ7 
June 28, 1902 
Mar. 3. 1903 
\pr. 28,1904 
Mar. 4, 1900 
Aug. 24,1912 

Mar. 3, 1853 


25 
28 
2y 
29 
30 
30 
32 
32 
33 
35 
37 

10 


470 

912 
27r 
415 
12 
6*0 
422 
10^ 
45i 
951 

42: 
2or 


S1.15\0224, c 

200,000 nn 

125, 000. Of 
500,000 Of 

300 ooo on 

50,000.00 

15,000 on 

30, 000. 00 
12.000.00 
175,000 00 
75,000.00 

100,OOU.O 

10,4020 
2,91(U' 

5,000.0 
7, 500. Of 
20,000.00 


1899 

S5' 




Strengthen floors 


Completion 


Fire escapes 


Elevators and repairs 


Alterations 


Pneumatic-tube service 
Conduits and wiring 


Appropriation of Aug. 24, 
1912, made available for 
miscellaneous items, such 
as inclosing cential ele- 
vator shaft, etc. 
Establishing an a s s a v 
office. 
Transferred from 
Annual repairs of cus- 
tomhouse. 
Salaries of officers and 
clerks in assay office, 
New York 
In"i1ental and contin- 
gent expenses of as- 
sn v office, New York. 
Wages of workmen in 
assav office. New 
Yo*k. 
Incidental and contin- 
gent e\pensesof mint. 
Philadelphia. 
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DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated ivith Division A by corresponding line numbers) Continued. 



No 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1085 
1086 


*S1.825,000.00 
*183. 358. 75 


5296,106.04 
336. 206. 08 


S501. 878. 83 
107. 545. 65 


32,622,984.87 
627.110.48 


505,022.48 
530.000.00 


Mar. 9,1891 
Aug. 14.1854 








Surplus fund, June 30, 1918, *9,025.67. 
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DIVISION A. Statement of legislative authorizations and appropriations^ with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



to 









Legislative authorizations. Appropriations. 


*C5 




No. 


State and location. 


i 


Title of building. 




Statutes. 




T -tm-ft /if 




Statutes. 




. 


Remarks. 










Date of act. 


. 


8, 


Project or object. 


cost Date of act. 


^ 


a 


Amount. 


g 












> 


& 








> 


& 









10R6 


New York, N. Y. 
(continued). 


11 


Assay office 


Aug. 4,1854 


lOl 561 


Lots and building for assay 
office. 


$500,318.90 


Aug. 4,1859 
Mar. 3,1859 


10 
11 


561 
428 


$560,318.90 
11,000.00 














Mar. 3,1859 


11 428 


Pavment of mortgage and 


11,000.00 


Mar. 3,1877 


19 


306 


25,000.00 














Mar. 3,1877 
June 33,1906 


19 
34 


30fi 
774 


interest on property. 
Repair machinery 
Extension, etc 


25,000.00 
350,000 00 


June 39,1906 
Mar. 4,1907 
June 25,1910 


34 
34 

36 


790 
1301 
706 


20,000.00 
150,000.00 
150 000.00 


1912 








, 


Mar. 4,1911 


36 


1378 


rxtension(Wall Street side) 


270.000.00 


Mar. 4,1911 


36 


1377 


30,000.00 












Aug. 26,1912 


37 


596 


Vnill .|*!7fi iWn,- |., f,.rr,.l 


322,000.00 


Aug. 24,1912 


37 


422 


150,000.00 






i 












n,,,.i >||-IM; ( I uT , , Nu" 

York). 




Aug. 26,1912 


37 


598! 170,000.00 






1087J do 


11 


Assay office build- 


Oct. 20,1914 > 38 


740 


Pre\ious legislation modi- 


605,793.92 


Oct. 20,1914 


38 


740 333,793.92 




Contract not 






ing. 








fied. Limit for Wall 




July 1,1916 


39 


267 125,000.001 


awarded for 
















-II,,.' ,i,l, "-fi.Mf.fi limit 




June 12,1917 


40 


110 75,000.00 


building. 
















i-.r .,,,11 , \ i , un- 




























expended balance, Pine 


























Street side. ?13,793.92. 




















total, S605J93.92. made 




1 
















available for new build- 




i 














! 




ing on Wall Street, in- 


















1 


cluding vaults, special 




















sen ices, etc. 


















Tune 12,1917 


40 tin T.imft innrp.rKwvl 


200,000.00 












1088 do 


11 


Barge office 


Mav 27,1908 
Mar. 4, 1911 

Apr. 6,1914 


35 
36 

38 


318 Reconstruct aunox and pier 
1378 Reconstruct building with- 
in limit. 
314 Additional amount to pro- 
^ide Jan-ling piers and 
slips for rills Island Tor- 


500,000.00 
89. 935. CO 


May 27,1908 
Mar. 4,1909 
June 25,1910 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 


35 
35 
36 
36 
37 
38 


318 
, 954 
706 
1378 
422 
12 


100,000.001313 
100,000.00 
| 100,000.00 
i 100,000.00 
1 75,000.00 
25,000.00 


Original building 
practically de- 
stroyed by fire, 
1910. New build- 
ing on old site. 










1 ry; etc., ?51,000, together 




Apr. 6,1914 


381 314| 89; 935. 00 










with unexpended bal- 




















nnro r<?3Q9'i5 of appro 




















I'M u ION lor i en i of baiM- 


















ings. 
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DIVISION A 



.Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corr ** " v ~ 



1 corresponding line numbers) Continued. 



co 
o 
o 



No. 


State and location. 


I 


Title of building. 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes 


Amount. 


| 


1 


1 


I 


1089 
1090 


New York, N.Y.. 
....do 


11 

11 


Courthouse and 
post office. 

Customhouse 


Aug. 18,1856 
Jan. 22,1R67 
Mar. 3,1869 
Apr. 20,1870 
Mar. 3, 1871 
Feb. 5, 1873 
Mar. 3,1873 
June 24,1874 

Mar. 3, 1875 
July 31,1876 
Aug. 14,1876 
Apr. 30,1878 
Mar. 3, 1879 

June 16,1SSO 
Mar. 3, 1881 
Aug. f>,1892 
Aug. IS, 1S94 
June 11,18% 
July 1,1 S98 
Mar. 3, 1899 
June 6, 1900 
June 28,1902 
June 30,1906 
Mav 30,1908 
Apr. 6,1914 
Sept. 14,1888 
Mar. 3, 1891 

Mar. 2, 1899 
do 
June 6,1902 
June 30.1906 
Got. 6,1917 


11 
14 
15 
16 
16 
17 
17 
18 

18 
19 
19 
20 
20 

21 
21 
27 

29 
30 
30 
31 
32 
34 
35 
38 
25 
26 

30 
30 
32 
34 
40 


94 

564 
305 

. W 

422 
623 
227 

395 
111 
132 
44 
384 

241 

351) 
373 

59* 
1092 
59( 
422 

492 
314 
479 
850 

9S9 
969 
312 
773 
348 


Site and building 


$500,000.00 
500,000.00 
200,000.00 
3,000.000.00 
391,897.00 
500,000.00 
l,9flO,000 00 
1,384,207.82 

383,160.08 
250,000.00 
227.566.78 
10,000.00 
42,461.28 

15,000.00 
15,000.00 
65,000.00 
90,000.00 
GO.uOO.OO 
20.000.00 
20.000.00 
25,000.00 
35,000.00 
43,300 00 
20,000.00 
200,000 00 
1,494,977.52 

7,71, onn on 

l/OiVHH) im 
450,000.0ft 
35,000.00 


Aug. IS, 1856 
Jan. 22.18H7 
Mar. 3,18r9 
Apr. 20,1870 
July 15,1870 
Mar. 3,1871 
do 
Feb. 5,1873 
Mar. 3. 1873 
June 24,l74 
Mar. 3, 1375 
July 31,1876 
Aug. 14,1876 
Apr. 30,1878 
Mar. 3,1879 
July 16,1880 
Mar. 3, 1SR1 
Aug. 5,1892 
'ug 1S,1S94 
June 11.1S96 
Jul" 1,1 S9S 
Mar. 3JS99 
June 6,1900 
June 28,1902 
June 30,1906 
Ma - 30, 1908 
Apr. 6,1914 

Sept. 14,1888 
Mar. 2,1899 
do 
Mar. 3,1901 
June 23,1902 
Mar. 3, 1903 
Apr. 28,1904 
Mar. 3, 1905 
June 30,1906 
do. . . 
Oct. 0,1917 


11 

14 
15 
16 
16 
16 
16 
17 
17 
18 
18 
10 
19 
20 
20 
21 
21 
27 
28 
29 
30 
30 
31 
3? 
3-1 
3f 
35^ 

2 
30 
3d 
31 
32 
32 
33 
33 
34 
34 
40 


s 

'1 

j.ir 
1 

39. 
Ill 
132 
44 
384 
241 
435 
350 
373 
415 

1092 
590 
422 
69* 
492 
314 

4RO 
969 
9 9 
1134 
421 
IQXb 
45(> 
Ilf9 
69* 
789 
34S 


9 r ,nn, infi r -i 

1 1, Mil 1 
.'1 1, HI 1 


i*:r. 

1907 


Cass Gilbert, archi- 
tect. 




Foundations, etc 

"Pnilrlinn 


Limit increased 


<' 1. UK 

'I 1. Illl 
1 Ml |, Nil 

'388,'160!08 
250.000.00 
227.566.78 
10,000.00 
42,464.28 
15,000 00 
15.000 00 
65,000.00 
90,000.00 
60,000.00 
20, 000. 00 
20.000.ftO 
25,000.00 
35.000. 00 
43,300.00 
20,000.00 
200,000.00 

1,494,977 52 
750,000 00 
1,000,000.00 
500,000.00 
150,000.00 
300,000.00 
250,000.00 

1,500,000 or 

800,000 00 
450. TOO. Oft 
35.000.00i 


Stonework , etc 


Continuation 


Completion,including grad- 
ing, heating apparatus, 
furniture, etc. 
Completion 


do 

To meet de iciency 


Rl.,4,1. 

etc. 
Fie ators 


A p proacl es in rear ... . 


~i io\ atoi , etc 


Repairs etc 


\ Iterations 


Sidewalk, etc 


Repair power plant 




Complete mevanine floor. . . 
Special repairs 


\ Iterations and repairs 
Repairs, eto 


Site 




Building from proceeds of 
sii'e or old site and build- 
ing. 
* li1ilii>Mtil for fto . ... 


Limit ij' r&i-oiJ 


Changes, remodeling, and 
new vaults. 



o 
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DIVISION A. Statement of legislative authorizations and appropriations, uith notes relative to the acquisition of sites, the progress of the work t 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



co 



No. 


Legislath e authorizations. 


Appropriations. 


Year occupied. 


Remarks. 

B 

O 


State and location. Title of building 
10 Date of act. 


Statutes. 


I 
Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


si! 


3 


t 


1091 

1092 
1093 

1 


1 
New York, NY.. 11 Mr. - ' " ' June 28,1902 32, 423 
, . June 30,1906 34 701 
: .' May 27,1908 351 320 
June 12,1917 40 112 

Mar. 28,1918 40 467 
do 11 No. 23 Pine Street 


SJteondt.iin.iir. H .. 


$250,000.00 
7 800.00 
250,000.00 
25,000.00 

256,500.00 


June 28,1902 
June 30,1906 
May 27,1908 
Mar. 4, 1911 
Tune 12,1917 
Mar. 28,1918 


32 423 
34 701 
35 320 
361 1378 
40 112 
40 467 


$250,000 00 
7,800 00 
100,000.00 
150,000.00 
25,000 00 
256,000.00 


1903 
1915 


Contract not M 
awarded foe H 
laundry, etc K 
Lot building re- m 
moved in 1S75. cj 
Used in connec- M 
tion with assay h 
office. ^ 
McKim, Meade & < 
White, archi- ft 
tects. 23 


1 

H 

M 


Contract not 
awarded for 
shelter over 
driveway. 


Additional buildings 


Laundry building and pa- 
vilion for consumptives. 
Remodeling old white 
house, etc. 


... do 15 Post office June 6 1902 


32 323 
32 429 
33 434 

341 786 

34 1210 

35 317 
36 706 
3* 314 
38 613 

40 110 


Commission to report to 
Congress. 
Appropriates under forego- 
ing, 
site to be purchased from 
Pcnnsyh ania, New York 
A Lonj[ Island R. R . Cos. 
Commission to investigate 
postal situation, and for 

Tlansand foundations with- 
in limit. 
B uilding, 13,500,000 ... . 


25,000.00 
1,700,000.00 

5,000.00 

100,000.00 

3,400,000.00 
1,000,000.00 
50,000.00 
150,000.00 

5,000.00 


June 28,1902 
Apr. 28,1904 
June 30,1906 
Mar. 4, 1907 
May 27,1908 
Mar. 4, 1909 
June 25,1910 
Mar. 4, 1911 
Aug. 24,1912 
June 23,1913 
Apr. 6,1911 
Aug. 1, 1914 
June 12,1917 


32 
33 
34 
31 
35 
35 
36 
36 
37 

38 
38 
40 


1429 
434 
786 
1210 
317 
954 
706 
1378 
422 
12 
314 
613 
110 

1 


25,000.0011913 
1,700,000 OOj 
5,000.00 
100,000.00 
200,000.00 
1,500,000.00 
250,00000 
1,250,000 001 
700,000 00, 
500,00000 
50.000.00 1 
150,000.00 
5,000.00 


June 28,1902 
\pr 28,1904 

June 30,1906 

Mar 4,1907 

May 27,1908 
June 25,1910 
\pr. 6, 1914 
Aug. 1, 1914 

June 12,1917 


Limit increased 


Special fixtures 


Additional mail-handling 
devices. 
Shelter over driveway 






1 





DIVISION B. Statement of expenditures for buildinq (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
v-itl* notes as to surplus-fund deposits, and other features. (Associated with Divuwn A by corresponding hne numbers) Continued. 



Expenditures. 



Buildings. 



Sites. 



Outstanding obligations. < 

l i 



Remarks. 



Extensions, Annual T , (I TI,,. O 
'Construction alterations, repairs, '"., ,,, s 
etc. etc. ' ' 


Cost Dateofpur- 
1 ost - chase. 

i 


Site. 


Balances. 
Building. 


S 


H 


1091 
1092 
1093 


. 


1 

^247,9^ 42 Sfi9,912 63 8317,871.05 
4, 440. 2b 4, 440. 26 


250,000.00 Mar 6,1903 
10,303.40 Mar. 3,1859 
1,660 111.77 Jan 16,1906 




1 
543,752.00 5239,789.58 


Cost of site includes building O 
H 

M 




+84,499,98>.fi7 


172,0295") S<*,700 T 1 4.769,715.29 




32, 970. 45 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 


State and location. 


J 



f 

O 


Title of building. 


Legislative authorizations. 


Appropriations. 


Year occupied. j 


Remarks 


Data of act. 


Statutes 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


& 




3 


1 


1094 

1095 
1096 

1097 

1098 
1099 


New York, N.Y.. 

Niagara Falls.N.Y. 
....do 

Niles Mich... 


11 

40 
40 

4 


Subtreasury . . 








Transferred from custom- 
house and public ware- 
houses. 
Site and building 


$70,000.00 

200,000.00 
300,000.00 
300,000.00 
150,000.00 
118,713.00 
34,321.21 
28,200.00 
3,515.50 
5*3.86 
2,868.00 

100,000.00 
50,000.00 
80,000.00 
15,000.00 

125,000.00 
4,193.09 
170 OW.OO 
6,000.00 

75,000.00 
75,000.00 

40,000.00 
20,000.00 

15,000.00 
10,000.00 








$70,000.00 

200,000.00 
300,000.00 
300,000.00 
150,000.00 
118,743.00 
34,321.21 
28,200.00 
3,515.50 
533. 86 
2.R6S.OO 
100,000.00 
50,000.00 
80,000.00 
15,000.00 
125,000.00 
4,193.09 
170,000.00 

6,000.00 

25,000 00 
1^,750.00 
40,000.00 
30, 000. 00 
36,250.00 
15,000.00 
25,000.00 
20,000.00 
15,000.00 

10,000.00 


1862 

1869 
1908 

1910 


Site of old custom- 
house. 

No provision for 
buildfne. 
Site solrcted. No 
provision for 
build ine. 


Customhouse and 
post oflice. 
Post oflice 


July 13,1832 
Mar. 2, 1833 
May 9, 1836 
Mar. 3, 1839 
May 8,1840 
Mar. 3, 1S11 
May 18,1842 
Mar. 3, 1843 
Mar. 3, 1847 
Apr. 11,1860 

July 11,1862 
Mar. 3, 1SR3 
Mar. 14,1864 
June 20,1878 

June 6,1900 
Mar. 4, 1909 
Tune 25,1010 
Mar. 2, 1867 

June 6,1902 
Mar. 3, 1903 

June 30,1906 
May 30,190s 

June 25,1910 
Mar 4, 1913 


4 

4 

5 
5 
5 
5 
5 
6 
9 
1 

1 

1 
1 
20 

31 
35 
3K 
14 

32 
32 

31 
3.1 

36 
37 


574 
627 
24 
340 
379 
42S 
48Ti 
899 
167 
835 

534 
749 
2=> 
211 

590 
9-W 
7ft c 
460 

110 

].' 

779 
521 

691 

877 


July 13,1832 
Mar. 2,1833 
May 9, 1836 
Mar. 3,1839 
May 8,1840 
Mar. 3, 1841 
May 18,1842 
Mar. 3,1843 
Mar. 3, 1847 
Apr. 11,1860 
July 11,102 
Mar. 3,1863 
Mar. 14,1864 
June 20,1878 
June 6,1900 
Mar. 4,1909 
June 25,1910 

Mar. 2, 1867 

June 28,1902 
Mar 3, 1903 
Mar. 3, 1905 
. f uno 30,1906 
Mar. 4, 1907 
June 30,1906 
Mar. 4, 1907 
Mar. 4, 1009 
Mar. 4, 1911 

July 29,1914 


4 
4 
5 
5 
5 
5 
5 
6 
9 
12 
12 
12 
13 
20 
31 
35 
36 

14 

32 
32 
33 
34 
34 
34 
34 
33 
36 

38 


574 
627 
24 
346 
379 
428 
485 
899 
167 
835 
534 
749 
25 
211 
590 
939 
70S 

460 

428 
HWR 
1150 
609 
1301 
703 

noi 

954 
1378 

563 


Building 


do 


Continuation 


Completion 


Payment of arrearages 
Superintendence, etc 


Painting and bronzing ... 


Material etc 


John Frazec as superintend- 
ent. 
Vaults, etc 


Alterations.... 


Claims 


Secure safety of public 
treasure. 
Vaults 


( laims 


Special repairs 


Site and building 


r)n 


. .do . 


1 I'I'll IlKl* 'l,i >l. 

Pite and building 


Niles, Ohio 
Noblesville, Tnd . . 


19 
9 


do 

. ..do 


Limit increased 


Site 


do 











DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) ^Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Bite. 


Building. 


1094 

1095 
1096 
1097 
1098 
1099 


*$939,301.75 


$96,331.30 


367,274.19 

34,391.65 
5,921.74 
1,075.57 


SI, 402, 907. 24 

34,391.65 
131,772.70 
51,356.2? 


$270,000.00 

6,000.00 
21,119.04 
6,539.70 
15,000.00 
10,000.00 


fDe-. 2,1810 
1 Dec. 8,1832 
IJan. 11,1833 
Doc. 6,1816 
Aug. 15,1807 
Mov 16,1904 
Jan. 21,1907 
May 27,1911 
Dec. 11,1917 


1 






Cost of site includes building. 


I 






*125,850.9( 
*49,680.7C 









































O5 

o 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



CO 

O 



No. 


Slate and location. 


Cong, dist 


Title of building. 


Legislative authorizations. 


Appropriations 


Year occupied. 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act 


Statutes 


Amount. 


1 


1 





(2 


100 

101 

102 
103 

104 
105 

L06 


Nogales, Ariz 

do 

do 

Nome, Alaska 


1 

1 
1 


Bridge 


July 1,1916 

Mar. 4,1913 
. do 


39 

37 

37 


278 

873 

877 


Wagon and foot bridge 
Site and building... 


57,500.00 

110,000.00 
10,000.00 


July 1,1916 

July 2Q,1Q14 
June 12,1917 


39 

38 
40 


278 

563 
110 


S7.500.00 

16,000 00 
25,00000 


.... 


Constructed for 
customs pur- 
poses. Account 
closed. 
Site not selected. 

Transf3ired from 
War Depart- 
ment, Executive 
order, Apr. 16, 
1903. 

Wyatt & Nolting, 
architects. 

Contract not 
awarded for 
mail - conveying 
machinery. 

i 


Customhouse 
Post office 


Site 


Customhouse 
(buildings). 

Post office 
















Nor/oik, Nebr 
Norfolk, Va... 


3 
2 

2 


Mar. 2,1893 
June 6,1902 

Jan. 2,1891 
June 4.1897 
June 6, 1902 
Mar. 4, 1909 
July 1,1916 

Mar. 3,1849 
Sept. 30,1850 
July 21,1*52 
Mar. 3, 1853 
May 15.1856 
Aug. H.1856 
June 12,1853 
do 
June 16,1880 
Mar. 3,1901 


30 
32 

26 
30 
32 
35 
39 

9 
9 
10 
10 
11 
11 
11 
11 
21 
31 


970 
316 

703 
12 
315 

954 
267 

364 
540 
22 
202 
12 
85 
323 
324 
255 
1135 


Site 


10.0PO 00 
100,000.00 

150,000.00 
100,000.00 
8,000 00 
1,200.00 
6,000.00 

12,00000 
50.000 00 
50,000.00 
30,000 00 
1,000.00 
'H R52 53 
20,000 00 
12,000.00 
5 72 
20,000.00 


Mar. 3, 1F99 
June 2SK02 
Afar. 3, l<m 
Mar. 3,1891 
Aug. 5.18Q2 
Mar. 2.1895 
June 4,1897 
June 2*. W02 
Mar. 4, 1909 
July 1,1916 

Mar. 3,1849 
Sept. 30, 1850 
July 21,1*52 
Mar. 3, IH53 
May 15,15,56 
Aug. 1S,1S56 
June 12,1X58 
do 
June lfi,l**o 
Mar. 3,1901 


30 
32 
32 
26 
27 
2S 
30 
32 
3.5 
39 

9 
9 
10 
10 
11 
11 
11 
11 
21 
31 


1076 
426 
in'Vt 
951 
350 
912 
12 
423 
934 
267 

364 
540 
22 
202 
12 
85 
323 
324 
255 
1135 


10,000 00 
15,000 00 
S5.WP iv 
75,000 00 
15.000.00 
60,000 00 
100.000 00 
8,000 00 
1,200 00 
6,000 00 

12,000 00 
50,000 00 
50,000 00 
130,000.00 
1,000 00 
54, (152. 53 
20,000 (JO 
12,000.00 
5 72 
20,000.00 


1904 
1900 

1*59 


Post office and 
courthouse. 

Customhouse 


Building 


Site and build ing 


do 


Limit increased 


do 


"T ooVoiit gallery . 


Mail-cxHue>ing machinery. 
Site 




Site and building . ... 


Completion 


do 


Grading, etc 


Completion 


Completion 


Fencing, etc 

Amount due on erection. . . 
Alterations and repairs 



i and annual repairs, etc.) and sites, showing outstanding obligatioiis and balances, 
(Associated with Division A by corresponding line numbers) Continued. 






Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances 


Construction. 


Extensions, 
alterations, > 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


100 
10. 


*$7,500.00 





$4," 870." 94 
7,744.83 


$7,500.00 


/ 40',410'.6; 
\ 5,000.00 
13,500.00 


"June "29," 1966" 
Jan. 29,1892 
Mar. 1,1893 
Dec. 28,1852 


::::::::;:;; 





" "$4i,'666."65 




102 
L103 
L104 

L105 

HOC 




4.870.94 
107,744.83 


$100,000.00 
*212,589.33 
*203,903.75 




"" 




6,000.00 


81,050.00 47,618.08 
20,000.00] 100,337.30 


261,257.41 
324,211.05 


/" 









DIVISION A. Statement of legislative authorizations and appropriation, with notes relative if) the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated ivith Division B by corresponding line numbers) Continued. 



co 
O 
oo 



No. 


State and location 


Cong. dist. 1 


Title of buildiner. 


Legislative authorisations. 


'Appropriations. 


i 
I 


Remarks. 
8 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 





3 
> 


I 


1107 

1108 
1100 
1110 
1111 
1112 
1113 

1114 
1115 

1116 
1117 


Norristown, Pa... 

North Adams. 
Mass. 

Northampton, 
Mass. 

North Attleboro. 
Mass. 

North Platte, 
Nebr. 

North Tonawan- 
da,X.Y. 

North Topeka, 
Kans. 

North Vernon.Ind. 

North Yak i ma, 
Wash. 

Norton, Va... . 


8 

1 
2 
15 
6 
40 

1 

4 
3 

9 

, 


Post office 


June 6,1902 

June 30,1906 
June 6,1902 
June 25,1910 
May 30,1905 

June 30,1906 
June 25,1910 

Mar. 4, 1913 

do 

June 30,1906 
May 30,1908 
June 25,1910 

Mar. 4, 1913 

Mar. 2. 1<?99 
Mar. 3,1901 


32 

34 
32 
36 
35 
34 

36 

37 

37 

34 
35 
36 

37 

30 
31 


319 

779 
318 
6S6 
530 

783 
682 

" 

874 

784 
528 
679 

876 

1001 
109S 


Site and building 


$78,000.00 

115,000.00 
70,000.00 
70,000.00 
110,000.00 

I5.ono.oo 

80,000.00 
71,000.00 

60,000.0) 

15,00000 
120,000 00 
80,000.00 

75,000.00 

100,000.00 
10,000.00 


June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1905 
June 30,1908 
Mar. 4,1907 
Mar. 4,1911 
June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 4, 1911 
Aug. 1,1914 
Mar. 3,1915 
May 30,1908 
Mar. 4,1909 
Mar. 4,1911 
June 30,1906 
Aug. 24,1912 
June 23,1913 
July 29,1914 
June 12,1917 

July 29.1914 
June 12,1917 
June ?0.1906 
May 30,190S 
Mar. 4,1909 
June 25.1910 
Mar. 4,1911 
Aug. 24,1912 
Aug. 1,1914 
Mar. 3,1915 
Mar. 3,1899 
Mar. 3,1901 
Apr. 28,1904 


32 
32 
33 
33 
34 
34 
36 
32 
32 
33 
36 
38 
38 
35 
35 
36 
34 
37 
38 
38 
40 

38 
40 
34 
35 
35 
36 
36 
37 
38 
38 
30 
31 
33 


428 
1088 
456 
1159 
793 
1302 
1378 
428 
10S8 
456 
1378 
613 
827 
485 
955 
1378 
795 
422 
12 
563 
110 

563 
110 
796 
484 
955 
706 
1378 
422 
613 
827 
1076 
1135 
456 


$20,000.00 
19,500.00 
20,000.00 
18,500.00 
40,000.00 
50,000.00 
25,000.00 
10,000.00 
17,500.00 
42,500.00 
14,000 00 
<),IXH) OU 
50,000.00 
15,000.00 
60,000 00 
35,000.00 
15,000 00 
50,000.00 
30,000.00 
11,000.00 
45,000.00 

13,500.00 
10,000.00 
15,000.00 
25,000.00 
50,000.00 
10,000.00 
75,000.00 
40,000.00 
50,00000 

Z->,WH) oo 

50,000.00 
50,000.00 
10,000.00 


1906 

1911 
1905 
1917 
1913 
1914 

1912 

1917 
1905 


% 
*^I 

S 

H 

GO 

W 
1 



> 
Contract not # 
awarded for Q 
building. (i) 

I 

Q 
* H 


do 
do 
do 

Post office and 
courthouse. 

Post office 


do 


do 


do 


do 


Site x . 


Branch post office. 

Post office 

Post office and ' 
courthouse. 

Post office . ' 


Building 


Site and building 


do 


Site . 


Building 


Limit increased 


Site and building 


Norwich, Conn 


do 


do 








Limit increased (site, 
35,000} 



DIVISION B. Statement of expenditures for building (construction and annual repairs f, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



1 
Expenditures. 


No., 


Buildings. 




Sites. 


Outstanding obligations. 


Remarks. 

Balances. 

i 


Construct 


Extensions, ' Annual 
ion.l alteiations, ! repairs, 
etc. ! etc. 


TnlnUnTiiiu.. 
'in, MM. 


r ,^ ot Date of pur- 
Cost - chase. 


i 
Site. Building. 


HOT "$36,93 
1108 1 78,80 
1109 "55,32 

1110 5t,lh 
1111 *100,93 
1112) *7,99 
1113 
111-1 


1 
2.21 .. ' *7,9Gl 79 
7 S7i 1,114 98 
> 81 . -1,005 38 

977.. 1,03.68 
3 10 5 %7 1 1 


564,927 08 
82,932 35 

59,391.19 

55,213. 15 
10 1,891.2' 
82,9Sfl 30 
07.50 


S21,037 71 
30,792 61 
/ 9,990.50 
\ ',030 65 
H, 000. 00 
9,030.00 
13,52(1 01 
9,300 00 
10,00300 
11, 611. 9"i 
4,750 00 
20. 136. 73 


June 19,1903 
Jan. t,1909 
Nov. 29,1902 
Mar. 5,1903 
Aug. 11,1912 
Jan 22, 1909 
June 1,1907 
Nov. 8,1916 
Mav 10,1918 
May 28,1907 
June 5,1915 
Anr. 9. 1902 


i 






S274.00 


I Surplus fund, Juno 30 1916 $5 126 02 


I 




/ 


1,819.00 


Surp'ns fund, June 30, 1918, $11.23. 


7 23 . li 9S9 13 








750 '. 






S46,P32.50 
13,500.00 
fiiuplns fund, June 30, 1916, S 1,448.55. 
hj'tu; i<<| 






1115 19'), <9 
UK, <V),57 
1117' '89. 8S 


5 20 . 2,7'8 71 


1 9S, 2^3. 91 
6l,P5S.72 
109. 5,>8. 26 




fiP ^ 
, i; t INI 


3 82 48' 91 




3. 33 19. 674 9T 





o 
w 

H 



w 

03 



Q 



O 

W 



o 
H 



CO 

o 

CO 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
oilier pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



CO 

H* 
o 



No. 


State and location. 


+> Title of building. 

o 

t 


O 


Legislative authorizations. 


Appropriations. 


| 

8 
>< 


Remarks. 


Date of apt. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


c 
> 


! 


| 

36 

30 
31 
31 
34 
38 
38 
32 
32 
33 
33 
32 
34 
34 
35 
35 
3S 
40 

38 

32 
32 
33 
34 
34 
35 
11 
11 
15 
15 
16 
16 
16 
16 


f 


ins 

1110 

1120 
1121 

1122 

1123 
1124 

1125 


Nyack, N.Y 
Oakland, Cal 


25 Post office 


June 25,1910 

Mar. 2, 1899 
June 30,1906 
Mar. 4,1912 

Mar. 3,1915 

June 6,1902 
Mar. 3,1903 

do 
June 30,190fi 
Mar. 4,1907 

Kay 30,1908 
Mar. 4, 1913 

do 


36 

30 
34 
37 

38 

32 
32 

32 
?4 
34 

35 
37 

37 

32 
34 

11 

i 1 . 

11 
H 

In 

15 
IK 


691 

974 
639 
869 

827 

317 
1206 

1208 
776 
1236 

520 
876 

878 

316 
778 

93 
93 
93 
227 
227 
114 
314 
11 


Site 


$15,500.00 

250,000 00 
15.000 00 
115,000.00 

51,750.00 

35,000.00 
10,000.00 

4.000.00 
85,000.00 

25.000.00 
60,000.00 

8,000.00 

200,000.00 
120,000.00 

8.000.00 
50.000.00 
5,000.00 
50,000.00 
-5,000.00 
40,000.00 
12,500.00 
37,500.00 


Mar. 4,1911 

Mar. 3,1899 
June 6,1901 
Mar. 3.1901 
June 80,1906 
Aug. 1,1914 
Mar. 3,1915 
June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1905 
Mar. 3.1903 
June 30,1906 
Mar. 4,1907 
May 27,1908 
Mar. 4,1909 
Jnly 29.1Q14 
June 12,1917 

July 29,1914 

June 28.1902 
Mar. 3,1903 
Mar. 3.1305 
June 30,1906 
Mar. 4.1907 
Mar. 4. 1909 
Aug. 18,1S56 
Mar. 3,1^57 
July 20,18f 
Mar. 3,1869 
Apr. 7,1869 
Apr. 20,1870 
do 
July 15,1870 


1378 

1075 
590 
1135 
639 
613 
827 
428 
1088 
456 
1159 
10^9 
7<J1 
1302 
318 
955 
563 
110 

563 

42f 
1)88 
1159 
699 
1302 
955 
93 
227 
114 
314 
11 
84 
86 
312 


$15,500.00.... 

75,000.001903 
50,000.00 
125.000.00 
15,000 00 
115,000.00 
51,7oO.OO| 
10,000.001906 
8.7S0.001 
10.000.00 
16.250.00 1 
4,000 001909 
25.000 00 
30,000 00 
30,000.00 
25,000.00 
3,000 00.... 
30,000.00 

8,000.00.... 

10,000.001909 
50,000.00, 
40,000.00 
50,000.00 
130,000.00 
40,000.00 
63,000.001869 
55.000.00, 
40,000.00 
12, 500.00' 
37,500.00 
5 ,"00.00 
15,000.00 

701. ss 


No provision for 
building. 

Contract not 
awarded for 
buildinc. 
No provision for 
building. 
Site donated. 


6 Post office and 
customhouse. 

6 Post office 


Site and building 
Repair earthquake damage. 
Extension and additional 
land. 
Additional for land 


Oak Park 111 


Site and building 


Ocala Fla 


i 

1 Post office and 
courthouse. 

9 Post office 


Limit increased 


Site 


con to Wis 


Building 


Additional land within 
limlt.*5.000. 
T Imil increased 


Site and building 


Oelwein Iowa 


4 c| 


Site 


Ogden Utah. . 


1 Post office and 
courthouse. 

i 

31 Customhouse and 
post office. 


June 6,1902 
June 30,1906 

Aug. 18,1856 
do 
do 

Mar. 3.1S57 
do. i... . 
July 20,1818 
Mar. 3, 1869 
Aur. 7. 1S69 


Site and building (site, $1). . 
Limit increased 


Ogdensbtirg, N. Y. 


Site 


Bui'ding 


Fees to architects, etc . . 


Fnlargement 


Fee'* to architects etc 


Completion 


Construction 
Comoletion , 






No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to Tune 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1118 
1119 
1120 
1121 

1122 
1123 

1124 

119J 










$15,500.0-) 
f 50,050.98 
1 166, 750 00 
5, 020. 66 
j 2,540.66 
|\ 5,011.25 
1,80000 
8,000.03 
[f 52 5J 
|\ 6,077.10 
8,100.00 


Aug. 10,1911 
Mar. 24,1900 
May 27,1915 
Mar. 6,1903 
Feb. 3,1904 
Nov. 22,1907 
Dec. 8,1916 
Aug. 23,1915 
Juy 30,1913 
June 26,1907 
De2. 14,1857 








Surplus fund, Juno 30, 1916, S3.164.60. 


*$192,594.82 
*39,932.19 
*109,957.69 
224.00 


$14,688.00 


316,739.46 
5,244.51 
1,505.15 

2.00 
23.25 

5,206.38 
59,700.56 


224 ,022. 28 
45,176.70 
111,462.81 

226.00 
23.25 

308,272.79 
279,707.52 


} 








\ 









/ 




*39,976.00 


*303,OC6.41 
+220.006.96 




} 


$225.09 









DIVISION A. Statement of Iryjvlfifive authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and co 
othei yif rtuH n I features. (Associated with Division B by corresponding line numbers) Continued. ^ 


! 

No. | State and location, -g 


Title of building. 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 

1 

g 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


i 


! 


I 


! 


1125 t ' OpdcnshLirg, N. Y. 31 
(cunMuuedj 

1126 Oil Citv, Pa 28 


Customhouse and 
post office. 

Post office 


Apr. 20,1870 
do 

July 15,1870 
June 10,1873 
June 6, 1902 
Mar. 3,1903 

June 25,1910 

June 6,1902 
Mar. 3,1903 

Juno 30,1906 
May 30,1908 
June 25,1910 

Mar. 4, 1913 

May 30,1908 
June* 'J5,1910 

June 30,19.% 
May 30,1908 

Mar. 4,1913 

May 30,19ns 
June 25,1910 
Dec. 19,1912 


16 
16 
16 
17 
32 
32 

36 

32 
32 

34 
35 
30 

37 

35 
30 

34 
35 

37 

35 
36 
37 


84 
86 
312 
353 
317 
1205 

6SO 

31G 
1212 

787 
541 
078 

868 

!534 
6S2 
780 
522 

874 

536 

048 




$5,000.00 
15,000.00 
701.88 
3,000.00 
60,000.00 
25,000.00 

25,000.00 
50,000.00 

30,000.00 
250,000.00 
130, OOOs 00 

2:10,000.00 


June 10,1873 

June 28,1902 
Mar. 3, 1903 
Apr. 28,1904 
Mar. 3,1905 
Mar. 4,1911 
June 23,1913 
June 28,1902 
Mar. 3,1903 
June 30,1906 
May 30,1908 
Mar. 4,1909 
June 25,1910 
Mar. 4,1911 
Mar. 3,1915 
Julv 1,1916 
June 12,1917 


17 

32 
32 
33 
33 
36 
38 
32 
32 
34 
35 
35 
30 
36 
38 
39 
40 


353 

428 
1088 
456 
1159 
1378 
12 
426 
10S8 
796 
490 
955 
70fi 
1378 
827 
267 
110 


S3, 000. 00 

15,000.00 
15,000.00 
25,000.00 
30,000.00 
20,000.00 
5,000.00 
15,000.00 
35,000.00 
30,000.00 
20,000.00 
70,000.00 
100,000.00 
190,000.00 
111,000.00 
49,000.00 
90,000.00 


1906 
1913 
1912 


H 
O 

i 
i 

w 
3 

Contract in force Q 
for extension. 31 

i 

Contract in force 
for building. 


Furniture,. 


Balance due on building. . . 
Approaches etc 


Site and building 


1127 Oklahoma City, ' 2 
Okla. 

1128 Oldtown, Me 4 

1129 Clean, X. Y 43 

i 

1130 Olney III 23 


Post office and 
courthouse. 

Post oilicc 
do 

.... do.. . . 


Limit increased (site, 

25,000). 
Extension, etc 


Building on Government 
land. 
Site and building (site, $1): 

1 i|- Mii'tr |i i i lililii'i hp ' !. 

Building 


Limit increased; includes 
$30,000 for building, re- 
mainder for additional 
land. 
Extension, etc 


Site 


10,000.00 
00,000.00 

70.000.00 
10,000.00 

70,000.00 

20,000.00 
100,000.00 
30,000.00 


May 30,1908 
Aug. 24,1912 
June 23,1913 
Tune 30.1906 
Mar. 4,1907 
Mar. 4,1909 
July 29,1914 
Ju'y 1,1916 
June 12,1917 
May 30,1908 
Mar. 4,1911 
Aug 24,1912 
June 23,1913 
Aug. 1,1914 


35 
37 
38 
34 
34 
35 
33 
39 
40 
35 
30 
37 
38 
38 


488 
423 
12 
793 
1302 
955 
503 
267 
110 
4S9 
1378 
423 
12 
613 


10,000.00 
28,000.00 
32,000.00 
30,000.00 
25,000.00 
25,000.00 
6,500.00 
500.00 
50,000.00 
20,000.00 
60,000.00 
10,000.00 
30,000.00 
30,000.00 


1914 
1912 

1914 


Building 


Site and building 


Limit increased . ... 


Site and building 


1131 Olvmpia, Wash . 2.. . do 


Site 




Building 


Limit increased 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
v*ith notes as to surplus-fund deposits, and other features. (Associated uith Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, Annual 
alterations, repairs, 
etc. etc. 


, 
Total to June Pnat 

on 1Q1S wait 
' 


Date of pur- 
chase. 


Site. - Building. 


1120 
1127 

1129 
1130 
1131 


"59,951.72 
*252,535.72 

*59, 823. 24 
*58,620 09 
31,981.04 


?21,610.40 ^2,471.67 
145,214.19 12,573.22 
1 433 90 


$84, 033. 79 
410,323.13 

61,257.20 
62, I'll. 48 
31,981.04 
132. 073. 41 


S25.048.28l Apr. 25,1904 
|Jan. 9,1908 
157,408.16' hf a v 29,1911 
IJTuly 14,1911 
10,000.00 Jan. 1,1910 
20,92X84 June 18,1909 
6,500 00 M t *y 13,1916 
15.500.00 Tan 5.1910 








Deficiency, $2,678.80. 


i 


5100, 565. 69 


4,220.12 


3 541 39 












21,197.76 




2.215 00 







O 

w 



& 
w 



O 



8 



CA? 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated uith Division B by corresponding line numbers) Continued. 



Ofi 



No. 


State and location. 


Cong. dist. 


Title of building. 


Legislative authorizations. 


Appropriations. 


1 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


"o 
J> 


t 


1 


| 


1132 
1133 

1134 
1135 

1136 

1137 
1131: 


Olyphant, Pa 
Omaha, Ncbr 

Oneida,N.Y 
Oneonta, N. Y 

Opelika, Via 

Opelousas, La 
Orange, N. J 


10 

t 

32 
34 

3 

7 
9 


Postoffice. 


Mar. 4,1913 
Jan. 21,1889 

June 4,1897 
Mar. 2, 1839 
June 6, 1902 
Mar. 3, 103 
July 1,1910 

June 25,1910 

Mar. 4.1913 
May 30.1908 
June 25,1910 
July 1,1916 

May 30. IPOS 
June 25,1910 
Mar. 4, 1913 

Aug 1, 1SSS 

Mav 30.1<U)S 
June 25,1910 


37 

25 

30 
30 
32 
3.' 
39 

36 

37 
35 
3( 
39 

35 
3h 
37 

25 

3- 
3G 


870 
652 

12 
981 
315 
1205 
267 

697 

87S 
535 
C,R. 
267 

532 
fiSO 
SfiC 

35S 

53' ' 
GS2 


Site and building*... 


$65,000.00 
1,200,000.00 

100,000.00 
500.000.00 
45.000.00 
5,000.00 
3,700.00 

20,000.00 
20,000.00 
75.000.00 
8,000.00 

7.500.00 


July 29.1914 
June 12,1917 
Jan. 21,1889 
Aug. 15,1802 
Mar. 3. 1893 
Mar. 2, 1895 
June 11,1896 
June 4,1897 
Mar. 3.1R99 
Mar. 3,1901 
June 21,1902 
Mar. 3,1903 
Feb. 1S,1Q04 
July 1. 1916 
July 1,1916 

May 30.1908 
Aug. 24.1012 
June 23,1913 
Aug. 1,1914 
July 1,1916 
May 30,1008 
Aug 24 1912 
June 23,1913 
Mar. 3,1915 
July 1,1916 
Oct 2, l&is 

May 30.1908 
Aug, 24,1912 
June 2?, 1913" 
Aug. 1,1914 
Mar 3,1915 


38 
40 
25 
25 
27 
28 
29 
30 
30 
31 
32 
32 
33 
39 
39 

35 
37 
38 
38 
39 
35 
37 
38 
3 
39 
2o 

31 
37 

38 
3* 
3 


503 
110 
&52 
350 
572 
912 
415 
12 
1076 
1134 
425 

loss 

23 
ai7 
267 

4RR 
4J3 
12 
613 
2H7 
47 
42 1 ? 
12 
<*27 
267 
50" 

4R 
423 
1? 

fin 

82/1 


S13.5flO.00 
10,000.00 
(100.000.00 

yon, ooo. uo 

75.iRHt.00 
'-'(Ml, (H*). (HI 
100.000.00 
125,000.00 
150,00000 
350,000.00 
25,000 00 
20,000.00 
5,000 00 
3,70000 
15,000.00 

20,000.00 
15.000.00 
30,000.00 
30,000.00 
8,000.00 
7,500.00 
25,000.00 
21.000 00 
40 000. 00 
15,000.00 
50,000.00 

30 000 00 

60,000.00; 

10, 000. 00 
10,000.00 

20,000.00! 


1898 

1915 
1918 

1891 
1916 


Site not selected 

Contract not 
awarded for 
lookouts. 

Report submitted. 
No provision for 
building. 



York <fe Sawver, 
architects. 


Post office, court- 
house, and cus- 
tomhouse. 

Post office 


Site and building (site, 
S400.000). 
Limit increased 


... do ... 


do.... 


.. .do 


Lookouts 


Report as to postal situa- 
tion to be reported to 
Congress. 
Site 


do 
....do 

Courthouse and 
post oHTipp. 
Post office 


.... do 


Building 


Retaining wall 


Site 


Building 


55 000 00 
50,000.00 

50,000.00 

30.000. 00 
100,000,00 


Limit increased 


Site and building 


Sitf* . 






Building 










Expenditures. 




Remarks. 


1 _ 
Buildings. 
No 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, Annual 
alterations, repairs 
etc. etc 


Total to Tune 
30,1918 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


i 
1132 

1133*51,450,000.00 
1134 

1135 1 *74,956.21 
1136 89, 156. SO 
11371 *44,327.29 
1138 97,393.28 


;;"/. ""si37,"50i."i5 


"Si,~587,"64."i5 

83," 212," 09 
90,059.08 

O K.K.R. f\A 


'$466,' OOP." GO 1 . "May " "2," 1890 
14 3 0.00 Mir. 29,1917 
19,516.00 Feb. 14,1911 
4 300 00 Aug. 7,1903 
3,021.81 Oct. 17,1889 
30,000.001 Oct. 20,1909 


:::::::::::: 




$23,500.00 
3,700.00 


Surplus fund, Juno 30, 1918, 82,499.22. 


! 

S5,"342"65 2,"913 20 
'. 902.28 




$300.00 
12,119.06 


2,357.35 
3,724.14 







I".".".!"."."."""- - 1.529.821 98,923.10 


107. 50 



CO 
M 

cn 



DIVISION A. Statement of .legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 


State and location 


tf 

T3 


u Legislative authorizations. 


Appropriations. 


"S 

I 


Remarks. 

- 


Title of building 
Date of act. 


Statutes 


Project or object. 


Limit of 
cost 


Date of act. 


Statutes. 


Amount. 


37 

r 

36 
37 

36 
38 

24 

25 

2b 
30 
31 
32 

10 
10 
10 
11 
11 
11 
32 

35 
36 


I 


i 


! 


113S 
1140 

1141 
1142 
1143 
1144 
1115 

1146 
1147 


Orange, Tex 

Orangeburg, S. C . 

Orlando, Fla 
Osage City, Kaiis. 
Oshkosh, Wis 
OsValoosa, Io\va... 
Oswego, X. V 

Ottawa, 111 
Ottawa, Kans 


2 

2 

4 

6 

6 

32 

12 
2 


Post office Mar. 4 1Q13 


876 

679 

689 
871 

685 
378 

15S 
940 

30 
1004 
109S 
315 

571 
571 
571 
84 
323 
324 
317 

533 
681 


Site and building . 


$60,000 00 

50,000 Of 
10,000.00 

5. 000. Of 
60,000.00 

50,000 00 
7,000.00 

100,000.00 
1,600.00 

80000 
50,000 00 
16,000.00 
4,000.00 

12,000.00 
88,000.00 
8,800.00 
5,000.00 
10,000.00 
7,300.00 
60,000.00 

7,500.00 
65,000.00 


July 29,1914 
July 1,1916 
June 12,1917 
MJV 30.190S 
Maf. 4,1911 
\UR 24,1912 
June 23,1913 
Mar. 4,1911 
Feb. 28,1916 
July 1,1916 
June 12,1917 
Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 
July 28,1886 
Mar. 2,1889 
Apr. 4,1890 

Mar. 3,1899 
Mar. 3,1901 
June 28,1902 
. do.... 


38 
39 
40 


5P.3 
267 
110 
4X6 
1378 
42 
12 
1378 
18 
267 
110 
1378 
12 
613 
827 
158 
940 
36 

1075 

422 
425 
571 
84 
323 
324 

428 
1088 
456 
1159 
488 
423 
12 


S5.000.00 
5,000.00 
40,000.00 

r,ooo.oo 

10,000.00 
5,<KKUxi 

i^oooio'o 

24,000 OC 

J2JOOO 00 
100,000 (K) 
1,600.00 
800.00 

25,000 00 
25,00000 
16,000.00 
4,000.00 
108,80000 
5,000 00 
10,000.00 
7,300.00 

10,000.00 
15,000.00 
15,000.00 
20,000.00 
7,500.00 
35,000.00 
30,000.00 


1913 

.-! 
1890 
1902 
1858 

1906 
1915 


Contract not 
awarded for O 
building. =! 

CO 

1 

53 

a 

! > 

I 
1 

Site donated. 


do MJV 10.1908 
Jimp 25, J910 

do -do 

Mar. 4, 1913 

. .. <\o . June 25,1910 


do 




Site 


37 
38 
36 
39 
3Q 
40 
36 
38 
38 
38 
24 
25 
26 

30 
31 
32 
32 
10 
11 
11 
11 

32 
32 
33 
33 
35 
37 
38 


Building 


Site and building 


May 22,1914 

vouithouse, post July 28,1886 
oince, etc. Mar. 2,1889 

Apr. 4,1890 
Post office Mar. 9 , 1899 


Limit increased 


Site and buiidim; 


Substitute o<i:> 1*01 whi'p 
pine. 
Vault doors 


Site and building 


Mar. 3,1901 
June 6,1902 

do .. Aug. 4,1854 


I iinit increased 


.. .do 


Site 


Aug. 4,1854 
Aug. 18,1856 
June 12,1858 
do 

June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1905 
May 30,1908 
Aug. 24,1912 
June 23,1913 


... do 


Building. . . 


...do 
Aug. 18,1836 
June 12,1S5S 
do 


Fees to architects, etc 


Grading, paving, etc 
Completion 


Furnishings, etc... 


....do June 6,1902 

i 

. .do May 30,1908 
June 25,1910 


Site and building 


Site 


Building. 





DIVISION B. Statement of expenditures for building (construction and annual repays, etc.} and sites, shoving outstanding obligations and balances , 
iriih notes (is to surplwt-fuml deposits, and other features. (Associated vith Division A by corresponding line numbers) Continued. 



No. 






Expenditures ' 

i 


Buildings. 


Sites. 


Outstanding obligations. 


Remarks. 
Balances. 

! 


- 
Extensions, 
Construction, alterations, 
etc. 

I 


Annual 
lepans, 
etc. 


Total to Tune 
30, 1918. 


r- Da ch^e PUr " Site 

i 


Building. 


1139 
1140 
1141 
1112 
1143 
1144 
1145 
1146 
1147 


Sill 50 


SG. 50 
2, 8JO OP 
1, 043. 44 
1,3.14.09 
23,249 22 
5, 257. 71 
GO, 323. 12 
! 5,501 09 
1.321.3G 


S11S. 00 
52,437.86 
52,791.33 
18,960.99 
110,437.44 
6S.5Q4 S3 
180,003 40 
' .15,675.37 
f>2. 832. 02 


S5,000.0o' Apr. 10,1015 
10,000.00 Oct. 10,1903 
5,000.00 Nov. 20,1912 
19,2^0.00 July 2", 1911 






544,888.50 
1 Surplus fund, Juno 30, 1916, S148.22. 


49. mi 78 

51 750.89 




62 -.4. 00 
2,485.00 




5,761.111 


*47 GOB 30 




1 *92 218 22 


10, 14,-i. 79, Nov. 23, 1SS6 
6, fifi2. 88 Hcpt. 13, 1000 
12,000.00 Doc. 15,18G4 
, 9,2f) 32l July 15,1903 
1 7.450 OO 1 Apr. 13.190J 








I *63 337 12 




.; i 


*113 977 98 




/. 


*CO, 170 G8 
61.510.66 




:; 




74. 501 Surplus fund , Jum 30, 1918, 53,414 84 



8 

H 

O 
*=J 

3 

t=J 
CO 

q 

8 

w 



g 

O 

I 

W 



CO 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 


State and location. 


o 


Title of building. 


Legislative authorizations. 


Appropriations. 


a 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date oi act. 


Statutes. 


Amount. 


1 


1 


1 


(2 


1148 

1149 
1150 

1151 
1152 
1153 

1154 

1155 
1156 


Ottumwa, Iowa. . . 

Owatonna, Minn.. 
Owego N Y 


6 

1 

17 


Post office and 
courthouse 

Post office. . 


June 30,1908 
May 30,1908 

June 25,1910 

Mar. 4,1913 
July 25,1914 

June 30,1906 

Feb. 16,1887 
Mar. 4,1911 

June 6, 1902 
Mar. 3,1903 
June 30.1906 
Mar. 2,1907 
May 30,1908 

July 12,1882 
Aug. 2,1886 
Aug. 4,1886 
Oct. 2.1SSS 
May 30,1908 
June 25,1910 

Apr. 14,1880 
Aug. 7,1882 
Mar. 3,1883 
July 7, 1884 
June 6.1902 
May 30,1908 


34 
35 

36 

37 
38 

34 

24 
36 

32 
32 
34 
34 
35 

22 
24 
24 
25 
35 
36 

21 
22 
22 
23 
32 
35 


774 
55S 

686 

875 
555 

779 

403 
1379 

317 
1212 
773 
1236 
521 

161 
213 
223 
507 
535 
682 

73 
305 
604 
196 
311 
524 


Extension, etc 


$35,000.00 
165,000.00 

58,000.00 
75,000.00 

175,000.00 
50,000.00 


June 30,1906 
Mar. 4.1907 
May 30,1908 
Mar. 4,1909 
June 25,1910 
Mar. 4,1911 
do 
June 23,1913 
Aug. 1,1914 
July 29,1914 
July 1,1916 
June 12,1917 

June 30,1906 
Mar. 4,1907 
June 25 1910 
Feb. 16,1887 


34 
34 
35 
35 
36 
36 
36 
38 
38 
38 
39 
40 

34 

34 

24 


790 
1302 
490 
955 
706 
1379 
1379 
12 
613 
5G3 
267 
110 

792 
1302 
706 
403 


$20,000 00 
1 5, Oil' UP 
30,000 00 
25,000.00 
35,000 00 
75,000.00 
12,000 00 
23,000 00 
23,000 00 
15,000.00 
500.00 
50,000.00 

25,000.00 
75,000 00 
75,000 03 
50,00000 


1912 
1915 

1911 
1889 


Old post-office site. 

Contract not 
awarded for 
building. 

Site donated. 
Sold, title trans- 
ferred May, 1918. 


Building, prior legislation 
modified. 

Site and building 
..do 


do 


Owensboro, Ky... 
do 
Owosso, Mich 

Oxford, Miss 
Oxford, X. C. 


2 
2 

8 

2 

5 
1 


Post office and 
courthouse. 

do 
Post office 


Disregard act requiring 
site to bo bounded by 2 
streets. 
Site and building 


do 


Sale of building 


I imit increased 


35,000.00 
5,000.00 
20,000.00 

5,000.00 

50,000.00 
11,742.86 
5,000.00 
400.00 
7,500 00 
50,000.00 

100.00000 
25.000 00 
8,oOO.OO 
2 000 00 
70, 000. 00 
15,000.00 


June 28,1902 
Mar. 3,ie03 
Apr. 20,1904 
Mar. 3, 1905 
Mar. 4.1907 
Mar. 4, 1909 
Mar. 3,1883 
Aug. 2, 1886 
Aug. 4,1886 
Oct. 2,1X88 
May 30,1908 
Aug. 24,1912 
June 23,1^13 
Apr. 11.18SO 
Aug. 7.1S<*2 
Mar. 3. 18S3 
July 7JR84 
June 20, 1902 
Mar. 3. 1903 
May 30,1908 


22 
32 
33 
33 
34 
33 
22 
24 
24 
25 
35 
37 
38 
21 
22 
22 
23 
32 
32 
35 


426 
10S8 
45ti 
1159 
1302 
955 
604 
213 
223 
507 
488 
423 
12 
73 
30o 
60t 
196 
42.5 

loss 

482 


10,000.00 
8,750.00 
10,000 00 
11,2.>0 00 
20,000 00 
5,000 00 
50,000 00 
ll.742.8h 
5,000.00 
400 00 
7,500 00 
2.1,000 00 
25,000 00 
100 000 00 
25 00000 
8.500 00 
2.00000 
25.000 00 
45,000 00 
15,000.00 


1909 

1887 

1914 
1S83 

1911 


Courthouse, post 
office, etc. 

Post office 


Enlargement of site (500) . . 
Limit inci eased.. . . 


Site and building 


Limit increased . . 


Approaches 


i omplete approaches . 


Site 


Paducah, Ky 


Post office and 
courthouse. 


Building 


Site and building 


Approaches, etc 


Completion 


Iron fence 


Extension, etc 







DIVISION B. Statement of expenditures for building (construction and annual repairs^ etc.) and sites, showing outstanding obligations and balance8 t 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

1148 

1149 
1150 
1151 
1152 

1153 
1154 
1155 
11. 56 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligation*. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


*S199,991.02 

"51,231.46 
75.00 
155,371.28 
*49,525.75 

*58,973.42 

*60,G10.94 
48,264.50 
*128. 032. 13 




$3,871.02 

1,615.77 
1.16 
1,466.64 
10,753.37 

3,460.68 

27,075.03 
1, 135. 12 
25. 367. 77 


$203,862.04 

52,847.23 
76.16 
156, 837. 92 
60,279.12 

62,434.10 

87,685.97 
49,399.62 
238.399.10 


/ $213.94 
\ 6,500.00 
6,000.00 
14,875.00 
16,037.35 
215. 30 
/ 5,026.58 
I 1,000.00 
6,126.90 
7,500.00 
7. 477. 30 


Dec. 24,1888 
Jan. 6, 1904 
Apr. 12,1911 
Nov. 8,1916 
Pec. 5,1907 
June 27,1887 
Nov. 14,1902 
Fept. 6,1907 
Feb. 18,1884 
June 4,1909 
Julv 31.1880 


} 


1 


Surplus fund, June 30, 1918, $1,768.54. 
Surplus fund, June 30, 1916, $3,313.37. 

Surplus fund, June 30, 1918, $1,660.50. 




/ 












SCO, 550. 00 






S278. 00 










i 








/ 




, 






75.66 




884. 999. 20 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of ike work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



Co 

K> 

O 



No. 


State and location 


i 

o 




Title of building. 


Legislative authorizations. 


Appropriations. 


i 

i 


Remarks. 


Date of act. 


Statutes 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


"o 


! 


| 


i 


1157 
1158 

1159 

1160 
1161 

1162 

1163 

1164 
1165 

1166 
1167 


Paintsville, Ky. . . 
Palatka, Fla 

Palestine, Tex .... 


10 
2 

7 


Post office 


Mar. 4,1913 
June 25,1910 

June 30,1906 
May 30,1908 

do 
do 


37 

36 

34 
35 

35 
35 

34 
35 
36 

34 
35 

34 
20 
36 

39 
40 


878 
634 

784 
52S 

529 
528 

779 
521 
1293 

779 
521 

7S1 

221 
817 
6SO 

1196 

4fii 


Site 


$5,000.00 
60,000.00 

10,000.00 
70,000.00 

70,000.00 
50,009.00 

65,000.00 
25,000 00 
15,000.00 

40.000.00 
15,000 00 

40,000.00 

100,00000 
4,000.00 
100,000.00 

170,000.00 
5,000.00 


July 1,1916 

Mar. 4,1911 
Aug. 1,1914 
Mar. 3,1915 
Feb. 28,1916 
July 1,1916 
June 30.190A 
May 30.1908 
Mar. 4.1909 
May 30,1908 
Mar. 4.1909 
Mav 30.1908 
Mar. 4,1911 
June 23,1913 
June 30.1900 
Mar. 4,1907 
Mar. 4, 1909 
Mar. 4, 1911 
June 30.1906 
Mar. 4.1907 
Mar. 4 1909 
June 30,1900 
Mar 4. 1907 
Aug. 30.1S90 
Mar. 3,1891 
Mar. 2. 1S95 
Mar. 4,1911 
Aug. 24,1912 
June 2^.1913 
June 12,1917 

Mar. 28,1918 


39 

36 
38 
38 
39 
39 
34 
35 
35 
35 
35 
35 
36 
3S 
34 
34 
33 
36 
34 
34 
35 
34 
34 
26 
26 
28 
36 
37 
38 
40 

40 


267 

1379 
613 
827 
18 
267 
796 
484 
955 
484 
935 
484 
1379 
12 
792 
1302 
955 
1293 
792 
1302 
955 
791 
1302 

!951 
847 
1379 
.423 
12 
110 

466 


$4,000.00 

12,000.00 
15.000.00 
18.000.00 
5.000.00 
10.000 00 
10 000.00 
20 000 00 

60.000 on 

16 000 00 
64.00000 
15 000 00 
30,000.00 
5.000 00 
20.000 00 
30,00000 
40 000.00 
15 000.00 
20.00000 
20,000.00 
15 000 00 
IS. 000 00 
25 000 00 
30.000 00 
70,000 00 
4.000.00 
40.000 00 
2000000 
40.000 00 
100,000.00 

5.000.00 


1916 

1912 

(912 
1911 

1912 

1911 

1909 
1895 
1914 


No provision for 
building. 

stroyed by fire. 

Contract not 
awarded for 
building. O I d 
site. 


do 
do 


Site and building 


Site 


Pana,IU 
Paragould, Ark . . . 


21 
1 


do 
do 


Building 


Site and building 


do. . . 


Paris, Dl 
Paris, Ky 


18 

i 
7 

8 
1 


do 


June 30,1906 
May 30,1908 
Mar. 4,1911 

June 30.1006 
Mav 30,1908 

June 30,1906 

July 9. 1890 
Mar. 2.1S05 
June 2x1,1910 

Mar. 4,1917 
Mar. 28,1918 


do 


Post office and 
courthouse. 

Post office 


1 imif in,~,> , , ,} 


Site and building 


Paris, Term 


Limit increased 


Site and building 


Paris, Tex 


do 


.... do 


do 
do 


i 
1 


Post office and 
courthouse. 

Rent of buildings.. 


Elevator 


Extension, etc 


Building 


Temporary quarters and 
moving expenses. 



8 
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DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
vith notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

1157 
1158 
1159 
1160 
1161 
1162 
1163 
1164 
1165 
1106 
1167 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 










$4,000.00 
4,000.00 
9,934.53 
6,000.00 
6, 750. 00 
11,034.83 
7, 32S. 73 
9, 34. bl 
1,616.85 


Aug. 10,1917 
May 29,1914 
Hept. 19, 1907 
Mar. 10,1909 
Dec. 14,1909 
Aug. 20, 1907 
Pel). 6,1908 
Apr. 29,1907 
May 14,1891 








Surplus fund, June 30, 1918, $6,059.32. 
Surplus fund, June 30, 1916, $2,206.16. 


$50,883.68 
*69,940.42 
*01, 383.08 
40,971 34 
85,933.02 
*43, 246. 95 
*30, 124. 85 
*102,383.15 
90.00 




$1,022.13 
5,680.54 
1,481.83 
1,354,75 
1,275.63 
1,830.18 
4,023.8'J 
20, 779. 17 


$51,905.81 
75,620.96 
62,864.91 
42,326.09 
87,208.65 
13, 080.13 
34, 148. 74 
223,045.72 
90.00 




$57.00 




.: 








. 










72.50 
1,000.00 








$7,032.15 














$99,883.40 












99,910.00 
5,000.00 
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DIVISION A. Statement of legislative authorizations and appropriatwns, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) ^Continued. 



Oo 
to 
to 



No. 


State and location. 


| 


Title of building. 


Legislative authorizations. 


Appropriations. 


& 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


I 


I 


! 


1168 
1160 

1170 
1171 

1172 

1173 
1174 

1175 

1176 
1177 

UTsi 


Park City, Utah.. 
Parkersburg,W.Va 

Parsons, Kans 
Pasadena, Cal . 


1 

4 

: 


Post office 


May 30,1908 
June 25,1910 

Mar. 3,1873 
Mar. 3, 1875 
July 31,1876 
Mar. 3.1877 
May 3, 1878 
June 20,1878 
May 30,1908 
June 25,1910 
May 30,1908 

do 


35 
36 

17 
18 
19 
19 
20 
20 
35 
36 
35 

35 
36 

37 

36 
25 
28 
40 

26 
35 

37 

35 
35 
32 
32 


532 
679 

611 
395 
111 
351 
43 
210 
536 
692 
529 

532 
695 

879 

690 
175 
912 
110 

710 
525 

874 

539 
539 
317 
1204 


Site and building 


$25,000.00 
5,000.00 

150,000.00 
18,000.00 
50,000.00 
10,000.00 
6,000.00 
9,000.00 
35,000.00 
20,000.00 
75,000.00 

50,000.00 
200,000.00 

10,000.00 

25,000.00 
80,000 00 
120,00000 
8,500.00 

75,000.00 
50,000.00 

60,000.00 

40,000.00 
5,009.00 
70,000.00 
10,000.00 


May 30,1908 
Mar. 4,1911 
Aug. 1,1914 
Mar. 3,1873 
Mar. 3, 1875 
July 31.1876 
Mar. 3,1877 
May 3, 1878 
June 20,1878 
May 30,1908 
Mar. 4,1911 
May 30,1903 
Mar, 4,1909 
May 30,1908 
Aug. 24,1912 
June 23,1913 
Aug. 1,1914 
July 29,1914 

Mar. 4,1911 
June 7, 1888 
Mar. 2,1895 
June 4, 1897 
June 12,1917 

Mar. 3,1891 
May 30,1908 
Mar. 4,1909 
July 29.1914 
June 12,1917 
May 30,1908 

June 28,1902 
May 3, 1903 
Apr. 28,1904 
Mar. 3, 1905 


35 
36 
38 
11 
18 
19 
19 
20 
20 
35 
36 
35 
35 
35 
37 
38 
38 
38 

36 
25 
28 
30 
40 

26 
35 
35 
38 
40 
35 

32 
32 
33 
33 


486 
1379 
613 
611 
395 
111 
351 
43 
210 
489 
1379 
485 
955 
487 
423 
12 
613 
563 

1379 
175 
912 
12 
110 

951 
483 
955 
563 
110 
490 

428 
108S 
456 
1159 


m. ooo. oo 

5,000 00 
14.000 00 
150,000 00 
18,000.00 
50,000.00 
10,000.00 
6,000 00 
9,000.00 
35,000.00 
20,000.00 
25,000.00 
60,000.00 
50,000.00 
5,000.00 
135,000 00 
60,000.00 
10,00000 

25,000 00 
80,000.00 
50,000.00 
70,000 00 
8,500.00 

7"i,oon oo 

2i>,')i)i) If 
30,00000 
12,000 00 
10,000 00 
45,000.00 

15,000.00 
17,500 00 
20,000.00 
27,500.00 


1878 

1913 
1915 

i899 

1*07 
KM I 

1912 
1905 


Contract not 
awarded far 
building. 

Site partly do- 
nated. 

No provision for 
building. 
Do. ^ 

Site not selected. 


Post office and 
courthouse. 

Post office 


Limit increased 


Site and building..., 


Continuation 


Completion 


Approaches, etc 


Continuation 


Grading, etc 


Additional land 


do 


Site and building ..... 


.. do 


Site 


Pasco, Wash 


< 


do 


June 25,1910 

Mar. 4, 1913 

June 25,1910 
June 7, IS88 
Feb. 20.18Q5 
June 12,1917 

Jan. 12,1891 
May 30,1908 

Mar. 4, 1913 

May 30,1908 
do 

June 6, 1902 
Mar. 3,1903 ' 


Building 


Site 


Passaic,N.J 
Paterson, N. J 


7 do 

7 do 


do 


Site and building 


Pawtucket, R.I... 

Paxton, III 
Peekskill,N.Y... 
Pekin,ni 


2 

17 
25' 
16 


do ,.. 

do 
do 
do 


Limit increased 


Repairs to roof 


Site and building 


Extension, etc..... 


Site and building 


. do 




Site and building... ... 


Limit increased 
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DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, Annual ' 
alterations, repairs, \ 
etc. etc. 


Total to June 
30, 191S. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


lies 

1160 

1170 
1171 
1172 
1173 
1174 
1175 
1176 
1177 
1178 




| 


87,000 00 
/ 17,841 40 
\ 53,000 00 
14,700.00 
50,000.00 
10,000.00 
25,000 00 
22, 260 32 
24,355 84 


May 22,1912 
Juno 23,1873 
Sept 5, 1911 
June 18,1909 
Mar. 24,1910 
July 12,1916 
Apr. 1, 1913 
Apr. 23,1893 
Oct. 20,1892 






523,000.00 


Surplus fund, Juno 30, 1916, 8446.84. 
Cost of site includes building. 


*S223,059 03 
59 565 10 


72 193.09 


8295, 252. 12 

61,072.71 
195,054 69 


} 




1 507 55 


/ 


?2< 00 


I'IJ'VM 11 


193^ 173. 7N 


1*880 91 












6 6i 


6 61 
200.524.15 
115,524 12 








*176,536 13 
*50,644 16 


81,22220, 22,76382 
49,43536 | 15,44460 




5,422.80 


1,855.00 








22,000.00 




5,47738' 5,02863 
8,531.70 


10,500 01 
73,464.50 


39,500.00 
15,025.23 


Sept. 20,1910 
June 19,1903 






*64,932.S6 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the worfc, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



oo 
to 



No. 


State and location. 


"8 



Title of building. 


Legislative authorizations. 


Appropriations. 


1 


Remarks. 


Date of act. 


Statutes. 


Project or object. L St. f 


Date of act. 


Statutes. 


Amount. 


1 


! 


g 


t 


1179 
1180 
1181 

1182 
1183 

1184 
1185 


Pendleton, Oreg.. . 
Perm Yan, N. Y.. 
Pensacola, Fla 

do 
Peoria, 111 


2 
36 
3 

3 
16 

7 


Post office 


May 30,1908 
July 17,1914 

May 30,1908 

June 10,1882 
Mar. 3, 1883 

Aug. 4,18S6 
May 30,1888 
June 25,1910 
May 12,1914 
June 28,1902 

Mar. 3,1903 
Mar. 4,1907 
May 9, 1882 
June < 0,1886 

Aug. 4,1886 
Oct. 2,1888 
Aug. 30,1890 
June 30,1906 
Mar. 4,1907 

May 30,1908 
July 1, 1916 

June 25,1910 
Mar. 4,1909 


35 
38 

35 

22 
22 

25 
25 
36 
38 
32 

32 
34 
22 
24 

24 
25 
26 
34 
34 

35 
39 

36 

. 


531 
513 

530 

99 
604 

48 
48 
679 
376 
424 

1091 
1307 
62 
105 

223 
507 
373 
775 
1302 

525 
267 

685 
955 


Site and building 


$70,000.00 
60,000.00 

50,000.00 
200,000.00 

5,000.00 
2,000.00 
100,000.00 
30,000.00 
2,500.00 

12,5a5.71 
17,000.00 
225,000.00 
50,000.00 

7,500.00 
12,000.00 
10,000.00 
200,000.00 

27,000.00 
1,000.00 

60,000.00 
3,000.00 


May 30,1908 
Mar. 4,1911 
Mar. 3, 1915 
May 30,1908 
Mar. 4,1911 
June 23,1913 
June 10,1882 
Aug. 4,1886 
May 30,1888 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
Mar. 3,1915 

June 28,1902 
Mar. 3,1903 
Mar. 4,1907 

May 9,1882 
July 7,1884 
Mar. 3,1885 
June 30,1886 
Aug. 4,1886 
Oct. 2,1888 
Aug. 30,1890 
June 30,1906 
Mar. 4,1907 
May 27,1908 
May 30,1C08 
Mar. 4, 1909 
July 1, 1916 
Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 4,1909 


35 
36 
38 
35 
36 
38 
22 
25 
25 
36 
3? 
38 
38 

32 
32 
34 

22 
23 
23 
24 
24 
25 
26 
34 
34 
35 
35 
35 
39 
36 
38 
38 
35 


486 
1379 
827 
486 
1379 
12 
99 
48 
48 
1379 
423 
12 
827 

424 
1091 
1307 

62 
196 
481 
105 
223 
507 
373 
790 
1302 
318 
482 
955 
267 
1379 
12 
613 
955 


$22,000.00 
35,000.00 
73,000.00 
20,000.00 
20,000.00 
10,000.00 
200,000.00 
5,000.00 
2,000.00 
30,000.00 
40.000.00 
30,000.00 
30,000.00 

2,500.00 
12,555.71 
17,000.00 

100,000.00 
50,000.00 
75,000.00 
50,000.00 
7,500.00 
12,000.00 
10,000.00 
40,000.00 
100,000.00 
25,000.00 
10,000 00 
52,000.00 
1,000 00 
12,000.00 
25,000.00 
23,000.00 
3,000.00 


1916 
1913 
1887 

1914 
1889 
1910 

1915 


Building on por- 
tion of site of 
old customhouse 
destroyed by fire 
hi 1880. 

Originally tnown 
as Santa Rosa. 

Contract not 
awarded for 
lookouts. 

B nil ding and 
ground accepted 
by act of Afar. 2. 
1907. 


do 

Post office and 
courthouse. 

Quarantine station 

Post office and 
courthouse. 

Post office 


Limit increased 


Site and building 


Additional land and bund- 
ing. 
New site if advisable, with- 
in limit. 




Extension, etc 


Limit increased 


Improvements to station, 
etc. 
do 




1 n:' 1 men iliVMiiion.il 
land, S16,000). 


Perry, Iowa 


Completion 


Elevator 


\<''lii'oii il laiul. \ii;lui' 
limit. 
Limit increased 


Lookouts. 


Site and building 


Perry Okla 


do 


Repairs .... ... . . 











DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
v*iih notes as to surplus-fund deposits, find other features. (Associated with Division A by corresponding line numbers)- Continued. 



No. 

1179 
1180 
1181 
1182 

1183 

1184 
118ft 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, Annual 
alteiations, repairs, 
etc. etc. 

1 


Total to June 
3D. 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


SIOS, 35S S( 
*.S7,OUO OD 
KL87,284 34 

*251, 833 
*ol,67S 33 


*1,175 42 


$109,534 2S 
3\2S7 19 
359, '<7S 15 
(i4,S56 "X 

503,731.25 

52,601 05 
13,901 50 


S^OOO 00 
13,000 00 
19,507 GO 


July 22,1909 
Feb. 4, 1910 
Mar. 12,1883 




S74.72 




Surplus fund, June 30, 1918, $13,566.42. 


1 2S7 19 






S12d,975 5u 42,51*2h 
31,901 54 32,933 24 

219,475 ->1 .tt,421 SS 
i 92fi 32 














(37, 443 00 
15, 000. 00 
8,500.65 
7,000 00 


Oct. 13,lbS3 
Mar. 5,1887 
Oct. 31,1906 
May 16,1911 


[. 




$1.000.00 


1 




2 <Jd9 15 10,935 41 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



CO 

to 



No. 


State and location. 


| Title of building. 



5| 


Legislative authorizations. 


Appropriations. 


I 
1 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


! 





I 

PH 


1186 
1187 

1188 
1189 

1190 
1191 


Perth Amboy, 
do 

Peru Ind 


i 

3 Customhouse 

3 Post office and 
customhouse. 

li Post office 

4 Post office and cus- 
tomhouse. 

10 Post office 
3 Appraisers' stores. 


Mar. 3,1867 

June 6,1902 
Mar. 3,1903 
June 30,1906 
do 

do 

May 30,1908 

Aug. 4,1854 
do 

Mar. 3,1877 
July 15,1870 
June 30,1906 
May 30,1908 
do 
June 25,1910 

Aug. 18,1856 
July 28,1866 

Mar. 2,1867 
July 20,1%S 
July 25,1%S 
Mar. 3, 1^69 
do 
Apr. 20,1870 
July 15,1S70 
.../.do 
do 
Mar. 3, 1871 
May 18,1872 


11 

32 
32 
34 
34 

34 
35 

10 
10 
11 
16 
34 
35 
35 
36 

11 
14 

14 
15 
15 
15 
15 
16 
16 
16 
16 
16 
17 


251 

317 
1203 
7731 
678 

782 
526 

571 
571 
222 
295 
775 
523 
534 
682 

83 
326 



114 
173 
313 
306 
85 
295 
295 
295 
516 
126 


Site and building 


$24,000.00 

50,000.00 
10,000.00 
7,000.00 
6,000.00 

15,000.00 
75,000.00 

15,000.00 
68,200.00 
20,000.00 
10,000.00 
50,000.00 
20,000 00 
10,000.00 
65,000.00 

250,000.00 
20,000.00 

50,000.00 
50,000.00 
25,000.00 
37,500.00 
25,000 00 
40,000.00 
46,146.00 
8,200.00 
15,000.00 
57,500.00 
5, 559. 55 


Mar. 3,1857 

June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1905 
June 30,1906 
Mar. 4,1911 
June 30,1906 
May 30,1908 
Mar. 4,1909 
June 25,1910 
Mar. 4,1911 
Aug. 4,1854 
Mar. 3,1857 
July 15,1870 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
May 30,1908 
Aug. 24,1912 
June 23,1913 
Aug. 18,1856 
Julv 28,1866 
Mar. 2,1867 
July 20,1868 
July 25,1868 
Mar. 3,1869 
do 
Apr. 20,1870 
July 15,1870 
do 
do 
Mar. 3,1871 
May 18,1872 


11 

32 
32 
33 
33 
34 
36 
34 
35 
35 
36 
36 
10 
11 
16 
34 
34 
35 
35 
37 
38 
11 
14 
14 
15 
15 
15 
15 
16 
16 
16 
16 
16 
17 


251 

426 
1088 
456 
1159 
789 
1379 
794 
483 
955 
706 
1379 
571 
222 
295 
790 
1302 
955 
488 
423 
12 
83 
326 
461 
114 
173 
313 
306 
85 
295 
295 
295 
516 
126 


$24,000.00 

10,000.00 
12,500.00 
20,000.00 
17,500.00 
7,000.00 
6,000.00 
15,000.00 
20,000.00 
40,000.00 
5,000.00 
10,000.00 
83,200.00 
20,000.00 
10,00000 
25,000.00 
25,000.00 
?n.nno nn 

III IHHI Ik 

25,000.00 
40,000.00 
250,000 00 
20,000.00 
60,000.00 
50,000.00 
25,000.00 
37,500.00 
25,000.00 
40,000.00 
46,146.00 
8,200.00 
15,000.00 
57 500 00 


1859 
1906 

1912 

1858 
1910 
i-il 1 . 
1871 


$20,000 sent to sur- 
plus fund. To be 
sold. 
Site donated. 


Site and building (site, $1) . 
Limit increased 


do 


Retaining wall 


Site 


Petersburg, Va 

Petoskey,Mich.... 
Philadelphia, Pa.. 


Building 


Site 


Building 


Additional story 


Repairs etc 


Extension, etc 


Limit increased 


Site 


Building 


b 
Purchase of land and build- 
ing for post office 
Alter and repair to render it 
suitable for appraisers' 
stores 
New building 


Construction 


do 


do 


..do 


Continuation 

Completion 


Lifts pumps, etc 


5,559.55 


Hoi^tine machines 


Completion 


Machinery 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites , shoeing outstanding obligations and balances, 
\dtli notes as to surplus-fund deposits, and oiler features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


! Extensions, 
Construction, alterations, 
, etc. 


ASS? 'Total to June 
etc ' I 30 ' 1918 ' 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1186 
1187 
11SS 
11S9 
1190 
1191 


*?1,T74 00 


S1.TT4 Of> 


52,000 00 
24.30 
14,991.00 
15.000.00 
10,000.00 
250.000.00 


July 30,1357 
Apr. 21,1903 
Apr. 5, 1907 
Feb. 6,1856 
July 28,1909 
Mar. 2, 1857 








Surplus fund, Juno 30, 1918, $1,960.95. 
Surplus fund, June 30, 1918, 35,093.73 


*Gb,029 *5 S2/.04 73 
*73,039 O:. 
*84,6C4 8 1 6S,209 11 
*59,908 27 


SsHSOSi 73,87208 
1,877.46) 74,916.51 
36,915 75 189,879.74 
925 111 60,831 38 
156,839.691 536.514.73 


























*379,675.04'. . . . 









00 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



CO 

to 

00 



No. 


State and location. 


$ 

o 

o 


Title of building. 


Legislative authorizations. 


Appropriations. 


| 
I 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


i 


1 


t 


I 


1192 

1193 
1194 

1195 


Philadelphia, Pa.. 

do . .. 
....do 

do 


3 

3 
3 

2 


Customhouse, etc . 
Lazaretto 


June 17,1844 

Sept. 30, 1850 
Mar. 3, 1863 
July 2,1864 
Apr. 7.18G6 
do 
Mar. 3,1837 
1802 
Aug. 12,lSiS 
July 15,1870 


: 

12 
13 
14 
14 
24 


693 

939 
752 
352 
17 
25 
511 


Site and building (sale of 
old building provided for). 
Repairs, etc. ............... 


$275,000.00 

7,500.00 
10,000.00 
40,000.00 
30,000.00 
7,425.00 
5J40.00 
29,238.93 
832.00 
8,000.00 


June 17,1844 
Sept. 30, 1850 
Mar. 3,1863 
June 2,1864 
Apr. 7,1868 
do 
Mar. 3, 1887 

1802 
Aug. 12. 1S48 
July 15,1870 


5 

12 
13 
14 
14 
24 


693 
039 
752 
352 
17 
25 
611 


$256,987.82 
7,500.00 
10,000.00 
40,000.00 
30,000.00 
7,425.00 
5,140.00 

29,238.93 
832.00 
8,000.00 


1844 

18"/7 
1884 


Surgeon's office 
erected on cus- 
tomhouse lot, 
1877. 


Vaults, etc 


do 


Completion 
Alterations 


Repair roof, etc 


Site and building 


Mxrme hospital 


9 
16 


294 
2U7 


R epairs 


9 
16 


294 
297 


do 




Post office and June 8,1*72 
courthouse. Mar. 3, 1873 
June 23.1S74 
Mar. 3,1 -SI 
Aug. 7,18^2 
Mar. 3, 1<3 
May 1, ISM 
Mar. 2, 1&>9 

Aug. 18,1*94 
Mar. 2, 1S95 
i June 8,lS9o 
June 6, 1900 

Jnn* 25,1910 
July 1,1916 
do 


17 
17 
1^ 
21 

22 
23 
2j 

2^ 
2^ 

29 
31 

?fi 
39 
39 


342 
523 
22^ 
425 
305 
604 
16 
9,' 

373 
912 
275 
590 

7(W 
267 
2o7 


c lfo and luiIMinr 


1,500,000.00 

i.frhi.dN) mi 


Mar. 3, 1873 
June 23,1874 
Mar. 3,1S75 
July 31,1876 
Mar. 3,1877 
Apr. 30,1878 
June 20,1878 
Mar. 3, 1879 
June 16,18SO 
Mar. 3,18^1 
Aug. 7,1882 
Mar. 3, 1S<8 
May 1, 1S84 
Mar. 1, 18S9 
Mis:. 18.1S94 
Mar. 2,1895 
June 8,1896 
June 6,1900 
June 25,1910 
July 1,1916 


17 
18 
18 
19 
19 
20 
20 
20 
21 
21 
22 
22 
23 
25 
2* 
28 
29 
31 
36 
39 


523 
228 
395 
110 
351 
43 
210 
379 
259 
435 
305 
604 
16 
936 
373 
912 
275 
590 
706 
267 


1,500,000.00 
750,000.00 
750,000.00 
350,000.00 
400,000.00 
100,000.00 
350,000.00 
350,000.00 
350,000.00 
350,000.00 
400,000.00 
400,000.00 
61,000 00 
4,234.15 
65,000.00 
16,000 00 
10,000.00 
80,000.00 
25,000.00 
80,000.00 






I,IHKI,(KH (HI 

250,000.00 
400,000.00 
400,000.00 
61,000.00 
4,234.13 

65,000.00 
16,000.00 
10,000.00 
80,000.00 

2 >, 000. 00 
50,000.00 
30,000.00 


do . 


Continuation 


Completion 


do . 


To pay amount due con- 
tractors. 
Additional land 


do 


do 


Renovate plumbing sys- 
tem, etc. 
Pppiirs, etc 


Mail-con v eying machinery. 
Lookouts, mezzanine floors, 
remodeling, etc. 



DIVISION B. Statement of e-cpenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
uith notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line nim&ers)- Oontimied. 



Expenditures. 


Remarks. 


No. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construct 


Extensions, Aim a? I T t , f T n 
ion alterations, repairs, Jn KIR 
et.- etc. ' 191b< 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1192.. 
1193 .. 

1194 -81,00 
1195 M, 623, 94 


S221, 31^50 $221,36650 

9,04S 00 9,048 60 
i 
OOi - 2, 122 9S| 3, 122 9S 

3 49 $145,305 24 436,041 97] 5,203,353 70 


8225,000 00 
29, 238 93 


Aug. 24,1844 
1S02 








Cost of site includes building; amount ex- 
pended for repairs, etc., included in third 
column 
Cost of site includes building; amount ex- 
pended for repairs, etc., included in third 
column, rented. 

Surplus fund, June 30, 1918, $16.43. 














/ 1,491,200 00 
\ 82,567 77 


(Apr. 4,1873 1 
{Mar. 12,1875 [ 
(rune 21,1897 j 


SI, 892. 75 


$33,243.80 



w 



td 



O 

ta 

i 

o 



CO 

to 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



0$ 
00 

o 



No. 


State and location. 


1 

6 


Title of building. 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


o 

w> 


| 


t 


1196 

1197 
1198 

1199 
1200 

1201 
1202 

1203 
1204 
1205 


Philadelphia, Pa.. 

Philippi, W. Va... 
Phoenix, Ariz 

Phoenixville.Pa.. 
Pierre, S. Dak 

Pikeville, Ky 


2 

2 
1 

7 
2 

10 


United States Mint 

Post office and 
courthouse. 
do 

Post office . 


Mar. 3,1891 
Aug. 5,1892 

June 6,1902 
June 30,1906 
June 25,1910 

May 30,1908 
June 25,1910 

Mar. 4, 1913 

June 6, 1902 
Mar. 3,1903 

Mar. 4, 1913 

Mar. 3,1903 
June 30,1906 

June 25,1910 
Mar. 4, 1913 

June 30,1906 
Mar. 4, 1913 


26 
27 

32 
34 
36 

35 
36 

37 

32 
. 32 

37 

32 
34 

36 
37 

34 
37 


838 
351 

315 
699 
692 

528 
677 

875 

320 
1207 

878 

120S 
776 

6*7 

86S 

779 
876 


Si*-- iVhl T-.rMMfri,- sale of 

CM Hiil.l.iii 

Unexpended balance of 
amount appropriated Oct. 
2, 1888, for enlarging old 
building, made available 
under limit. 
Limit increased . ... 


$2,000,000.00 

25,000.00 
20,000.00 
8,000.00 

140,000.00 
30,000.00 

80,000.00 

5,000.00 
170,000.00 
390.00 

7,500.00 

7,000.00 
75,000.00 

100,000.00 
75,000.00 

75,000.00 
65,000.00 


Aug. 5,1892 


27 
27 
27 
30 
31 
32 
34 

36 

35 
36 
37 
38 
39 
40 
32 
32 
33 
33 
34 

39 

32 
34 
34 
35 
36 
38 
38 
34 
34 
35 
38 
39 
40 


351 
351 
672 
1075 
590 
425 
699 

1379 

484 
1379 
423 
613 
267 
110 
429 
1038 
456 
1160 
699 

267 

1039 
791 
1302 
955 
1379 
12 
613 
792 
1302 
955 
563 
18 
110, 


620,500.00 
178,124.91 
250,000.00 
600,000.00 
351,375.09 
25,000.00 
20,000.00 

8,000.00 

30,000.00 
120,000.00 
20,000.00 
16,000 00 
500 00 
20,000.00 
5,000.00 
30,000.00 
30,000.00 
60,000.00 
50,000.00 
390.00 
7,000.00 

7,000.00 
25,000 00 
35,000 00 
15,000 00 
35,000 00 
30,000.00 
110,000.00 
25,00000 
15,000.00 
3*5.000 00 
6,1(00 00 
fnK) 00 
20,000.00 


1901 

1913 
1906 

1909 

1915 
1911 


W 
H 

O 

No provision for 01 
building. cj 

Site not selected <j 

1 & 

g 
Q 

6 

No provision for W 
building. Site S 
not selected. y 

- 

Site donated. 

Contract not 
awarded for 
building. 


Mar. 3,1893 
Mar. 3,1899 
June 6,1900 
June 28,1902 
June 30,1906 

Mar. 4,1911 

May 30,1908 
Mar. 4, 1911 
Aug. 24,1912 
Aug. 1,1914 
July 1,1916 
June 12,1917 
June 28,1902 
Mar. 3, 1903 
Apr. 28,1904 
Mar. 3, 1905 
June 30,1906 

July 1,1916 

Mar. 3,1903 
June 30,1906 
Mar. 4,1907 
Mar. 4, 1909 
Mar. 4, 1911 
June 23,1913 
Ausr 1,1914 
June 30,1906 
Mar. 4,1907 
Mar. 4, 1909 
July 29,1914 
Feb. 28,1916 
June 12,1917 


Coal bunkers 


Site 


RitfiftTlf? hllllcllTljr 


Limit increased *". 


Site and building ... 


Post office and 
courthouse. 

do 


Site 


Building 


Reimbursement from De- 
partment of Agriculture. 

Site . 


Pine Bluff, Ark... 
Piqua, Ohio 


6 

7 


Post office 


do 


do 


Building 


Site and building 


Pittsburg, Kans . 


p, 


.. do 


Limit increased 


Site and building 


Pittsburg, Tex 


i 


do 


do 











DIVISION B. Statement of expenditures for building (construction and annual repairs^ etc.) and sites, showing outstanding obligation and balances, 
with notes as to surplus-fund deposits^ and other features. (Associated with Division A by corresponding line numbers') Continued. 



No. 

1196 
1197 
1198 
1199 
1200 
1201 
1202 

1203 

12'M 
1205 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


i SI, 695, 661 29 


&113 42 


573,193 25 
2 10 
11,8^8 72 


81,768,969 96 
2 10 
171,823 24 


8329,333 711 Dec 20,1894 
8,000.00 Apr. 13,1914 
10,000 00 Mar 13,1909 
















"139,934 52 

' .,,->, . 
















. 836,500.00 




10,079J5 180,46621 


4,985 71 May 22,1903 












7,000.00 


<71,923 5S 
*12S 496 50 




8,010 51 


82,940 09 
129, 60S 77 

78,001 93 
140 00 


6,576 66 
f 35,00000 
\ 7,500 00 
79 31 
5.000 00 


Aus 3,1905 
June 17,1911 
May 2S,1914 
Sept. 4,1907 
Feb. 21,1917 









1,112 21 
3, SG3 5S 


i 






! *74,79S33 
140 00 




/ 












20,360.00 



o 
w 



M 

1 



i 
s 



o 



00 
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DIVISION A.- -Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



CO 
CO 

bo 



No. 


State and location. 


1 


Legislative authorizations. 


Appropriations. 


i 

1891 

1910 
1911 


Remarks. 


Title of building. | 
Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


i 


> 


t 


1208 
1207 

1208 
1209 

121C 
1211 


Pittsburgh, Pa.... 
do 

....do 
....do 

Pittsfield, Mass . 


1 
31 

31 

31 
31 

1 


Laboratories, Bu- 1 Mar. 4, 1913 
reau of Mines. 

Post office and Mar. 3,1873 
courthouse. May 24,1880 
1 Feb. 14,1885 
Sept. 30, 1890 
1 Mar.. 3,1893 
July 1,1916 
Mar. 4, 1917 

i 

Marine hospital...' Mar. 31,1902 
' Mar. 3,1903 

Post office June 30 1906 


37 

17 
21 
23 
26 
27 
39 
39 

32 
32 

34 
37 

34 

40 ( 

i 
i 

37 


886 

621 
142 
305 
507 
650 
267 
1197 

93 
10SS 

784 
,883 

779 
110 

876 


Buildings 


$500,000.00 

300,000.00 
750,000 00 
750,000 00 
110,000 00 
8,144.88 
7,500.00 
50,000.00 

125,000 00 
1,000,000 00 

115,000.00 
1,357.18 

100,000.00 


Aug. 1,1914 
Mar. 3,1915 

Mar. 3,1873 
June 16,1880 
Mar. 3,1881 
Aug. 7,1882 
Mar. 3,1883 
Aug. 4,1886 
Mar. 3,1887 
Oct. 2,1888 
Mar. 2,1889 
Auet. 3,1890 
Sept. 30, 1890 
Mar. 3,1893 
July 1,1916 
June 12,1917 
June 28,1902 
Mar. 3, 1905 
June 30,1906 

do 

do 

Mar. 4, 1907 
June 25,1910 
June 12,1917 
July 29,1914 
July 1, 1916 
June 12,1917 


38 
38 

17 
21 
21 
22 
22 
24 
24 
25 
25 
26 
26 
27 
39 
40 
32 
33 
34 

34 

34 

34 
36 
40 
38 
39 
40 


613 

827 

621 

259 
435 
305 
604 
223 
511 
507 
940 
373 
507 
650 
267 
110 
423 
1160 
699 

795 

793 
1302 
706 
110 
563 
267 
110 


$150,000.00 
350,000.00 

300,000.00 
75,000.00 
100,000.00 
200,000.00 
125,000.00 
250,000.00 
200,000.00 
50,000.00 
250,000 00 
249,000.00 
110,000 00 
8,144 88 
7,500 00 
50,000 00 
60 000.00 
20,000 00 
45,000.00 

1,000,000.00 

40,000.00 
50,000.00 
25,000.00 
1, 357. IS 
20,000 00 
500.00 
15, 000. 00 


Contract in force 
for buildings. 
Site transferred 
from War De- 
partment. 
Site partly do- 
nated. 

Contract not 
awarded for 
mail - conveying 
machinery ; in 
force for exten- 
sion. 

Site transferred by 
War Depart- 
ment. Partof site 
leased by city. 
No provision for 
buflding. Sold. 

Site selected. 


Site 


Building... T ._ 


Limit increased 


Elevator, approaches, etc... 
For extra work 


Mail-conveying machinery . 
Enlargement, extension,etc. 

Site and building 


l,!,,!| l.-.M/Uv' I'.^.iV 

ment. 
Site 

Sale oT site for not less than 
$750,000, and deposited 
as miscellaneous receipts 
or applied toward pur- 
chase of another site. 
Site and building 
Additional land 


Mar. 4,1913i 

rin Tuna 3A IQflft 


Plttston, Pa 


June 12,1917 

1 
11 do ' Mar. 4,1913 

i 


Site and building 








No. 


Expenditures. 




Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
lepairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1206 
120" 
120S 

1209 

1210 
121 


$445,556.95 
*i.fiin.4fi f > i^ 
hi,'-*- ii 


fi7*fi<u"ftn 


""$i84,"65S"3~i 
7,790.53 

2,344 92 
8,601 99 


$445,556.95 
1,812,814 51 
121,475.66 

2,344 92 
04,476.63 


"~$36i;i25."65 

189.98 
942,343.91 

/ 28,847 14 
\ 1,357 18 


"JanY"fl,~iS78" 





$53,087.96 
21,366.00 


81,355.09 
18,440.00 




/Apr. 16,1907 
\lTay 20,1907 
Juno 13,1908 
Apr. 12,1918 


\ 






*85, 874. 64 




( 






$20,000.00 




15,500.00 
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w 

H 
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ta 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated wiih Division B by corresponding line numbers) Continued. 


No. 


State and location. 


' 

br. 




Title of building. 


Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


Date of act. 


Statutes 


Project or object. L S f 

i 

i 


Date of act. 


Statutes. 


Amount. 


3 


& 


1 


I 


1212 
1212 
1214 

1215 
1216 
1217 

1218 
1219 

1220 


Plainfield, N. J.... 
Platteville,Wis... 
Plattsburg,N.Y.. 

Plattsmouth, Nebr 
Plymouth, Ind.... 
Plymouth,Mass... 

Pocatello, Idaho.. 

Point Pleasant, 
\V. Va. 

Ponce, P. R 


5 
3 

31 

1 
13 
16 

1 
t 


Post office .. 


May 30,1908 
Feb. 25,1910 

Mar. 4, 1913 
June 30,1906 
May 30,1908 

Mar. 3, 1855 
do 
do 
June 12,1858 
do 
June 30,1906 
May 30,1908 

Mar. 4,1913 

June 30.1906 
May 30,1903 

' Mar. 4 1909 
June 23 1910 
May 27,1912 

May 30,1908 
, June 25,1910 

May 30.1908 


35 

36 

37 
34 
35 

10 
10 
10 

11 
11 

34 
35 

37 

34 
35 

35 
36 
37 

35 

36 

35 


530 
207 

867 
781 
524 

. 

672 
672 
323 
324 
783 
527 

877 

782 
526 

955 
678 
117 

533 
681 

532 


Site and building 


$100,000.00 

50,000 00 
40,000 00 
25,000.00 

5,000.00 
50,000 00 
5 000 00 
10,000 00 
9,903 00 
7,500 00 
50,000.00 

10,000.00 

12 000 00 
75,000.00 

30,000.00 

10 030 00 
100,000 00 

75,000 00 


May 30,1908 
Feb. 25,1910 
June 23,1913 
Mar. 3,1915 
June 30,1906 
Mar. 4,1907 
May 30,1908 
Mar. 4,1909 
Mar. 3,1855 
June 12,1858 
do 

June 30.1906 
May 30.1908 
Mar. 4, 1909 
July 29,1914 

June 30,1906 
May 30.1908 
June 23, 1913 
Aug. 1,1914 

May 30,1908 
Aug. 24,1912 
June 23.1913 
May 30,1908 
Mar. 4, 1911 
Aug. 24,1912 
June 23,1913 


35 
36 
38 
38 
31 
34 
35 
35 
10 
11 
11 

34 
35 
35 
38 


486 
207 
12 
827 
794 
1302 
482 
955 
672 
323 
324 

795 
484 
955 
563 

795 
483 
12 
G13 

487 
423 
12 
487 
1379 
423 
12 


$25,000 00 
15,000 00 
30,000 00 
80,000 00 
13,000 00 
15,000 00 
15,000 00 
22,00000 
60.000 00 
10,000 00 
9,900.00 

7,500 00 
15.030 00 
35,003 03 
10,000.00 

12.000.00 
25.030 03 
45,010.03 
35,000.00 

10 000 00 
50.030 03 
50,000 00 
20 000 00 
35 000 00 
10 OOf) 00 
10,000 00 


1917 
1911 
1858 

1912 
1915 

1916 
1913 


Site not selected; 
no provision for 
building. 

Site donated. 

President's procla- 
mation of June 
30, 1903. 


do 

Customhouse and 
post office. 

Post office 


Additional for site within 
limit, S15,000. 
Limit increased 


Site and building 


Limit increased " 


Site 


Building 


Architects' fee, etc 




Fencing, grading, etc 


Site 


do 
do 

Post office and 
courthouse. 

Post office 


Building 


Site 


do 


Building (additional land, 
S10.000). 
Limit for site removed 


35 
33 
33 


Portion of site to be sold 
for S103 -Burns lot. 
Site 


Building 


37 
38 
35 
36 
37 
38 


Site and building 




i 
Lot and building . 






! 












- 



go 






No. 


Expenditures. 




Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1212 
1213 
1214 
1215 
12ie 
121" 
121* 
121< 
122 


S9ft,R23.91 
1 *56,472.9S 
i *66,425.17 
1 *49,S53 53 
>l 
h 83,967.69 
i 1 *99 123 52 




SI, 079 84 
775 80 
33,923 24 
14,613 09 

1 1," 135*41 
i 1,004 82 
1,007 27 
1 3,153.50 


597,903 75 
57, 248. 78 


830,000 00 
8,526 49 
5,000 03 
2,618.&9 

9Q~fi9fMO 
I u 
, ,1111 ii 1 


June 5, 1911 
Dec. 5,1907 
June 10,1856 
Aug. 23,1907 

"De2*"26,~i9ii" 
M ir. 25, 1909 
i,.ue 12,1909 




$750.00 


322,426.09 


Surplus fund, June 30, 1918, $876.48. 





100,348 41 
64,466 62 

flK'inVin 
ii in i * i 
11 i -i i 

M i > 





i," 666*65 


10,000.03 
3,412.12 

4*154*69 




)' 62,345.91 






)' 







o: 



DIVISION A. Statement of legislative authorizations and appropriations, wth notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers') Continued. 



Co 
Co 



No. 

1221 
1222 

1223 

1224 
1225 

1226 1 
1227 
1228 


State and location. 


*> Title of building. 

o 


Legislative authorizations. 


Appropriations. 


j 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


* 


t 


| 


t' 


Pontiae, 111 


17 Post office 


May 30,1908 
June 25,1910 

June 30,1906 
May 30,190S 
July 29,1914 

Mav 30,1908 
June 25,1910 

May 30,1908 

June 10,1872 
July 31,1876 
Mar. C, 1^77 
Mar. 3, 1915 

June 25,1910 
do 

Mar. 3, 1903 
June GO, 1906 
May 30,1908 
Mar. 4, 1909 


35 
36 

34 
35 

38 

35 
36 

35 

17 

19 
19 
38 

36 
36 

32 
34 
35 
35 


529 
677 

783 
526 
677 

534 
682 

532 

387 
111 
351 
827 

6S6 
6S5 

120s 
777 
521 
955 


Site and building 


$65,000.00 
25,000.00 

15,000.00 
70,000.00 
.75 

10,000.00 
65,000.00 

125,000,00 

200,000.00 
36,000.00 
10,000.00 
3,500.00 

80,000.00 
60,000.00 

60,000 00 
200,000.00 
90, COO. 00 


May 30,1908 
Mar. 4, 1911 
Aug. 24,1912 
June 23,1913 
June 30,1906 
May 30,1908 
Mar. 4,1909 
Mar. 4,1911 
July 29,1914 
May 30,1908 
Aug. 24,1912 
June 23,1913 
Aug. 1,1914 
May 30,1908 
June 25,1910 
Mar. 4, 1911 
Mar. 3,1873 
June 23,1874 
Mar. 3, 1875 
July 31,1876 
Mar. 3, 1S77 
Mar. 3, 1915 
Mar. 4, 1911 
June 23,1913 
Aug. 1, 1914 
Mar. 3, 1915 
Mar. 4, 1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 
Mar. 3, 1903 
June. 30, 1906 
Mar. 4, 1907 
ieb. 25,1910 
June 25,1910 


35 
36 
37 
38 
34 
35 

3(3 
38 
35 
37 
38 
38 
35 
36 
36 
17 
18 
18 
19 
19 
35 
36 
38 
38 
3S 
36 
38 
38 

32 
34 
34 
36 
36 


485 
1379 
423 
13 
795 
483 
955 
1379 
577 
488 
423 
13 
613 
486 
706 
1379 
523 
228 
395 
111 
351 
827 
1379 
13 
613 
827 
1379 
13 
613 
27 
1039 
791 
1302 
207 
706 


$20,000.00 
45,000.00 
10,000.00 
15,000 00 
15,000.00 
20,000 00 
40,000 00 
10,000.00 
.75 
10,000.00 
20,000.00 
35,000.00 
10,000 00 
13,000 00 
75,000.00 
37,000.00 
100,000.00 
75,000.00 
?\nftft nn 

loldoo oc 

3,500.00 
16,000.00 
25,000.00 
29,000.00 
10,000.00 
12,000.00 
10,000.00 
20,000.00 
18,000.00 
60,000.00 
25,000.00 
125,000.00 
100,000.00 
40,000.00 


1913 
1912 

1914 

1912 
1877 

1916 
1916 
1911 


Contract not 
awarded for 
lookouts, etc. 


Pontiac, Mich. 


6 do ... 


Limit increased 


Site 


Poplar Bluff, Mo. . 

Port Arthur, Tex.. 
Port Huron, Mich. 

PortJervis.N Y.. 
Portland, Ind 
Portland, Me i 


14.. .do 

2 Post office and 
customhouse. 

7 Customhouse and 
post officp. 

26 Post oflice 


Building 


Deficiency appropriation. . . 
Site 


Building . . 


Site and building 


..do 


Completion 


Fencing, grading, etc 


Lookout gallery and re- 
modeling first floor. 

Site and building 


8 do 
1 Courthouse 


do 


Site 






Building 


Limit increased 


Additional for site within 
limit. 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
iiith notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites, 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


TotolfoJune 
30, 19 IS. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1221 
1222 
1223 
1224 
1225 
1226 
1227 

1228 


*S73, 867 32 




$1.262 16 
3,213 01 
1,116.40 
5,956.18 
41,216.71 
841.00 
841.74 

4,782.95 


$75,129.45 
73,210.85 
64,617.63 
121,404.52 
281,920.05 
53,414.96 
48,582.74 

245,864.73 


$16, 110 00 
12,035 34 
9,000.00 
9,550.00 
5,250.00 
15,500.00 
9,000.00 

/ 68,210.63 
\ 41,032.22 


Julv 22,1909 
July 17,1907 
Oct. 22,1909 
Oct. 33,1909 
Jan. 16,1873 
Aug. 23,1911 
Sept. 22, 1911 
[Sept. 28, 1903 
{Nov. 24,1903 
(Mar. 8,1910 








Surplus fund, June 30, 1918, $1,248.77. 


*G9,997.84 
63,501 23 
*115,448 34 
*240,703 34 
62,573 96 
*47,721.00 

241,081.78 














$250.00 
















$3,500.00 
10,317.29 







1,608.75 








I 








I 







DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites t the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



CO 
CO 
00 



No. State and location. 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 


+> Title of building. 
^. Date of act. 

3 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


I 




1 


5 


1229 Portland, Me 

1230 do 
1231 do 


1 Post office and June 28,1866 
courthouse. July 20,1868 
July 25,1868 
Mar. 3, 1869 
1 Apr. 20,1870 
July 15,1870 
do , 
Mar. 3,1871 
May 18,1^72 
June 12,1917 

1 Customhouse July 2,1864 


14 
15 
15 
15 
16 
16 
16 
16 
17 
40 

13 
14 

15 
15 
16 
13 
16 
16 
16 
16 
17 
10 
10 
11 

ii 

16 

25 
26 
27 

23 


319 
114 
173 
306 
85 
296 
295 
516 
126 
110 

350 
22 

114 

'I? 

305 
84 
294 
2Ub 
510 
126 
S7 

222 
323 
22 

85 

507 
951 
2S4 
373 


Building, on old site 


$150,000.00 
50,000.00 
50,000.00 
25,000.00 
20,000.00 
in.nnn nn 


June 28,1868 
July 20,1868 
July 25,1868 
Mar. 3,1869 
Apr. 20,1870 
Jnlv 1^.1^70 


14 
15 
15 
15 
16 
16 
16 
16 
17 
40 

13 
14 
15 
15 
16 
15 
16 
16 
16 
16 
17 

10 
10 
11 
11 
14 
16 
25 
26 
27 
28 


319 
114 
173 
306 
85 
296 
295 
516 
126 
110 

350 
22 
114 
173 
11 
305 
84 
294 
296 
510 
126 

87 
562 
222 
323 
22 
85 
507 
951 
284 
373 


$150,000.00 
50,000.00 
50,000.00 
25,000.00 
20,000.00 
10,000.00 
25,000.00 
56,816.64 
15,398.00 
1,500.00 

50,000.00 
75,000.00 
100,000.00 
50,000.00 
70,000.00 
60,000.00 
30,000.00 
37, 222. 00 
15,000.00 
42,833.99 
10,851.00 

30,000.00 
50,000.00 
16,000.00 
3,000.00 
3,000.00 
10, 000. 00 
2,00000 
3,000.00 
3,000.00 
1,000.00 


1871 

1871 
1857 


Contract not 
awarded for 
mail - conveying 
machinery. 


Construction ... . ........ 


do 


do 


Plastering, etc 


Furniture 


do 
do 


l/.ini (in 

50,000.00 
75,000.00 

100,000.00 
60,000.00 
70,000.00 
60,000.00 
30,000.00 
37,222.00 
15,000 00 
42,833.99 
10,851.00 
30,000.00 
50,000.00 
16,000.00 
3,000 00 
3,000.00 

10,000.00 

2,000.00 
3,000.00 
3,000.00 
1 000.00 


iiX i.V'.'ii 

July 2,1864 
Apr. 7,1866 
July 20,1868 
July 25,1868 
Apr. 10,1869 
Mar. 3,1869 
Apr. 20,1870 
July 15,1870 
do 
Mar. 3,1871 
May 18,1872 

Aug. 31,1852 
Aug. 4, 1854 
Mar. 3, 1857 
June 12,1858 
Apr. 7, 1866 
Apr. 20,1870 
Oct. 2, 1888 
Mar. 3,1891 
July 28,1892 
Aug. 18,1894 


Mail-conveying machinery. 
Building, on old site 


Apr. 7,1866 

July 20.1S68 
July 25,lS6s 
Apr. 10.1S69 
Mar. 3, 1*03 
Apr. 2J.1S7U 
Julv 15,1870 
.../.do 
Mar. 3, 1S71 
May 1S.1S72 
1 Marine hospital... Aug. 31,1^52 
Aug. 4,1854 
Mar. 3, 1^57 
June 12,1^58 
Apr. 7, 1S66 

Apr. 20,1870 

Oct. 2,18SS 
Mar. 3,1 soi 
Tulr 2V ^92 
\uc IS. Ib94 


Building: 835,000 for addi- 
tional land. 
Construction 


do 


do 


do 


Plastering, etc ... 


Compbtion, etc 

Furniture etc 


Completion 


do 

Site and building 


Continuaticn 


Fencing, grading etc ... 


Compltion "' 


Securing right and building 
bridge across canal. 
Repairing damage done by 
1 storm. 

riirrii-hin.- T~ifr -iTFplv. . . 
I 1" !' l-l I'I'MI 

1 Complete light plant 


Steam laundrv.*. 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, shoibinq outstanding obligations and balances, 
nirh notes as to surplus-fund deposits, and other features. (Associated vAih Division A by corresponding line numbers) Continued. 



No. 




Expenditures. 


Remarks. 




Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, Annual Total tnTimp 
Bltemuon., ropaus, ^AT 


Pntsi . ' Dateofpur- 
Lost - t chase. 

1 


Site. 


Building. 


12291 *S392, 21464 
1230 *494,<tel Oo 

12311 ^3,511 3" 


' $104, 568, 3S S4%, 783 02 
39,100 9J 534, CS1 93 

SG.QR4 2') 110,67009 201,16569 


85,500.00 July 5,1849 
.in -nn nn'/ ct - 4 > 182S 

40 >t )00oo| Dec 31 ; 18C6 

,o z~ R 19 lvlar. 22,1852 
13,5or> 12^ Feb 15il86U 






51,500.00 




\ 










] 









Vi 

a 



w 



I 



o 



o 



CO 
CO 
CO 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, ike progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



00 
t 
O 



No. 


State and location 


4J 

3 


Title of building. 


Legislath e authorizations. 


Appropriations. 


! 

i 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


i 

fe 


1 


& 
& 


1232 

1233 

i 
1234 

1235 

1236 
1237 ( 


Portland, Me 
Portland, Greg 
do . . 

do 

Port Royal, S C.. 
Portsmouth, N.H. 


1 

3 

a 

3 

2 

1 


Quarantine station 
Customhouse 


Mar. 3, 1903 
June 30,1906 
Mar. 4, 1907 
Auc. 24,1912 
Apr. 3, 1914 
Jan. 24,1891 
Mar. 3, 1893 
June 6, 1902 

July 20,1868 
July 15.1870 
Mar. 3, 1871 
Mar. 3, 1873 
June 23,1874 

do 

Mar. 3, 1875 
June 6.1902 
June 25,1910 
Mar. 4, 1913 
Oct. 22,1913 

Mar. 3,1915 


32 
34 
34 
37 
38 
26 
27 
32 

15 
16 
16 
17 
18 

IS 
18 
32 
36 
37 
38 

38. 


1091 
701 
1307 
512 
312 
727 
573 
314 

114 
295 
509 
524 
228 

228 
408 
314 
691 
879 
210 

827 


Site and building . 


$50,000.00 
2,000.00 
2, 183. 00 
43,880.00 
23,620.00 
500,000.00 
250,000.00 
10, COO. 00 

100,000.00 
40,000.00 
100.000.00 
76 500.00 
20,000.00 

20,000.00 
40.00000 
200,000.00 
500,000.00 
1,000,000.00 


Mar. 3, 1903 
June 30,1908 
Mar. 4,1907 
Aug. 26,1912 
Mar. 3, 1915 
Mar. 3, 1891 
Mar. 2, 1895 
June 4,1897 
Mar. 3, 1899 
June 28,1902 
July 20,1868 
Mar. 3, 1869 
July 15,1870 
Mar. 3. 1871 
Mar. 3,1873 
June 23, 1*74 
Mar. 3, 1875 
June 28 1902 
Mar. 3, 1903 
Mar. 4, 1911 
Oct. 22,1913 
Mar. 3, 1915 
July 1,1916 
June 12,1917 


32 
34 
34 
37 
38 
26 
28 
30 
30 
32 
15 
15 
16 
16 
17 
18 
18 
32 
32 
36 
38 
38 
39 
40 


1091 
701 
1307 
597 
829 
951 
912 
12 
1075 
425 
114 
305 
295 
509 
524 
228 
408 
425 
1089 
1380 
210 
827 
267 
110 


$50,000.00 
2,000.00 
2,183.00 
43,880.00 
23,620.00 
250,000.00 
100,000.00 
200,000.00 
200,000.00 
10,000.00 
50.000.00 

so. ono no 

40.000.00 
100,000.00 
76,500.00 
40,000.00 
40,000.00 
25 000 00 
175 000.00 
500,000.00 
160,000 00 
50,000.00 
425,000.00 
365,000.00 


.... 
1901 

1875 
1905 


Contract in force 
for extension. 

Old building. 

New building. 
Contract in force. 
LewisP.Hobart, 
architect. Ap- 
propriation title 
"Post office and 
courthouse." 

On Paris Island, 
Port Royal 
Sound. 


Quarantine property 


Completion 


Quarantine facilities 


Limit increased 


Site and building . 


Post office and 
courthouse. 

Post office 


Limit increased ." 


. ..do 


Site and building 


Continuation 


do 


Completion 


Grading, fencing, ap- 
proaches, 
rurniture 


Completion 


Extension, etc 


Site 


Quarantine station 

Customhouse and 
post office. 


Building 


Uiifi-rii-jnlH] ! il.iinvor i'ii 
ififiruI'M iMuU mj.lt |\j|J 

able for building. 
Installation of vacuum 
cleaning, etc., may be 
eliminated. 


Aug. 18,1856 
do 
do 

June 12,1858 


11, 92 
11 ; 92 
11 92 
111 323 


Site 


10,500 00 
88,000.00 
8.800.00 
50,000.00 


Aug. 18,1856 
June 12.1858 


11 
11 


92 
323 


116,300.00 
50,000.00 


1860 


Building 


Architects' fee 


Completion 



DIVISION B. Statement of expenditures for building (construction and annual repairs^ etc.) and sites, shovjing outstanding obligations and balances, 
uiih notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) -Continued. 



No. 


Expenditures. 


Buildings. 


Sites. 


Outstanding obligations. 


1 Remarks. 
Balances. 

i 


Construction. 


Extensions, , Annual 
alterations, repairs, 
etc ' etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1232 

1233 
1904 


*S27,483.19 
*599,594.20 
*3G5,332.20 
670,872.86 


$19,809.00 88,956.52 
33 296 50 


856,308.71 
632,890.70 
624,963.43 
670,888.86 
2,571.31 
239,013.66 


120,010.13 
160,405.80 
15,000.00 
340,000.00 


Apr. 14,1904 
Aug. 16,1892 
Apr. 6, 1868 
July 14,1911 




$45,074.00 


$2,557.00! 




199,995.75 59,635.48 
16 00 








1235 
1236 
1237 




315,808.97 


i3,si8.i7J 


2,571.31 




H45.116.01 


93.897.65 


19,500.00 


June 8.1857 










00 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites t the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



CO 



No. 


State and location, tS 

fcr 



Title of building. 


Legislative authorizations. Appropriations. 


i 
1 


Remarks. 


Date of act. 


Statutes 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


! 


1 


& 


1238 

1239 
1240 

1241 

1212 
1243 

1244 

1245 

i 


Portsmouth, Ohio. 10 

Portsmouth, Va... 2 

Port Townsend, 2 
Wash. 

do 2 

do 2 

Pottstown, Pa.... 8 

Pottsville, Pa 12' 
Poughbeep3ie,X.Y 26 


Post office and 
courthouse. 

Post office and 
customhouse. 

Customhouse and 
post office. 

Marine hospital... 

Quarantine station 
Post office 


Mar. 11,1888 
Feb. 13,1891 
Aug. 23.1894 
June 25.1910 

June 6, 1902 
June 30,1906 

Mar. 3,1885 
Aug. 4,1886 
Mar. 30,18^8 
Oct. 19,1888 
Aug 23,1894 
Aug. 7,1882 
Mar. 3, 1893 
June 11,1896 
July 1, 1898 
June 12,1917 ( 

Aug. 1.1888 
Mar 3,1S99 , 
Mar. 3.1905 
June 25.1910 
Mar 4,] 913 

Feb 20.1895 

July 15 1*2 
Mar. 3, 18R5 
Aug. 4,lSSo 
Mar. 4, 1913 

i 


25 
26 
28 
36 

32 
34 

23 
24 
25 
25 
28 
22 
27 
29 
30 
40 

25 
30 
33 
36 
37 

28 

22 
23 
24 
37 


137 
759 
42S 
680 

320 
777 

347 
223 
48 
568 
428 
305 
572 
416 
599 
112 

357 
107S 
1162, 
691 
872, 

69o' 

171 
4Rl< 
223 
869 


Site and building 


860,000.00 
15,00000 
100.97 
65,000.00 

15.000.00 
98,000.00 

70,000.00 
12,000 00 
38,000 00 
120,000.00 
11.000 00 
1R 000 00 
30.00000 
6,000 00 
1.500.00 
1,000 OJ 

55,500.00 
26.200 00 
9.500.00 
25.000.00 
90,000.00 

60.000.00 

75.000 00 
30.000 00 
5.000 CO 
68,000.00 


Oct. 2.1888 
Feb. 13,1891 
Aug. 23,1894 
Mar. 4, 1911 
Aug. 24,1912 
June 23,1913 
June 28,1902 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
Mar. 3. 1885 
Aug. 4,1886 
Mar. 30.1888 
Oct. 19,1888 
Aug. 23.1894 
Aug. 7,1882 
Mar. 3, 1S93 
June 11.1896 
July 1,1898 
June 12,1917 

Aug. 1, 1S8S 
Mar. 3, 199 
Mar 3. 1905 
Mar. 4.1911 
T eb. 28 1916 
July 1, 1916 
June 12,1917 
Mar. 2, 18^5 
June 4. 1SQ7 
Jnlv 15.1S2 
Mar. 3 18S5 
Aug. 4,1886 
Au?. 1.1914 
Mar. 3, 1915 


25 
26 
28 
36 
37 
38 
32 
34 
34 
35 
23 
24 
25 
25 
28 
' 22 
27 
29 
30 

. 

25 
30 
33 
36 
39 
39 
40 
28 
30 

38 J 


507 
759 
428 
1380 
423 
13 
429 
791 
1302 
956 
347 
223 
48 
568 
428 
305 
572 
416 
599 

" 

357 
1078 
1162 

i 

S8 

912 
12 
171 
481 
223 
613 
827 


JfiO.Onn Ofi 

\ r > oon (H) 

100 97 
40.000 00 
10, 000 00 
15,000.00 
15,000.00 
30,000.00 
43,000 00 
25.000 00 
70.000.00 

I2ono oo 

38,000 00 
120,000,00 
11 000 00 
18.00000 
30.00000 
6 000.00 
1.50000 
1,000 00 

55 500 00 
26 200 (K) 
9,500.00 
25,00000 
36,000 00 
36,000.01) 
18,000.00 
20.000 00 
40.000 00 
75.000 00 
30,000.00 
5,000 00 
28 000 00 
40.000.00 


IS02 
1913 
1909 

1893 
1S96 

1903 
1918 

1899 
1886 


Contract not 
awarded for 
tent houses. 

Contract not 
awarded for 
extension. 


Limit increased 




E xiension . etc . 


Site 


Building and additional 
land. 

Site and building 


Approaches, etc 


Completion .... 


.do .. 


Flevators, etc 


c iU- iii.l rnilMInf 


Heating apparatus 


Verandas 


Tent houses 


Site and buildings 


Impro \ements 


Isolation hospital 


Site 


do 
do 


Building 


Site and building 


.do . . ,_| 


I ira it increased i 
Appioiches 


Extension and additional 
land. 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
uith notes as to surplus-fund deposits, and other features. (Associated uith Division A by corresponding line numbers) ^Continued. 



No. 


Expenditures. 


Bemarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repans, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1238 
1239 

1240 
1241 
1242 
1243 
1244 

1245 


*$62,672.42 
*86,891.73 

*241,822.81 
*3G,206.10 
*52,000.00 
03,931.60 
*41,324.36 

172,801.40 


00,183.41 


$9,235.82 
4,608. 56 

21,052.83 
32,468 00 
29,725.53 
971 03 
16,671.54 

35,228.68 


8132,091.05 
91,500.31 

202,875 04 
68,674.70 
115,521.25 
04, %2 f,3 
67,995.90 

108,030.08 


$12,391.85 
/ 14,970.77 
\ 7,510.50 
9,177.19 
18,000 00 
3,oOO.OO 
17.000 00 
18,675 61 
/ 37,540.17 
\ 4,500.00 


Mar. 16,1889 
Mar. 29,1904 
Dec. 11,1906 
Dec. 11,1885 
Oct. 11,1882 
Pept. 10,1*92 
Apr. 1, 1912 
Apr. 13,1897 
Sept. 1,1883 
May 25,1916 




893.75 




Surplus fund, June 30. 1918, 84.722.84. 
Cost of site includes building. 


X 






J 












$1,000.00 


33,795.72 








12,517.94 


13,550.40 






\ 


:::::::::::::: 


63,500.00 




/ 





00 

rf*. 

CO 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



Co 













Legislative authorizations. 


Appropriations. 






No. 


State and location. 


i 


Title of building. 




Statutes. 




T Itnvf nt 




Statutes. 




I 


Remarks. 






f-c 




Date of act. 




<ri 


Project or object. 


cost. 


Date of act. 




<o 


Amount. 


^ 














3 


i? 








g 


s 





















n. 








> 


{2 




>H 




1246 


Poughkeepsle, 
N. Y. 


.... 


Rent of buildings. 


Mar. 3,1915 


38 


827 


Temporary quarters and 
moving expenses. 


$10,000.00 


Mar. 3,1915 


38 


827 


$10,000.00 


.... 




1247 


Pratt, Kans 


7 


Post office 


Mar 4, 1913 


37 


874 


Site and building 


60,000.00 


July 29,1914 
June 12,1917 


38 
40 


563 
110 


7,400.00 
40,000.00 


.... 


Contract not 
awarded for 
building. 








1248 


Prescott, Ariz 


1 


do 


do 


37 


877 


Site 


7,500.00 


Aug 1, 1914 


38 


A13 


7 500 00 




No provision for 


mo 


Prescott, Ark 


7 


do 


. .do... .. 


37 


873 


Site pnd building 


50 000 00 


July 1 1916 


39l 268 


C AAA AA 




building. 
Site donated 


















June 12ll917 


401 110 


35,000.00 


.... 


Contract not 








1 




















awarded for 


1250 


Prestonsburg, Ky. 


10 


... .do 


do 


37 


878 


Site 


5,000.00 


July 29,1914 


38 


563 


5,000 00 




building. 
No provision for 


1251 


Princeton, HI 


16 


do 


June 25,1910 


36 


685 


Site and building 


70,000.00 


Mar. 4,1911 




1380 


14.000 00 


1916 


^building. 




















Aue. 1,1914 


38 


613 


6,000.00 






1252 


Princeton, Iiid 


1 


do 


May 30,1908 


35 


529 


do 


65 000 00 


Mar. 3.1915 
May 30 1908 


38 
35 


827 
485 


50.000.00 
20 000 00 


1913 






















Mar 4*1911 


36 


1380 








1253 


Providence, R. I.. 


2 


r,rt..n,i,,,,r.< in.] 


Mar. 3,1853 


10 


202 


Additional land to old cus- 


16,000.00 


Mar! si 1853 


10 


202 


ifl|ooo!oo 


1857 








['i 1 -iiln i 








tomhouse. 




do 


10 


20? 


34.000.0C 












do 


10 


202 


Building 


34 000 00 


Aue 4 1854 


10 


559 


224 000 00 












Aug. 4, 1854 


10 


559 


Site 


24 000 00 


Apr 1 1886 


14 


22 


3 000 00 












do 


10 


559 


Building 


200 000 00 




















Apr. 7, 1886 


14 


22 




3 ooo on 














1254 


do 


2 


Post office, court- 
house, and cus- 
tomhouse. 


June 6, 1902 


32 


322 


Bui Mini: Ol.l bnildim; 
and site to be sold for not 
less than 300,000 and de- 
posited as miscellaneous 




June 21,1902 
Mar. 3, 1903 
Apr. 21,1904 
Mar. 3,1905 


32 
32 
33 
33 


429 
1089 
456 
llfiO 


25,000.00 
125,000.00 
50,000.00 
300,000.00 


1908 


Site donated. 
Clarke & Howe, 
architects. 


! , Mar. 4,1909 
May 20,1912 


35 
37 


956 
115 


receipts. 

(Jl'l liiiUiUm- in i.f ',>i,| (or 


5,000.00 


June 30,1906 
Mar. 4,1907 
Mar. 4,1909 


34 
34 

35 


699 
1302 
956 


250,000.00 
250,000.00 
5,000.00 






1256[ Provlncetown, 16 Post office and Mar. 4,1913 
Mass. customhouse. 


37| 878 




8,000.00 


July 29,1914 


38 


563 


8,000.00 


.... 


No provision for 
bufldinff. 





i 



GQ 

d 



a 

B 

o 

1 

8 



DIVISION B Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund depcsits, and other features. (Associated with Division A by corresponding line numbers)- Continued. 



Expenditures 



No. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Remarks. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual i 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost 


Date of pur- 
chase. 


Site. 


Building. 


1246 
1247 
1248 
1249 
1250 
1251 
1252 
1253 


















$10,000.00 
43,020.00 


Surplus fund, June 30, 1918, 12,000. 
Surplus fund, June 30, 1917, $989.90. 

Surplus fund, June 30, 1918, $500. 


$80.00 






380.66 


$4,300.66 
7,500.00 

3,"666!66 

10,500.00 
11,137.50 
40,000.00 
15.90 
7,500.00 


Nov. 14,1916 
Apr. 13,1915 
Aug. 24,1914 
Mar. 12,1918 
Dec. 22,1911 
May 25,1909 
Oct. 9,1854 
Feb. 16,1903 
Dec. 10,1917 






39.39 

68," 422*60 
52,544.42 
*209.723.32 




$7.50 

859. "i9 
1,513.52 
91,664.52 


46.89 

59,"28i."79 
54,057.94 
301,387.84 


"""""" 


S87."fi6 
1,318.00 


39,930.61 
.08 


.............. 


12541 *1, 004, 791. 69 




47,394.88 


1,052,180.57 









1-3 



Q 

l 

w 



oo 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers') Continued. 



No. ! State and location. 


| 


Title of building. 


Legislative authorizations. 


Appropriations. 


I 


Kemarks, 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


I ! 


1 


S 


1256 
1257 

1258 
1259 

1200 
1261 

1262 
1263 


Provo, Utah 


1 
2 

7 


Post office - 


June 30,190G 

Feb. 7,1891 
Mar. 3,1891 

May 30,1908 
June 25,1910 

do 


34 

26 

26 

35 
36 

36 
37 

34 
36 

3b 

22 
24 
35 
36 

39 

32 
34 


781 

733 
951 

536 
683 

692 
873 

784 
683 

684 

62 
223 
524 
121 

26S 

320 
777 


Site and building 


$60,000.00 

225,000 00 
75,000.00 

7,500.00 
50,000.00 

5,000.00 
50,000.00 

25,000.00 
60,000.00 

65,000.00 

175,000.00 
5,000.00 
100,000.00 

1,000.00 

12,000.00 
80,000.00 


June 30.1906 
Mar. 4,1907 
Mar. 3,1891 
Mar. 2,1895 
Tune 4,1S97 
May 30,1908 
Aug. 24,1912 
June 23,1913 
Aug. 1,1914 
Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
July 1, 1916 
June 12,1917 
June 30,1906 
Aug. 24,1912 
June 23,1913 
Mar. 4, 1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 
July 1, 191C 
Aug. 7,1882 
July 7,1884 
Mar. 3,1885 
Aug. 4, 18S<> 
Mav 30,1908 
Mar. 4, 1909 
June 25,1910 
Mar. 4, 1911 
July 1, 1916 
June 28,1902 
June 30,1906 
Mar. 4, 1907 
May 27,1908 


34 
34 
26 
28 
30 
35 
37 
38 
38 
36 
38 
39 
39 
40 
34 
37 
38 
36 
38 
38 
38 
39 
22 
23 
23 
24 
35 
35 
36 
36 
39 
32 
34 
34 
35 


794 
1302 
951 
912 
12 
489 
423 
13 
613 
1380 
827 
18 
26S 
110 
79o 
423 
13 
1380 
13 
613 
827 
26S 
305 
19u 
481 
223 
482 
956 
706 
13SO 
268 
429 
791 
13C2 
318 


$15,000.00 
45,000.00 

ion, oon. on 

50,UOO IKI 
150,000.00 
7,n.QO 

ttvmmi 

'2 r .,IHHU0 
[>,(H ill. On 

fi.OlH) INI 

i, oon. mi 
10,1100 (m 
1'. 1,000 (Hi 
L>H,IH)fM)ii 

2\<HJI) Ll( 
411, (HIM. IH 

2iMHHM 
I.I.IHIO (N 
III (KK> IK 
'.'.>, (KHl IM 
10,(HH) 1)1 

10, (n HI ()i 

S7.rifift.iH 

4<),IHiO (V 

4;,:. mi 
:.,IH i IK 

?\nnn on 

'.II.IH | IN) 

l r i,ni i mi 

1 1 l f 1 II 1 1 N 1 

1,000.00 
12,000.00 
20,000.00 
40,000.00 
20,000.00 


1909 
1S9S 

1915 

1011 

ISsI 
Kill 

1909 

i 


Site donated. 
Do. 

Contract in force 
for building. 

Contract not 
awarded foi 
building. 

Site donated. 

Contract not 
awarded for 
lookouts. 

Additional land 
donated in 1905. 


Pueblo, Colo 
Pulaski, Tenn 


do 

. . . do . 


do 


Limit increased 


Site 


Pulaski, Va 


9 


. do . 


Building 


Site 


P u n x s utawney, 
Pa. 

Putnam, Conn 
Quincy, III...'... 


27 
2 

15 
14 


do 
do 

Post ollice and 
courthouse 

Post office and 
customhouse. 


Mar. 4,1913 

June 30,190b 
June 25,1910 

do 

Mav 9, 1SS2 
Aug. 4,lSSi 
Mar 30,1908 
Aug. 5, 1909 

July 1, 191fi 

June 6, 1902 
June 30,1906 


Building 


Site 


Building 


Site and building 


do 


Qulncy, Mass 


Vpproaches 


Extension, etc 


Additional land T\ ithin 
limit 
Lookouts 


Site 




Building 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

1256 
1257 
1258 
1259 
1200 
1261 

1262 
1263 


Expenditures. 


Buildings. 


Sites. 


Outstanding obligations. 


Remarks. 
Balances. 

i 


Construction. 


Extensions, 
alterations, 
etc. 


mi U rs l 'Total to June 
SS ' 30 ' l918 ' 


Cost. 


Datp of pur- 
chase. 


Site. 


Building. 


*$59,715.98 
*298,990 93 
48,703.8i 
22,458.40 
59,684.66 
156.00 

*164,325.15 
*79,907.50 




$5,624 30 
40,815 21 
813.00 


Sfi5,340.2S 
339,806.14 
49,516.84 
22, 458. 40 
60,917.87 
150.00 

1280,555.02 
82,01031 


S77.79 
1,009.07 
4,500.00 
5,000.00 
24,977.87 
8,500 00 
/ 33.20 
\15,600.00 
/ 60.00 
\11,932.19 


Apr. 10,1907 
Aug. 2,1892 
Aug. 27,1909 
Sept. 16, 1911 
June 13,1907 
Sept. 15, 1911 
Mar. 28,1883 
Nov. 24,1909 
Juno 30,1905 
Apr. 27,1903 




















S78.00 
20,1 "ft 7" 

MI (HI 

800.00 


$1,213.16 
7,381 <*2 
Surplus fund, June 30, 1916, $229.34. 
55,544.00 ( 

1,000.00 








1,233.23 








84,397.00 


31,833.47 
2,102.81 


\ 


/ 

i 




1 


/ 




i 



GO 



DIVISION A.- Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



co 
tf* 

00 



No. 

1264 

126 
1266 

1257 
126S 

120: 

1270 


State and location. 


f 

o 


Title of building. 


Legislative authorizations. 


Appropriations. 


I 




Remarks. 

$ 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


I 


I 


1 


t 


Quitman, Ga 
Racine, Wis.. 


11 

1 
4 

3 
1 


Post office 


June 25,1910 

Dec. 24,1890 

Mar. 3,1857 
June 10,1872 
Mar. 3,1873 
Mar. 3, 1875 
July 31,1876 
Mar. 3, 1877 
June 20,1S7S 
Mar. 3, 1879 
Mar. 2, 18S1 
May 30,1908 
June 25,1910 

May 30,1908 
June 25,1910 

Mar. 4, 1913 
June 30,1906 

June 25,1910 
Mar. 4,1913 


36 

26 

11 
17 
17 
18 
19 
19 
20 
20 
21 
35 
36 

35 
36 

37 
34 

36 
37 


684 

696 

228 
390 
524 
395 
110 
331 
210 
377 
63C 
525 
693 

536 
683 

875 



690 
871 


Site and building 


$50,000.00 

100,000.00 

50,000.00 
100,000.00 
100,000.00 
50,000.00 
50,000.00 
5,300.00 
24,000.00 
5,000.00 
7.190.63 
10,000.00 
225,000.00 

* 7, 500. 00 
100,000.00 

75,000.00 
80,000.00 

10,000.00 
55,000.00 


Mar. 4,1911 
Aug. 1,1914 
Mar. 3,1915 
Feb. 28,1916 
July 1, 1916 
Mar. 3,1891 

Mar. 3,1857 
Juue 10.1872 
Mar. 3,1873 
Mar. 3,1875 
July 31,1876 
Mar. 3,1877 
June 20,1878 
Mar. 3,1879 
Mar. 2,1881 
May 30,1908 
Mar. 4,1911 
Aug. 24,1912 
June 25,1913 
May 30,1908 
Aug. 24, 1912 
June 23,1913 
July 29,1914 
July 1, 1916 
June 12,1917 
June 30,1906 
Mar. 4,1907 
Mar. 4, 1909 
Mar. 4,1911 
Feb. 28,1916 
July 1,1916 
June 12,1917 


36 
38 
38 
39 
39 
26 

11 
17 
17 
18 
19 
19 
20 
20 
21 
35 
36 
37 
38 
35 
37 
38 
38 
39 
40 
34 
34 
35 
36 
39 
39 
40 


1380 
613 
827 
18 
268 
915 

228 
390 
524 
395 
110 
351 
210 
377 
63G 
483 
1380 
423 
13 
489 
423 
13 
563 
268 
110 
794 
1302 
656 
1380 
18 
268 
110 


$10,000.00 
5,000.00 
20,000.00 
10,000.00 
5,000.00 
100,000.00 

50.000.00 
100,000.00 
100,000.00 
50,000.00 
50,000.00 
5,300.00 
24,000.00 
5,000.00 
7,190.63 
10,000.00 
40,000.00 
60,000 00 
l?"s,nnn on 
7,, r .M 00 
50,000.00 
50,000.00 
7,200 00 
500.00 
50,000 00 
20,000.00 
40,00000 
20,000 00 
10,000.00 
500.00 
5,000 00 
49,500 00 


1916 

1898 
1878 

1915 
lit 14 

1910 
1918 


H 


@ 

H 

Old site. QTJ 

s 
1 



o 

1 



HH 

Contract in force 3 
for building. g 

Site donated. t 3 


Customhouse and 
post office. 
Post office and 
courthouse. 

Post office 


... do 


Raleigh, N. C 

Rapid City,S.Dak 
Raton, N, Ilex.... 


do 


Building 


Continuation 


... do 


Completion 


Furniture 


Approaches, grading, etc ... 
Improvements to grounds. . 
For stone furnished 


Elevator 


Extension, etc 


Site 


do 


Building 


Site and building 


Bawlins, Wyo. ... 


1 


do 


do 


Beading, Mass 


5 


do 


Site 


Building 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites , showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

1264 
1265 
1266 
1267 
1268 
1269 
1270 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Extensions, 
Construction, alterations, 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


43 99 j 67 


8902 10 
14,930.03 
39,671 03 
2,326 56 
14.40 
4,143.42 
1.032.44 


S44, SC6. 77 
89,715.47 
611,342 14 
101,1*2.17 
11,594.38 
83,024.78 
54.252.63 


35,000.00 
25,214.56 
8, 120. 53 
5, 500. 00 
7,200.00 
47.37 
9.650.00 


Apr. 28,1913 
TeK 18,182 
-\ug. 7,1860 
Mar. 3,1909 
May 17,1915 
June 30,1907 
Sent. 16, 1913 




57.00 




Surplus fund, June 30, 1917, 5C48.33. 

Surplus fund, June 30, 1918, 51,735.89. 
Surp'us fund, June 30. 1916, $1,043.46 
Deficiency, $9,053.90. 


*74 785 44 






*341 ',496 87' 230,174.21 
98 855 61 




72.66 
98.93 
47,973.92 








11,579 98! 








*78,8R1.36I. . 


53.220.19' 




1.756.00 


$23.81 



CO 



DIVISION A. Statement of legislative authorizations and^ appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



co 
en 
O 



No. 
1271 

127? 
1273 

1274 

1275 
1276 
1277 

1278 


State and location. 


+" 

bO 
g 



Title of building. 


Legislative authorizations. 


Appropriations. 


i 
I 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 

| 


Date of act. 


Statutes. 


Amount. 


23 
24 
35 
36 

37 
36 
37 

36 
37 

35 

B 


i 


i 


I 


Reading, Pa 


13 
3 


Post office 


Mar. 3,1885 
July 29,1886 
May 30 1908 
June 25,1910 

Mar. 4,1913 
June 25,1910 
Mar. 4, 1013 

June 25,1910 
Mar. 4, 1913 

Mav 30,1903 
June 25,1910 

June 30,1900 
Mar. 4, 1900 


346 
166 
525 
697 

868 
690 
873 

692 
872 

533 
681 

780 
956 


Site and building 


580,000.00 
100,000 00 
65,000.00 

70,000.00 
25,000.00 
60,000.00 

10,000.00 
65,000.00 

10,000 00 
75,000.00 

60,000.00 
2,500.00 

39,093.70 
8,000 00 
12,000.00 
10,^00 00 
33,500 00 
23,000.00 

25,000.00 
35,000.00 


Mar. 3,1885 
Mar. 3,1887 
May 30,1908 
Mar. 4,1909 
Mar. 4,1911 
Aug. 1,1914 
Mar. 3.1915 
Mar. 4, 1911 

July 29,1914 
July 1,1916 
June 12,1917 
Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
Julv 1, 1916 
June 12,1917 
May 30,1908 
Aug. 24, 1912 
June 23,1913 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 

"June""6,"ii66" 
Mar. 3, 1901 
Mar. 3, 1905 
June 23,1913 
Oct. 6,1917 

Mar. 3, 1891 
Mar 4, 1911 
Aug. 24,1912 


23 
24 
35 
35 
36 
38 
38 
36 

38 
39 
40 
36 
38 
39 
39 
40 
35 
37 
38 
34 
34 
35 

"31 
31 
33 

40 

26 
36 
37 


481 
511 
483 
956 
1380 
613 
827 
1380 

563 
2GS 
110 
1380 
827 
18 
26S 
110 
487 
423 
13 
793 
1302 
956 

"591 
1137 
1162 

, 18 
467 

m 

1380 
424 


980,000 00 
100,001). 00 
2 1,000 III) 
20,000.00 
10,000.00 
40.000.00 
40,000.00 
25,000.00 

12,000.00 
500.00 
?n,nnn nn 

lit. inn) nil 
1,000.00 
25,000.00 
26,000.00 
13,000.00 
10,000.00 
50,000.00 
25,000.00 
15,000.00 
35,000.00 
12,500 00 
39,093.70 
8,000.00 
12,000 00 
10,500.00 
33,500 00 
25,OOU,00 

25,000.00 
25,00000 
10,000.001 


I8S9 
1917 

1914 
1910 

1894 
1913 


No provision for 
building. 
Contract not 
awarded for 
building. 

Transferred from 
Public Health 
Service. 

Contract not 
awarded for 
crematory, etc. 


Red Bank, N. J... 


do 


Limit increased 


Extension, etc 


Additional land within 
limit. 
Limit increased 


Site 


Red Bluff, Cal.... 
Redfield, S. Dak.. 


2 


do 
do 


Site and building 


Site 


Red Oak, Iowa.... 
Red Wing, Minn.. 

Reedy Island .Del- 
aware Rivei . 
Del. 

Reidsville,N.C.. 


9 
3 
1 

5 


do 
do 


Building 


Site 


Building 


Site and building 


Quaiantine station 

Post office and 
courthouse. 


Foundation work 


Wharves, buildings, etc. . . . 
Pier, etc 


Tune 6. 1900 
Mar. 3, 19 Jl 
M r. 3,100: 
June 23, 191 3 
Get t.,1917 

Jan. 2, 1S91 
June 25,1910 


31 591 
31 1137 
33 1J62 
3^ IS 
40 4t7 

21. 703 
30 6SJ 


Additional quarters, etc 
Isolation hospital, etc. . . . 


C rematoi v, etc 


Ollicus quaiters, etc. 


J <l , 1. . 1 .JIII"M- || 

land, 31,000). 



DIVISION B Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) -Continued. 



No. 


Expenditures. 


Remarks. 


Buildings 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


1 
Extensions. | Annual 
ah trillion- ie;a]ti>, 
eti. ef. 

i 


Tut alto June 
30, IMS. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1271 

1272 
1273 
1274 
1275 
1276 
1277 

127? 


*S132,57s 15 


r 
sin,),0.iu v' ' -14.567 t>2 


8217,145 77 


/ 547,413.55 
\ 35,000.00 
25,000.00 
9,800 OJ 
6,000.00 
8,501.00 
5,542 82 


Nov. 15,1SS6 
Jan. 19,1912 
June 3,1914 
Jan. 31,1917 
.\ug. 19,1911 
Feb. 11,1909 
Jan. 26,1907 


\ 






Surplus fund, Juno 30, 1916, 143.10. 


/ 




$22 600 00 


10D 00 
55,036 79 
*7i,916 19 
*36,934 27 


1 

I f j24 37 
, 1 , 120 67 


100. 03 
55,C61 16 
73,036 83 
61,22^ 80 
17 i, 509. 96 

60,075.33 




?8,592.25 


1,370.96 


1 4,294.53 
69,01s 39, 105,401.57 

34,086 00 5,052 54 

j 






58,500.00 


*20,935 89 


/ 4,047.84 
\ 500.00 


Jan. 19,1892 
Oct. 5, 1911 


\ 


270 00 


/ 





GO 



DIVISION A.. Statement of legislative authorizations and appropriations ', with notes relative to the acquisition of sites, the progress of tfw work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) -Continued. 



CO 

cn 
to 



No. 


State and location. 


| 


Title of building. 


Legislative authorizations. 


Appropriations. 


1 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


i 

32 
34 
36 

37 

36 
37 

35 
37 

32 

26 
28 
32 
35 
10 
10 
10 

16 
23 


1 

AH 


i 


! 


1279 

1280 
1281 

1282 
1283 

1284 
1285 


Reno, Nev 


1 

11 
1 


Post office 


June 6,1902 
June 30,1906 
Feb. 25,1910 

Mar 4, 1913 

June 25,1910 
Mar. 4, 1913 

May 30,1908 
Dec. 19,1912 

June 6,1902 

Feb. 24,1891 
Mar. 2, 1895 
June 6, 1902 
May 30,1908 
Aug. 30,1852 
Aug. 4,1854 
do 

Apr. 20,1870 
Feb. 2li,li>^5 


320 
773 
207 

876 

692 
873 

532 
648 

318 

787 
912 
311 
524 
87 
560 
000 

84 
332 


Site and building 


$60,000.00 
40,000.00 
5,000.00 

91,000.00 

5,000.00 
55,000.01 

60,000.00 
14,000.01. 

80,000.00 

75,000.00 
25,000.00 
20, 000. 00 
10,000.00 
15J,OOO.Ou 
100,0 JO. 00 
4.703.3J 

25,000.00 
100,000.00 


June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1905 
Mar. 4,1907 
Feb. 25,1910 
July 29,1914 
July 1,1916 
June 12,1917 
Mar. 4,1911 
Feb. 28,1916 
July 1, 1916 
June 12.1917 
May 30,1908 
Mar. 4,1909 
Dec. 19.1912 
June 28,1902 
Mar. 3,1903 
Apr. 23,1904 
Mar. 3,1905 
Mar. 3,1891 
i Mar. 2, 1895 
June 28, 1902 
1 May 30,1908 
Aug. 30,1852 
Aug. 4,1854 
do 
Apr. 20,1870 
Feb. 20,1885 
Mar. 3, 1885 
Mar. 30,1888 
Oct. 2,1888 


32 
32 
33 
33 
34 
36 
38 
39 
40 
36 
39 
39 
40 
35 
35 
37 
32 
32 
33 
33 
26 
28 
32 
35 
10 
10 
10 
1C 
23 
23 
25 
2n 


428 
1089 
456 
1160 
1302 
207 
563 
268 
110 
1380 
18 
268 
110 
487 
956 
648 
428 
1089 
456 
1160 
865 
912 
425 
482 
87 
560 
560 
84 
332 
481 
48 
507 


15,000.00 
15,000.00 
15,000.00 
15,000.00 
40.000.00 
6,000.00 
5,500.00 
1,000.00 
30,000.00 
5,000.00 
500.00 
15,000 00 
39,500.00 
15,000.00 
45,000.00 
14.000.00 
20,00(1.00 
20.000.00 
20,000 00 
1 20,000.00 
75,000.00 
25,000.00 
20,000.00 
10,000.00 
100,000.00 
150,000.00 
4,703.35 
23,000.00 
100,000.00 
50,000.00 
33,000.00 
13.500.00 


1909 

1914 
1905 

1897 

18j 


Contract not 
awarded for 
i building. 
Contract in force 
; for building. 

I 

1 

I Portion of old 
1 building demol- 
ished. Addi- 
tional land in 
1903 included 
building thereon. 


RIunelander,\Vis.. 
Richfield, Utah . . . 


do 
do 


TvirnH increased ... .... .. 


Approaches and retaining 
wall. 

Site and building 


Site 


Richford, Vt 


1 

: 




Post office and 
customhouse. 

Post office 


TMiiltfiTtg.^ ,._.. 


Site and building 


Richmond, Ind . . . 
Richmond, Ky. . 
Richmond, Va... 


Limit increased 


Site and building 


Post office and 
courthouse. 

Post office, court- 
house, and cus- 
tomhouse. 


do 


Limit increased . ... 


Alterations and repairs 
Elevator 


Site and building.. .. 


Completijn 


Transferred from custom- 
house, Providence, R. I., 
2,747.35; from custom- 
house, Bath, Me., 2,016. 
Repairs 


Enlargement 



Mar. 3; 18R5 

Mar. 30,1SSS 

' Oct. 2,1888 



4S1 Limit i icreased 50,OOJ.OO 

48 Completion 33,000.03 

507 Heating apparatus, 12,500; 13,500.00 



ipproaches, $1,000. 



June 28,1902 
Mar. 3,1903 

do 

June 30,1906 



425 
32 1089 
34 1039 
34l 796 



75,000.00 
100,000.00 
27,350.00 
40,000.00 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated viih Division A by corresponding line numbers} -Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


i 
Sites. Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- SH 
chase. ue * 


Buildine;. 


1279 
1280 
1281 
1282 
1283 
1284 

1285 


*$95,945.06 
135 00 
25,827.96 
*66, 714. 37 
*66,150.21 
*84,989.60 

*193,757.35 




6,337.21 


S102/22 27 
135 00 
25,827 96 
72,018.74 
73,080 70 
127,872 35 

1,286,981.42 


83,041.64 
6,000.00 
5,000 0) 
7,001 00 
13,849 7 
15,010 40 
{ 61, 000. 00 
2)2,349.45 
450, 000 00 


Oct. 24,1903 
Mar. 1,1917 
Apr. 18,1912 
Jan. 23,1909 
Mar. 3,K03 
le\ 10,1^92 
June 23,1853 
.*pr. 17,1903 
Nov 17,1916 

















S30,365.00 
2,445.65 








S25, 726. 3P 




5,302 37 
6,930.4 
13,703.75 

110,297.01 


.. . 




:;;;;; 






$29, 179 00 
982,927.05 








i 




3,000.00 


i 



Co 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated uiih Division B by corresponding line numbers) Continued. 



CO 



No. 
1285 

1280 

1287 
1288 

1280 

1290, 

1291 

1292 
1293 


State and location. 


Legislative authorizations. 


Appropriations 


i 


Remarks. 


*g ; Title of building. 
Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 

' 


Statutes. 


Amount. 


| 


I 


i 


1 


Richmond, Va .... 
(Continued ) 

Ridgway, Pa.... 

Ripun,Wis 
RivoisiJe, Cal . 

Hoanoke,Va 


3 Post oOice, court- June 6, 1902 
house, and cus- | Mar. 3, 1903 
tomnouse. June 30,1906 

Aug. 8,1914 
June 12,1917 

28 Post office May 30,1908 


32 
32 
34 

38 
40 

35 
37 

37 
35 

26 
34 
34 

36 

8fl 
37 

31 
35' 


313 
1201 

785 

6S6 
110 

536 
872 

876 
528 

780 
776 
1303 

523 

533 

874 
7S3 


Additional land 


$75,000.00 
127,350.00 
800,000.00 

450,000.00 
3,00000 

10,000.00 
80,000.00 

75,000.00 
110, 000. 00 

75,000.00 
75,000.00 

25.000.00 
70,000.00 

7,500.00 
55,000.00 

70,000.00 

5,000.00 
50,000.00 


Mar. 4, 1907 
June 25,1910 
Mar. 4, 1911 
July 1, 1916 
June 12,1917 


fa 

36 
39 
40 


1303' 5260,000.00 
706' 1 50, 000. 00 
1380' 3 "10,000. 00 
268! 4,30,00000 
110 3,000.00 


1912 


Contract not 
awarded for 
mail - conveying 
machinery. 

Site not selected. 
Site selected. 


do 


Reconstruction and re- 
modeling. 
Additional land 


Mail-conveying macliinery . 
Site . 


May 30,1908 
Mar. 3, 1915 
Feb. 28,1916 
July 1, 1916 
July 29,1914 
May 30,1908 
Mar. 4, 1909 
Aug. 24,1912 
June 23, 1913 
Mar. 3, 1891 
June 30,1906 
Mar. 4.1907 
June 25,1910 

Mar. 4,1911 
Aug. 21,1912 
Aug. 1,1914 
Mar. 1, 1915 
May 30,1908 
Aug. 21,1012 
June 23,1913 
July 29,1914 
June 12,1917 
June 30,1906 
May 30, 190S 
Mar. 4,1909 


35 
38 
39 
39 
38 
3c 
35 
37 
3S 
2t> 
34 
31 
36 

36 
37 
3S 
3S 
35 
37 
38 
38 

. 35 
35 ' 


489 
827 
18 
26S 
563 
184 
95G 
424 
13 
952 
791 
1303 
706 

13SO 
424 
613 
827 
4S7 
424 
13 
563 
111 
795 
483 
956 


10,000.00 
, 25,000.00 
20,000.00 
' 35,000.00 
10,400.00 
1 30,000.00 
50,000.00 
5,000.00 
25 000.00 
73, 000. (K 
30.000.110 
, 45,000.00 
25.000.00 

14,000.00 
6,000.00 
' 5,000.00 
45,000.00 
7, -.00. 00 

n,oo.).oo 

40,000.00 
8,200.00 
10,000 00 
8,000.00 
15,000.00 
35, 000, OOi 


1918 

i9i4 

1897 
1911 

1916 
1914 

1912 


Mar. 4, 1913 

o, do do 

11 . .do May 30,1908 


Building 


Site and building 


do 


Post oilice and Feb. 2-i,lb91 
comthouse. June 30,1996 
Mar.^ 4,1907 

Ma\ 30,190* 
L'3 Pust ollico June 2:., 1910 


Site and building 


Riibins.'ii, 111 

Roche!!?, III. . . 

Rochester, lud 
Rochester, Minn. 


Extension, etc 


Additional land within 
limit. 
Limit increased. .. . 


Site and building 


13 d _> Ma^ 30, 1'JOS 


Site 


Jrne 2~> 1U10 
13 do Mar 4,1913 

1 . -du June 30,1906 
May 30.190S 


Building.. . 


Site and building 


File 


Building 



DIVI^TOV B Statement of erpenJiturts for building (constructwn and annual repairs, etc.) and sites, showing outstanding obligations and balances 
' ' i, ith notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



Expenditures. 


Remarks. 


Buildings. 
No 


" 


Sites. 


Outstanding obligations. 


Balances. 


Extensions, Annual 
Construction alterations, repairs, 
etc etc. 


Total to June 
30. 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1286 -?55,02 f J Go S3 25 
1287 


855,032 90 

;.;i; jn 

164,625 O'i 

i 45, 223 78 
55, 626. 73 
Afi'iis'is 


10,000,00 

|J, i(HI III) 

1 13,233.w 
1 10,029 32 
21,000 Of) 
7,500.00 

7~ 065*54 


Oct. 6,1911 




$1,911.00 


523,059.35 
10,400.00 






12SS *96,335 11 ' "-' '' 
1889 '61,76*520 ^VJIQ 31 12,91952 
1290 44 183 <jJ 1.039 NT 
1291 " 34,9^3 6* M* 1<> 
i oqo 

inr\o LJII fiQO ftAi T .19A Sfi 


Oct. 12, 1909 
Jan. 23,1890 
Apr. 5, 1907 
Sept. 18,1912 
Aug. 16,1909 

"Jan ~"Uf.i968" 


X 






/ 


1,000 00 


4,816.07 




$12,000.00 




6,200 00 





1-3 

w 



3 



P 



O 

W 



O 

-3 



CO 



DIVISION A. -Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



CO 
en 
OS 



No. 

1234 
1295 

1296 
1297 

1298 

1299 
1300 


State and location. { -g 

1 'S 

u 

' 


Legislath e authorizations. 


Appropriations. 


d 
f 

I 


Remarks. 


Title of buildme. 
Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


il 


! 


i 


! 


Rochester, N.H... 1 
Rochester, N. Y . . . 3S 

Rochester, Pa. ' 24 
Rockford 111 12 


Post office . May 30.1908 


35 
31. 

! 22 
24 

1 

S 

32 
32 
3i 
34 

30 

21. 
34 

32 
3J 

37 

2o 
33 
35, 

30, 
4 , 

! 


534 
682 

94 
21 
48 
507 

940 
950 
312 
1205 
773 
1303 

091 

739 

775 

31* 
120G 

S7S 

GOO 
524 
556 

677 
111 


Site 


$15,000.00 
75,000.00 

300,000.00 
200,000.00 
50,000.00 
26,500.00 

11,000.00 
2,000.00 
40,000.0(1 
60.000.0U 
60,000.00 
40.000.0U 

30,000.00 

100,000.00 
25,000.00 

35,000.00 
10,000.00 

5,000.00 
75,000.00 

so,ooaoo 

45,000.00 
3,000.00 


May 30,1908 
Aug. 24,1912 
June 23,1913 
Aug. 7,1882 
Mar. 3,1885 
do 
Aug. 4,188fi 
Mar, 3,1887 
Mar. 30,1888 
Oct. 2, 1888 
Mar. 2,1889 
Mar. 3,1891 
June 28,1902 
Mar. 3,1903 
June 30,1900 
Mar. 4,1907 
....do 
Mar. 4, 1911 

Mar. 3,1891 
June 30,1900 
Mar. 4. 1907 
Juno 28,1902 
Mar. 3, 1903 
Apr. 28,1904 
Mar. 3, 1905 


35 
37 
38 
22 
23 
23 
24 
24 
25 
25 
25 
26 
32 
32 
34 
3i 
3i 
3b 

2b 
34 
3i 
32 
32 
33 
33 


488 
424 
13 
305 
604 
481 
223 
510 
48 
507 
940 
951 
425 
103b 
789 
1303 
1303 
1380 

951 
7W) 
1303 
42i> 
109 
451 
11GO 


$15,000.00 
40,000.00 
35, 000. 00 
150,000.00 
70,000.00 
80,000.00 
100,000.00 
100,000.00 
50,000.00 
20,500.00 
11,000.00 
2,000.00 
40,000.00 
20,000.00 
30,000.00 
70,000.00 
40,000.00 
30,000.00 

100,000.00 
10,000.00 
15,000.00 
10,000.00 
8,750.00 
10,000.00 
, 10,250.00 


1915 
1891 

1909 

.... 

190o 
1908 

190G 


i 

No provision for 
buflding 

No provision for 
building. 

i 

Contract not 
awarded for 
mail - conveying 
machinery. 


1 June 25,1910 

Courthouse, post i May 25,18S2 
olhce, etc ! May 3,18SO 
Mar. 30,1P88 
Oct. 2, 18S8 

' Mar. 2.1SS9 
Mar. 3, 1S91 
June b, 1902 
Mar. 3, 1903 
June 30,19Gb 
Mar. 4, 1907 

Post office June 25,1910 


Building 


Site and building 


T,imit increased ... . 


Completion . . 
noiiiii^ap|)jrjius l .'0 l (h)(l l 
uldiMinr. ^YV'IIJU. 
Approaches 


Mailing entrance, etc 


Additional land 


Extension, etc 


Limit increased 




Site 


ilo Feb. 9. ISO! 


Site and building 


June 30,1901) 
Rock Hill, S. C.... 3 do Jime b,M02 


Extension, etc 


Site and building 


Mar. 3, 1903 

Rockingham.X.r. 7.. .do . Mar. 4,U'13 

Rock Island, 111. . 14 do . Dec. 2l.lsUO 
May 30.UOS 
Mar. 4,UK) r ) 

June 25,1910 
June 12, 1<U7 


Limit increased . . . 


Site 


Site and building 


Mar. 3,1891 
May 30.108 
Mar. 4,1P09 
Mar. 4.1911 
June 12,1917 


26| 951 
35} 482 
35i 95fa 
3G 1380 
40 111 


75,000.00 
25,000.00 
55.000.00 
45,000.00 
3,000.00 


189G 
1912 


Extension, etc. . 


Additional land, $5,000, 
within limit. 
Limit increased 


Mail-conveying machinery . 


- 









DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, shou-ing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1294 
1295 

1296 
1297 
1298 
1299 

1300 


*S69,847.82 
*513,440.41 




968 99 
42,824 60 


$70,816.81 
716,154.07 


$15,000.00 
f 75,769.68 
\ 39,988 59 
26,000 00 
17,830.80 
5; 530. 97 


Mar. 25,1909 
May 1,1883 
Jan. 26,1903 
Aug. 4,1911 
Jan. 25,1892 
Apr. 7, 1903 











$159, 889. 06 


\ 






/ 






+82.169 14 
*39,469.03 


24,692 08 


13, 165 68 
8,756.70 


120,026 90 
48,225 73 






















*f.5,650 CM 119,39901 


28,023 78 


213,072.83 


/ 9,349.96 
\ 5,000 00 


Julv 22,1892 
June 18,1909 


\ 




$3,000.00 


/ 
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W 

a 
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DIVISION A. Statement of legislative authorizations and appropriations t with notes relative to the acquisition of sites, 1he progress of ike ivork, and 
other pertinent features. (Associated ivith Division B by corresponding line numbers) Continued. 



CO 
CM 
00 



No. 



1301 



1302 



State and location. 



Rockland,Me. .. 



Rock Springs, i 



Title of buildinir 



Wyo. 
1303J Rockville, Conn... 



1304 



Rockv Mount, 
N. r 



1305J Rogers, Ark 

1308 Rogersville, Teun . 
13071 Rolla,Mo 



2i Customhouse and 
1 post office. 

lj Post office 

2... .do 



2J ....do 

1 

y do 



I ....do.. 
1G 1 do. 



1308 Rome, Oa 7 do. 



1309, Rome, N Y. 



33 d...... 



Legislative authorizations. 



Date of act 



May 17,1872 
Mar. 3, 1S73 
Mar. 3, 1S75 
July 31,1876 
May 30,1908 
June 25,1010 

....do ....... 

Mar. 4.1913 



June 25,1910 
Mar 4,1^13 



.' ....do 



....do 

1 May 30,1?OS 
Jmie 21,1910 

Jan 2, 1*01 
June o, 11/02 
Mar. 3,lQi3 
May 30,19fc 
June 2n,1910 



.1 Mar. 2,1S99 
1 Mar. 3,1901 



Statutes. 



17 

17 523 

17 395 

19! Ill 

35 532 

36 G79 



Project or object. 



Site and building 

Completion 

do 

ApprocichK?, grading, etc. 

Site and building 

Limit increased 



3b' 680 Site 

37' 871, Building. 



Limit of 
cost. 



37 



GS7 
80s 



Site and building.. 
Limit increased . . . 



$50,000.00 
50,000.00 
20,000.00 
25,000.00 
75,000.00 
15,000.00 

20,000.00 
55,000.00 



70,000.00 
10,000.00 



873 Site and building 70,000.00 



Appropriations 



Date of act 



35 

31V GS2 BniUmg. 



2', 707 Site find building. . . 

32 314 Additional laud .... 

32, 1203 Extension, etc 

35i 520 Limit increased 

30 677 . ..do 



30 997 Site and building. 
31, 109^ Limit increased. . 



i June 30,1906 ( 34j 774 Extension. 



3,000 00 

5,000.00 
50,000.00| 

50, 000. 00 
S, 000. 00 
75,000.00 
20,000.00, 
12,000.00, 

I 

50, OOO.OQ! 
20,000.00 
7,000.00j 



Mav 
Mar. 
Mar. 
July 
May 
Mar. 
Aug. 
Mar. 
Mar. 
Feb. 
July 
June 
Mar. 
June 
Aug. 
Mar. 
July 
July. 
June 
July 
Sept. 
May 
Aug. 
June 
Mar. 
June 
Mar. 
Apr. 
Feb. 
May 
Mar. 
Mar. 
Mar. 
Mar. 
Mar. 
June 



Statutes 



s 



17,1872 
3,1873 
3,1875 

31,1876 

30,1908 
4,1909 

24,1912 
4, 1911 
3,1915 

28. 1916 
1,1916 

12. 1917 
4, 1911 

23,1913 
1,1914 
3,1915 

29, 1914 ! 
1,1916 . 

12,1917 ! 

29, 1914 ! 

8, 1916 ; 

30.190S 

24.1912 I 

23.1913 ' 
3, 1891 

2S1002 

3,103 

2V904 

27,1906 

30,1903 

4,1909 i 

4,1911 

3.1899 

3,1901 

3, 1903 

30, 1906 I 



Amount 



Remarks. 



$25,000.001876 

75,000.00 

20,000.00 

25,000.00 

15,000.001913 

60,000.00 

11,000. 00 

20,(mOOil9l8 
1,000.001 

10,000.001 

22,000 001 

22, 000 001 

14,000.001916, 

15,000.001 

27,000.00; 

30,000.00; 
4, 000 00. ...i 
1,000.00! I 

50,000.00' j 

2.non nn . ' 
.'.MINI | 

5,000.001915, 
25,000.00 
23,000.00 
50,000.00,1890 

8,000.00! 
40,000.00|1911. 
13,000.00 ' 

5,000.00 
15,000.00 
20,000.00 
12,000.00 i 
25,000.001904! 
25,000.00 i 
20,000.00 

7,000.00 



Contract in force 
for building. 



No provision 
building. 



for 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplvs-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No.' 

1301J 
1302! 
1303 
1304! 
1305 
130M 
1307 

1308 
1309 










Expenditures. 


. Remarks 


Buildings. 


Sites. 1 Outstanding obligations. 


Balances 


i 
Construction. 1 

i 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


i 


Total to Juno 
30, 1918 


Cost 


Date of pur- 
chase. 


Site. 


Building. 


*S132,828 II 1 
*75,4S3 39, 
40, 010 GO 
118,413 90; 
19,399 09| 




$49, 457 
1,10U 
1, l'J3 
1.10S 


45 
09 
3U 
1'J 


S182,285 5h 
7o,5s4 US 
47,203 
uO, 522 O'J 


312,000 00 
10,500 00 
19,000 00 
11,000 00 
4,600 00 
2,250 00 
4,340 00 
9, 178 55 
7, 995 21 
14,743 01 


Oct. 4, 1872 
Mar 22,1909 
Sepr 20,1911 
Sept. 7,1011 
Julv 11,1010 
Dec. 30,1910 
June 1, 1909 
June 30,1892 
Fch. 9, 1903 
Mav 27.1902 








Surplus fund, June 30, 1918, fco.801 10. 






i 






S3, 151. 00 
785.00 
28,271 42 


3,838.40 








2,729.49 

. . . 










47,401. 80! 
*40, 821. 45 
*55. 250 39 




1,070 <>9 
8,295 34 
3,739 49 


48,477 49 ( 
133,823 4 Q { 
.7,895 00' 




297 66' 2,296.20 



Slots, 7or>. 70 
6,899 12, 


i 


t 





CO 
tn 
CO 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and Co 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 


No 


State and location. 


tub 


Title of building 


Legislative authorizations. 


Appropriations. 


i 




Remarks. 


Date o/ act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


t 


1 


t 


1310 

1311 
1312 

1313 

1314 
1315 

1316 
1317 

1318 


Roseburg, Oreg ..." 1 
Rossville, Ga. ... 7 


Post office 


June 25,1910 
Mar. 4,1913 
Mar. 3,1915 

1 Mar. 4,1913 
May 30,1908 

June 25,1910 
Mar. 1, 1913 

.. .do 


36 
37 
38 

37 

35 

36 
37 

37 

34 
35 

37 

11 
11 
Hi 
11 
11 

37* 


691 
872 
828 

877 
530 

690 
871 

873 

778 
521 

878 

93 
93 
93 
227 
227 

874 


Site 


$10,000.00 
100,000.00 

3,000.00 
125,000.00 

10,000.00 
63,000.00 

50,000.00 

30,000.00 
20,000.00 

5,000.00 

917.00 
25,000.00 
2,300.00' 
40,000.001 
4,000.00| 
3.000.00 

60,000 00' 


Mar. 4,1911 
Mar. 3,1915 
Feb. 28.1916 
July 1,1916 
June 12,1917 

Aug. 1,1914 

May 30,1908 
June 25,1910 
Mar. 4,1911 
AUR. 24,1912 
Mar. 4,1&11 
Mar. 3,1915 
Feb. 2-1,1916 
July 1, 1916 
June 12,1917 
July 29,1914 
June 12,1917 

June 30,1!>OG 
Mar. 4,1907 
Mar. 4, 190** 
Mar. 3,1915 

Aug. 18,18")6 
Mar. 3,1837 

July 1. 1916 
June 12,1917 


36 
38 
39 
39 
40 

38 

35 
30 

37 
36 

3 f J 
3J 

40 
3S 

40 

34 
3. 
Si 
3.x 

11 
11 



40, 


1381 
828 

268 
111 

613 

4S6 
706 
13-11 
424 
13S1 
i 82S 
19 
2G& 
111 
563 

m 

792 
1303 

S2S 

93 
227 

268 
111 


$10,000.00 
1,000.00 
39,000.00 
40,000.00 
20,000.00 

5,000.00 

20,000.00 
25,000.00 
60,000.00 
20,000.00 
10, 00 J. 00 
1,0 JO. 00 
21,003.00 
25,OOO.OJ 
10, OIK) 0'. 
6,000 00 
20, 000. 00 

10,000.00 
20,0 JO. 00 
20,OM.OO 
5,000.00 

2s, 417. 00 
44,UOO.OO 
3,000.00 

10,500 00 
10, 000. 00 


1918 
L913 

i 

1918 

... 

1910 
1859 

i 


s 

i 

No provision for ra 
building.. 02 
Site donated. c< 

8 

O 
C oiitr act not 
awarded for P^ 
building. W 
Site donated. S 

No provision for fcrj 
building. o 



Contract no 
awarded for 
buildinp. 


do 


Building 


Accommodations to be oro- 
vided for post office and 
other governmental of- 
fices. 
Site 


Roswell, N. Mex. . 
Ruinford, Me 


1 

2 
5 


Post office and 
courthouse. 

Post office 


Site and building 


Site 


Kussellville, Ark.. 


do 


fr >m l{iiitif,M(1 Pail, t 
Rum ford). 


Ruston, La 


5 


do 


June 30,1906 
May 30,1908 

Mar. 4, 1913 

Aug. 18,1856 
do 
. ..do 
Mar. 3, 1857 
do 

Mur 4, 1913 


Site and building (site 1) . . 
T.im it increased, 


Rutherford ton, 
N.C. 
Rutland, Vt 


10 
1 

1 


. ...do 

Courthouse and 
post office. 

Post office 


Site 


.. .do . 


Saco, Me 


Building 


Architect's fees, etc 
Continuation... 


Architect's foes, etc . . . 


Transferred from custom- 
house, Galena, 111. 
Site nnd building 









DIVISION B Statement of expenditures for bmlding (construction and annual repairs, etc.) and sites, shoiving outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated uith Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. ' Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1310 
1311 
1312 
1313 
1314 
1315 


$90,990.25 





$l,05b 11 


$92,046 30 


$10,000 00 
5,000 00 


Sept. 13,1911 
Apr. 3,1913 




$3,620 03 


35,383.73 






*i24,836 97 
51,398 60 
201. 2L 
*48 894 7C 




5,338 20 
1,200 95 

4,924 07 


U0,ib9 17 
52,599.55 
201 20 
33,818 77 


1.00 July 2,1000 
10,000.00 Sept. 1,1911 
3,000 03 Feb. 17,1917 
15 9G Sept. 21, 1907 
4,000.00 Julv 21,1917 

,' JjTuly 1,1857 
1,900001^ 1M859 

10,000.00 Sept. 12,1917 




7,477.32 


i, 123.88 
20,7 1 J8.80 






131C 
1317 
131* 


*70,324.4C 




38,356 92 


1 108,b81.35 


X 








J 


135.00 


10,305.00 







Ul 
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o 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Dimsion B by corresponding line numbers) Continued. 



bO 



No. 




Legislative authorizations.. 


Appropriations. 


1 


Remarks. 
W 


State and location g ' Title of building. 
^ D 

bo 


Statutes. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


ate of act. I . Project or object 

K? d 


i 


i 


1319 

1320 
1321 

1322 

1323 

1324 
1325 

1326 
1327 


I 

Sacramento, Cal... 3 Post office and Ft 
courthouse. Ju 
M 
Ai 
M 

Sag Harbor, N. Y. . 1 Customhouse 


)b 28, 18S5 23 33<* Site and building 


8100,000.00 
50,000.00 
150,000.00 
10,000.00 
120,000.00 


Mar. 3,18S5 
June 7, 18^5 
Mar. 3,1899 
Aug. 24,1894 
May 30,1908 
Mar 4,1909 
June 25.1910 
Mar. 4, 1911 


23 
25 
26 
28 
35 
35 
36 
36 


481 
175 
951 
429 
4S2 
9;6 
70<5 
1381 


$100,000.001894 
50,000.00 
150, 000.00! 

10,000.00; 

30,000.001 
15,000.00 


S 


H 

8 

Transferred from 2 
War Department. H 
Site donated. g 
Contract not M 
awnrded for <$ 
! lookouts. jrj 
Old stln; fast bmJJ- S 
ing destrove 1 bv ^ 
fire in 1S95. Q 

> 
Acquired from W 
Spain, 1821. Q 
W 

1 

H 

No provisjon for 
i builoine Site 
not selected. 
Contract not 
awarded for 
building. 


ne 7,1SSS 25! 175 Limit increased 


iv 22.1890 26' 11R do 


ig. 24,1894 2S 1 429 Elevator and completion... 
iv 30, 1908 35 524 Extension, etc 


: ' 1 


Saginaw, Mich S Post office Mr 


r. 3,1S91 2fi 1034 Site an 1 building 


100,000.00 Mar. 3,1891 
2,500 00! July 1,1910 

fiO,000 CO 1 Mar. 3,18)1 
25,00,3.03, Mai. 3,1^93 
70,033.03 June ll.lWi 
Mar. 3, 1901 
lfil.10 
u. 0)0.01' June 2S. 1^2 
10. 033. 03' is^fMS^r 
1,000. 0^ Jnlv l.Wlfi 
00.030.00 Juno 30,1-,06 
Mar. 4, 1907 
50 033.03 Mar. 3,1^09 
IS, 033. 00 June fi. 1900 
June 2<?,1Q02 
5, 000 03 July 1, 1910 

100,000 00 do 
1 June 12,1917 


26 
39 

20 

29 
31 

4 


1094 
268 

952 
573 
415 
1015 

551 


100,030 OH 

'>, <Hl IN 

60,030.0C 
25,000.00 
70,033.00 
194. 10 

.5,030.00 
10,030.01 
1,000 0(1 
15,033.00 
45.000.00 
2,5,00903 
25,000.00 
18,000.00 
5. 00-). 00 

9,000.00 
30,000 00 


l*'3 
'. . . . 

1899 

I 

1909 
1903 

! 

i 

1 


Ju 

St. A Ibans, Vt 1 C u^tomhouse and Jai 
post office. Mt 
Jm 

Mr 
St Augustine, F]n. 2 Post oftke and Tu 
courthouse ] 
Jr 
St. lharles, Mo.... 9 Po-t o v u-e Jiu 


ly 1,1916 39 2G8| Lookouts 


n. 26,1891 2C 730 Site and biiiidlnsr 


it. 3, 1S93 27 573| Completion 


ne 11, 1W 29 415 RelmiUmg an-1 repairing; 
1 ma le no. ,. n v bv fii e. 
ir , loni 31 101.") To pa-v amount* foiinl duo. 
ne 2^,1^32 4 511 Repir*? 


s -v>-2 l S7 dn 


Iv 1,1'iUi 3' 2C* Loo' out? 


3' 
3* 
34 
30 
31 
32 
3' 

39 
40 


2fi 
793 
1303 
1075 
590 
422 
20S 

26S 
111 


le 30, 19'lj 34 7sO Sire an 1 building 


St. Cloud, Minn.. 6 do M: 

' M^ 

t>t hn-,, Orecr 3 do Me 
St Johnsbury, Vt . 2 do 


i 2.ivo 30 10T . ..do 


' 3. 1Q01 31 10> Limit in rea c e 1 


r 4 I r l3 37 S~* Site 


.do 37 S7G Sjte and buildin? . 





DIVISION ^.-Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing 
rith note* as to sir pits-fund deposits, and other features. (Associated vith Division A by corresponding h 



balanc **> 



Expenditures. 



I 
Ko. 1 


Buildings 


Sites. 


Outstanding obligations. 

_ 


Balances. 


1 Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


TotaltoJune 
30, 1918. 


Cost. 


Date of pur- gite 
chase - DILe< 


Building. 


1319 


WU.11.L40 


S119,70b 85 


27,480 C3 
175 00 

1^113 14) 
57,034 43 
2,41S 31 
10,322 28 


S411.303.S* 
175 00 
122,517 83 
11,2,325.20 
72, Jl Si 
.53.015 70 
73,270 51 


$40,095.97 


Api. 30,1857 














1321! 
1322 
1323 
1324 
1325 


*99,5S4 40 
*140,211 <^0 
*14,515 43 
*51,277 31 
*G2,94S '2J ( 


415 54 
8,788 40 


Feb. 27,1832 
Mav 20,1832 


i 


2, 500 00 


542 00 
1 


7,011 PO 
5,051 77 


Feb. 25,1007 ' 
Dec. 4,1839 | 


5,000 00 


1327 1 


175 03, 






175 00 8, 500 00| June 2* 1 ., 1917 


30,325.00 



Remarks. 



Surplus fund, June 30. 1918, ?458. 
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DIVISION A. Statement of legislative authorizations and appropriations^ with notes relative to the acquisition of sites t the progress of the work, and 
oilier pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



CO 



No. 



1328 



State and location 



St. Joseph, Mo 



Title of building. 



Post office 



1320 



1330 



St. Louis, Mo 



12 



do 



12 Customhouse .. 



Legislath e authorizations. 



Date of act. 



Aug. 5,1882 

July 7, 1884 

Mar. 3, 1885 

Mar. 3, 1887 

Mar. 30,1888 

j Aug. 30,1890 

, Mar. 3,1891 

1 June , 1902 

' Mar. 3,1903 

June 30, 1906 

May 30,190* 

July 1 1916 



Appraisers 1 stores. 



. 30, 
3, 

21, 
3, 
4. 

12, 
9.1 
3, 1 



Statutes 



1850 

1851 

1852 

1ST 3 i 

1S54 

1S5S 



July 1-MS70 

Maf. 27.1872 

Mar. 3,1873 

Mar. 3.1^77 

June 2o! 1^7* 

Mar. 3, 1S79 

June in, 1SSO i 

Mar. 3. ISSl 

' Mar.' l&S3 

I Mav 1.1S84 

! Aug 4,1*86 



Sept. 
Mar. 
Julv 
Mar. 

I T v g- 
i June 
' Fel\ 
Mar. 
I Oct. 
] Aug. 30;iSGO 2-) 



196 
481 
511 



373 
SG4 
314 
1206! 
773' 
522 
268 



Project or object. 



Limit of 
cost. 



Site and building 

Limit increased 

.....do 

Completion 

Expenditures due to set- 
tling of building. I 

< 'ompletion, etc 

Completion of clock 

Additional land I 

Extension, etc j 

Limit increased i 

do i 

Alterations to workroom ... I 



Appropriations. 



Date of act. 



$73,000.00 
15,000.00 

210,000.00 
17,000.00, 
40,000.00| 

3,600.00J 

600.00* 

18,000.00' 

199, 859. 34 

50,000.00 

12,000.00 

2,600 00 



540 
609 
22 
202 
5&J 
323 
132 
nil 
507 
373 

297 

43 

524 

351 

43 

210 

377 

259, 

43' 

30- 

604 

Id 



do 



..... do ...................... i 

..... uo ...................... 

Fencing, gra ling, etc ....... 

Completion ................ 

Repairs .................... i 

Repairs an i altei ations ..... I 

Healing apparatus, eleva- i 

to's. etc 1 . 
lUiiMiW^ite to be donated)' 

Mil' all'1 >'lll ii'ie ........... 1 



Limit increase J. 
Continuation 



50,000.00 
2o,030.00 
37, 0,13. 00 
115,000.0,1 
100,000.01) 
31,001.03' 
13,030 OJ 
cSO.00,1.01' 
50,030.03' 
40,OJO.OJ, 

soo.fmojl 

9" 0,000. 00 

7;o,ooi.on| 



.do.. 



Continuation . . 

do 

do 

....do 



( "riljilfiM-ri 

Fui nishing. etc 
Paving 



r. or.".. 



103,000.00 
3^0,03'J.O- 
3 0,010.00 
350,000 00 
3-0,000.00 
1*0,030.09 
100.030.03 
2"i, 700. 00 
61,000.39, 



Aug. 
July 
Mar. 
Aug. 
Mar. 
Mar. 
Aug. 
Mar. 
June 
Mar. 
Apr. 
Mar. 
June 
Mav 
July 
&ept. 
Mar. 
July 
Mai. 
Aug. 
June 
Feb. 
Mar. 
0:-t. 
Aug 

Julv 
Mar. 
Mir. 
June 
Jan. 
Mar. 
Julv 
Maf. 
Apr. 
June 
Mar. 
June 
ifar. 



5,1882 
7, 1&S4 
3, 18S5 
4,18S( 
3, 1S87 

30,188S 

30, 1890 
3,1891 

2, 1902 
3,1903 

2X, 1904 
3,1901 

30. 190") 

30, 190^ 
1,1916 

30,1R-0 
3, 1S51 

21, 1S".2 
3,1S53 
4, 18^4 

12, 1ST8 
9. ISr.l 
3, 1W7 
2. IS^S 

30,1890 

15,3870 

27,1S72 

3,1S73 

15. IS74 
2s,li7."> 

3, 1J-75 
31,l?7rt 
3, 177 

35. 1S7S 
20, 1S7S 

3, 1879 
10, 18SO 
3,1881 



Statutes, 



Amount. 



3.M, 



377 



Remarks. 



$10,010 no i Sin 
40, ojo. o;j 

50,030.00 
50,000.00 
127,000.03 
40,003.00 
3,600.00 

r.oo.00 

IS, 030 OJ 

50, 033. 00 190S 

40,000.00 I 
109,8=59.311 

50,000.03i 

12,000.00 
2. COO 00, 

50,031.031819 

25,033.03 

37,031.00 
llo,03J.03 
101,031.03 

31,003.03 

13.0J3.03 

SO. 031 03 

50,00X01 

40,003.0J 



297 



501,003.00 

1,000.000 no 

7^0,001.03 



701. 031. OJ 1 

r 0,0.10. 01' 



103.000 00| 
330,010.03] 
3 "0,000. 00 
330,000.00 
330,000.00] 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations andbalances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

1328 

1329 
1330 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, 
alterations, 
etc. 


2? 'Total to June, 
etc ' ' 30 ' 1918 - 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


*S349, 450. 00 

*321,987.08 
$5, 686, 854. 68 


$257,587 16 


535,413.11 $642, 450. 27 { ^g^J? 
292,189.20 614,176.28 37.000.03 
252,264.83 6,085,088.53 HH h-*'.o, 


Jan. 6,185*3 
July 7, 1903 
/Oct. 31,1851 
Uri7 1,1852 
M.I 23,1874 


1 




$1,855.00 


Surplus fund, June 30 1918, $182.85. 


/ 




145,969.42 


/ 







PC 

e 

o 







tc 

td 



o 

a 



o 

H 



CO 



DIVISION A. Stat&vent of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work } and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No 
1330 

1331- 
1332 


f 




Legislate e authorirations. 




Appropriations. 


Remarks. 


State and location | & Title of liuilding. 
si Pate of act. 


Statutes ' 


Limit Of 
cost. 


Date of act. 


Statutes 


Amount. 


3 


Project or object. 


i 

22 
22 
2.5 
24 
31 

3* 
37 

1 

9 
9 
10 
10 

, 10 



18 
23 
29 
31 

32 
32 
34 
34 
35 
36 
36 
38 
38 
39 


t 


St. Louis, Mo.. . 12 Customhouse. . June o, liKH) 
(Pon fcii >iied ) 
Mai . 3. 190'i 
June 25.1910 

. . do 10 Marine hospital . . . Aug 29, 1S42 
Aug. 3,1S48 
Mar. 3,1849 
Mar. 3, 1851 
Aug 31,1832 
Mar 3, 1853 
Aug 4.1851 

Mig 18, liv"6 
May 20,1874 

Mar 3, IbSo 
June 11,1SU6 

June G.H'OU 
do . 12 Po^t office... June 6,1902 

Mar 3, 1903 
June 30,1906 

Mav 30,1908 
Mar 4,1911 
Mar. 4,1913 
Mar 3,l"!o 

Tulv 1. K'lG 
.. 'do .. . . 


31 

32 
36 

5 
9 

9 
10 
10 
10 

11 

IS 

23 
29 

31 
32 

32 
34 

35 
36 
37 

39 
39 


590 lioilci", X25,000 elevator 
equipment, ^23.000 
1090 Lookout qallei v 


$48, 000. 00 

9,000.00 
100.000.00 

7,468.00 
10,000.00 
20,000.00 
22,806.00 
2,000.00 
20,000.00 
10,000.00 
1,482.00 

26,300.00 
3,233.20 

10,000.00 
1,860.00 

1,000.00 
550,000.00 

150,000.00 
400,000.00 

275,000.00 
100,000.00 
47,550.00 
25, POO 00 

s.ooo.ool 


Aug. 7, lbS2 
Mar 3, I** 
Mav 1,1SS4 
Aug. 4,lSSu 
June (i, 190^ 
Mar. 3, 1^03 
Mar. 4,1911 
Aug 24,1912 
June 23,1913 
Aug. 29,1842 
Aug. 3,1848 
Mar. 3,1849 
Mar. 3,1851 
Aug. 31,1852 
Mar. 3,1853 
Aug. 4,1854 

Mav 20', 1874 
Maf. 3,1885 
June 11,1896 
June 6, 1900 

June 28,1902 
Mar. 3,1903 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
June 25,1910 
Mar. 4,1911 
Oct. 22,1913 
Mar. 3,1915 
Jnlv 1,1916 


303 
001 
II) 

59C 
109C 

42^ 

!54e 
269 
367 
609 
87 
802 
562 

551 
482 
416 
591 

429 
1089 
791 
1303 
956 
706 
1381 
210 
828 
268 


SI SO, 000. 00 
100,000.00 
25, 700. 00 
ttl. OH9. 39 
1^000.00 

9,000 on 

40,000.00 
20,000.00 
-10 000 00 
7,468.00 
10,000.00 
20,000.00 
22,806.00 
2,000.00 
20,000.00 
10,000.00 
1,482.00 
26,300.00 
3,235.20 
10,000.00 
1,860.00 
1,000.00 

210,000 00 
137,500.00 
200,000.00 
250,000.00 
500,000.00 
77,500.00 
100,000.00 
47,550.00 
25,000.00 
5,000 00 


1 
191.-.I 

1885 Site ceded'by War 
1 Department 

i 

, 

1911 

i 


679 Rxteivion etc 


546 Site . . . 


269 Building 


36?' Continuation . 


6091 Completion 


87 Drainage, heating, etc 
802 Continuation 




Transferied from custom- 
non i,M Ton!-.. Mo 
84 J-I-IM IMJ. JIM! rriulin, 1 . 
551 To pay for" work per- 
formed. 
48'^ Laundrv house etc 


416 Isolation \\ard, '$1,350; dis- 

5P1 ] il IHUMI T.J ,iMi| unnex 
322 Mte and building (site, 
200,000) 
1211 Limit increased (site limit 
remo^ ed). 
776, Limit increased and addi- 
tional land within limit. 
522 Limit increased 


13S1 Mechanical devices, etc 
869' Mail lift, passenger elevator. 
2^ Mail-conveyor system to 
railroad station. 
26S, Act of Mar. 3, 1915, repealed. 
2681 Lookout" 



REPORT OF THE SUPERVISING ARCHITECT. 



367' 



s . 

11 

3= 



II 



* 
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S S \ 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and g 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 5 



No. 


State and location. 


1 

i 




Title of building. 


Legislaih e authorizations. 


Appropriations. 


1 


Remarks. 


Date of act 


Statutes 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


36 
37 
37 

14 
15 
15 
15 
16 
16 
16 
17 
17 
32 
26 
30 
31 
34 
33 

37 

35 
36 
37 
38 

r, 

37 


! 


| 


! 


1333 
1334 


St. Louis, Mo 
St. Marys, Ohio 
St. Paul, Minn.... 

do 

St I'.eter, Mum . 

St. Petersburg, 1 
Fla. 

i 
Salamanca, N. Y.' 


12 

4 
4 

4 


i 

3 
1 

43 

l 


Subtreasury 


June 25,1910 
Mar. 4,1913 
do 

July 28,1866 
July 20,1868 
Mar. 3, 1869 
... do 


690 
886 
878 

316 
114 
314 
305 
84 
295 
509 
126 
533 
422 
763 

773 

26S 

S75 

533 

S66 
811 

535 
872 


Site 


$300,000.00 
1,000,000.00 
7,500.00 

50,000.00 
50,000.00 
25,000.00 
50,000.00 
125,000.00 
51.38 
94,411.00 
15,911.50 
34,94.3.50 
50,000.00 
800,000.00 
250,000 00 
100,000.00 
150,000.00 
8,000.00 

60,000.00 

7.500.00 
55,000.00 
25,000 00 
35,000.00 

10,000.00 
75,000.00 


Mar. 4,1911 
July 1, 1916 

July 28,1866 
July 20,1868 
Mar. 3,1869 
do 

Apr. 20,1870 
July 15,1870 
Mar. 1,1871 
May 18,1872 
Mar. 3,1873 
June 28,1902 
Mar. 3,1891 
Mar. 2, 1895 
June 11,1896 
June 4,1897 
Mar. 3, 1899 
Feb. 14,1902 
June 33,1906 
Mar. 4, 1907 
July 1, 1916 
July 29,1914 
July 1, 1916 
June 12,1017 
May 30,1908 
Aug. 24.1912 
June 23,1913 
Mar. 3,1915 
July 1, IQ16 
May 30,1908 
Mar. 3,1915 
Feb. 28,1916 
Julv 1. Ifllfi 


36 1381 
39 268 

14 316 
15 114 
15' 314 
15. 305 
16 84 
16 295 
16! 509 

IT| 126 

17. 533 
32j 422 
26 1 952 
28i 912 
29| 415 
30| 12 

34! 78? 
34 1303 
3| 26* 
38, 563 
39| 268 
40, 111 
35 487 
37' 424 
38-' 13 
38'. 828 
39 2ftf 
35 488 
38 828 
39 19 
39' 268 


$300,000.00 
7,500.00 

50,000.00 
50,000.00 
25,000.00 
' 50,000.00 
25,000.00 
100,051.38 
94,411.00 
15,911.50 
34,943.50 
50,000 00 
ion, 000 IK) 
i .n.oiki ihi 

125,000.00 
125,000.00 
250,000 00 
100,000.00 
50,000 00 
100,000 00 
8,000 00 
2,00000 
2,30000 
40,000.00 
7,500.00 
30,000.00 
25,000.00 
25,000.00 
35 000 OP 

10,000 on 

20, (100. <IO 
25,000.00 
30,000.00 


1873 

i 

! 

r~ 

1918 
1917 


No provision for 
building. 

Site donated. 

Contract not 
i awarded for 
mail - conveying 
machinery. 

Contract in force 
for building 


Post office 
Customhouse 


Building 


bite 


1335 

133G 

1337 
1338 

1339 


Site and building 


Post office, court- 
house, and cus- 
tomhouse. 

Po=t otfice 
do 

do 

1 


Continuation. 


do 


do 

Limit of cost, $300 000 


Apr. 20,1870 
Julv 15,1870 
Mar. 1,1871 
Mav 18,1872 
Mar. 3, 1873 
June 2R.1902 
Feb. 16,1891 
Julv 1,1898 
Mar. 3, 1901 
June 30,1906 
July 1, 191fi 

Mar. 4, 1913 

Mav 30,190S 
June 25,1910 
Mar. 4,1913 
Feb. 17,1915 

May 39.1QOS 
Mar. 4,1913 


Completion ' . . . ' . 


do 


Gradinc paving etc 


Completion 


Repairs and alterations 
Building 


Limit increased , . . 


. . do 


do 


Mail-conveying machinery, 
rite and building 


Site 


Building 


Limit increased 


Limit increased ($12,500 for 
additional land). 
Site 


Building 





DIVISION B. Statement of expenditures for building (coastrvctwn and annual repairs, etc.} and sites, showing outstanding obligations and balances, 
with notes as to surplvs-fimd deposits, and oilier features. (Associated u-ith Division A by corresponding line numbers} -Continued. 



No. 

1333 
1334 
1335 
1336 
1337 
1338 

1339 


Expenditures. 


Remarks. 


Buildings 


Sites. 



Outstanding obligations. 


Construction 


Extensions, 
alterations, 
etc. 

i 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost 


Date of pur- 
chase. 


Site. 


Balances. 
Building. 











300,000.00 
6,500.00 
16,056.13 
1, 058. 81 
3,500.00 
/ 7, 500. 00 
\ 12,500.00 
10.000.00 


June 27,1911 
Sept. 25, 1917 
Aug. 10,1867 
Aug. 5,1892 
Dec. 21,1916 
June 18,1909 
June 29,1915 
Jan. 31.1913 




! 


Deficiency, $3,678.87. 














*S429,299.38 
*1, 148, 941. 19 
10,270.00 

1101,657.52 
59,045.84 


S50, 000 00 
144,366 33 


859,530. 
50,567 


28 538, 829 66 
44 1,343,874 96 
10, 270. 00 








is 666 66 


\ " 


$34,208.87 

750.00 92.48 
2.938.00 13.016.16 




1,195 
938 


50 102,853.02 
85 59,984.69 




::::::::.. 



I 



w 

w 
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d 

3 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated wth Division B by corresponding line numbers) Continued. 



03 

-a 

o 



No. 


State and location. 


s 


Title of building. 


Legislative authorizations. 


Appropriations. 


I 

i819 

191* 
1903 

1896 
1914 

1911 


Remarks 


Date of act. 


Statutes. 


; Project or object. 


Limit of 
cost. 


Date of act. 


Statutes 


Amount. 


1 


I 


i 


i 


1J40 
Mil 

1342 
1343 

1314 

1345 
1346 

1347 
1348 

1349 


Salem, Ind . . . 


3 
6 

| 1 
18 

1 


Post office . . 


Mar. 4,1913 


37 


878 


Site . 


$1,000,00 
19,271.77 

10,000.00 
85,000.00 

100,000.00 
15,000.00 

65,000.00 

75.000.00 
60,000.00 

10,000 00 

9n,ono or 

75,0(10.00 
65.000.00 


July 29,1914 


38 


563 


$5,000.00 
19,271.77 

9,500 On 
500 Or 
17,030.0C 
30,000.00 
38, 000. 00 
50,000.00 
25, 000 00 
25,000.00 
13,000.00 
10, 250 00 
30,000.00 

23. 000. 00 

5o,onooo 

60,000 00 
10.00^.00 

10, son or 

13,000 00 

20, uon. oo 
35, ono. oo 

20, QUO. 00 
50.000.00 


Site not selected. 

No provision for 
building. 

Contract not 
awarded for 
building 

Do. 

Originally under 
Interior Depart- 
ment. Sold JS99 
for $22,500, par- 
tial payments, 
bearing Interest. 


Salem, Mass 


Customhouse and 
post office. 

Post office 
.... do 

... .do 


Transferred from custom- 
houses and public ware- 
houses. 
Site 


Salem, N. J 
Salem, Ohio 

Salem, Oreg 


Mar. 4, 1913 
June 25,1910 

Mar. 2,1899 
June 30,1906 

Mar. 4, 1013 

June 26,1890 
June 25,1910 

Mar. 4, 1913 
do ... . ' 


37 
36 

30 
34 

37 

26 
36 

37 
37 
3S 
34 

35 

SO 

t 


878 
687 

1000 
790 

876 

150 
707 

867 
875 
37^ 
780 
522 

i 
975' 

i 


July 29,1914 
Sept. 8,1910 
Mar. 4, 1Q11 
June 23,1913 
Aug. 1,1914 
Mar. 3,1899 
June 6, 1900 
Mar. 3, 1901 
June 30, 1906 
Aug. 1, If 14 
June 12,1917 

Aug. 30.1890 
Mar. 3.1801 
June 23,1910 
Aug. 1,1914 
July 1, 1016 
June 12,1917 
June 30,1906 
Mar. 4, 1907 
Mar. 4. 1909 
June 25, 1910 - 
Mar. 4.1911 , 


38 
39 
36 
38 
38 
30 
31 
31 
34 

4: 

26 
26 
36 
3<* 

3-1 
34 
35 
36 
3ti 


nfi3 
803 
13R1 
13 
613 
1076 
590 
1135 
790 
613 
111 

373 
951 
707 
613 
2GS 
111 
793 
1303 
P36 
707 
13S1 


Site and building. . . . 


.do . 


Salem, Va 


6 


....do... . 


Improvements to ground . . . 
Pite and buildin a 


Sal ma, Kans 


5 

1 
8 


Post office and 
courthouse. 

Tost oitice 


do 


Salisbury, Md 
Salisbury, N.C... 


Additional land and exten- 
sion. 
Limit increased 
f~ite and buildui rr 


....do.... 


May 15.1Q14 
June 30,1Q06 
May 30.1908 

Mar. 2,1899 ' 

i 


Reduce fir/ 1 limit . .. 


Site and building 


Salt Lake City, 
Utah. 


1 Industrial Chris- 
tian Home. 


Limit increased 


Sale of Industrial Christian ' 
Home; proceeds depos- 
ited as miscellaneous re- ' 
ceipts. i 


i 

i 




i 



DIVISION B Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligatwns and balances, 
11 ith notes as to surplus-fund deposits, and other features. (Associated u'ith Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. ' Sites. 

l 


Outstanding obligations. 


Balances. 


Exte 
Construction, alter 
e 


a n S; SSSS! '^'ftfH <** 

tc. etc. ' * , 


Date of pur- 
chase. 


Site. 


Building. 


1340 
1341 
1342 


*S14,271.77 


'.'.'.'.'.'.'.'. ""S35,"639.*4i 


""S49,"9ii."i8 


$5,000.00 June 13,1818 
10,000.00 Mar. 2,1917 
17,000.00, June 26,1911 
7,628.84 Jan. 11,1900 
9,100.00 Jan. 13,1917 
/ 12,065.08 July 18,1891 
\ 8,500.00, Nov. 21,1911 
10,500.00 Apr. 21,1917 
19,519.75 June 26,1907 
1.00 June 8,1889 





$97. 50 


$5,000.00 


Surplus fund, June 30, 1917, $1,690.18 


1343 
1344 
1345 
1346 

1347 
134* 
1349 


66.212.32 i ai/.oi 
*92,371.16 $14,898.41 5,249.33 
225.00' 
*62, 934. 92 61, 388. 78 13, 686. 63 
300.00' ' 

*1 9ft 1 Q3 01 4 SRfl Of] 


112,518.90 
225.00 

138,010.33 

300.00 
125,073.01 
885.00 


\ 







20,925.00 


/ 







14,700.00 




'885.0C 











O 
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DIVISION A. Statement of legislative authorisations 
other pertinent features. 



ropriations, with notes relative to the acquisition of sites, the progress of the work, and 
with Dwiswn B by corresponding line numbers) Continued. 



Ctf 



No. 


State and location. 




3 




Legislative authorizations. 


Appropriations. 


I 


Remarks. 


Title of building. 
1 Date of act 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


? 


I 


i 


! 


1350 

L351 

1352 

i 

L353J 

1354 
1355 


Salt Lake City. 
Utah. 

SanAngelo Tex 


1 
16 


Post office and June 11.1SH6 
courthouse. June 4, 1897 

1 Mar. 2,1899 

Mar. 3,1901 
May 30,1908 

June 25,1910 
May 10,1912 ' 


29 
30 

30 

31 
35 

36 
37 
34 
35 

j 

24, 
26 
34 
35' 

i 

36 

37 
34 
35 

36 


415 
13 

975 

1098 
523 

679 
110 
781 
523 

10 
36, 
77o 
525 

6SO 

S7? 
TTJs 
53'J 

677 


Site and building 


$75,000.00 

225,000.00 

200,000.00 
175,000.00 

30,000.00 
20, 000. 00 
100,000.00 
20,000.00 

200,000.00 
10,000.00 
4o,000 00 
100,000.00 

20,000.00 

5.000.00 
150.000.00 

85.000.00 


June 11,1896 
Mar. 3, 1899 
Mar. 3,1901 
June 28,1902 
Mar. 3,1903 
May 30,1908 
June 25.1910 
Mar. 4,1911 
Aug. 24, 1912 
June 23,1913 

June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
June 2i,19lO 
Mar. 4, 1911 
Apr. 15,1886 
Apr. 4, 1890 
June 30.1908 
Mar. 4,1907 
Mar. 4,1909 
June 25,1910 
Mar. 4,1911 

Julv 29,1914 
June 30,1906 ' 
Mar. 4,1907 
June 25,1910 
Mar. 4,1911 
Aug. 24,1912 , 
June 23,1913 > 


29 
30 
31 
32 
32 
35 
36 
36 
37 
38 

34 
34 
35 
36 
36' 
24 
26 
34' 
34 
35 
36, 
36 

3S 
34 
34 
36 
36 
37 
38 


415 
1075 
1135 
422 
1089 
482 
707 
1381 
424 
13 

794 
1303 
956 
707 
131 
10 
36 
790 
1303 
956 
707 
1381 

563 
792 
1303, 
707 
1381 
424 
13 


$75,000.00 
75,000.00 
75,000.00 
60,000.00 
225,000.00 
60,000.00 
75,000.00 
60,000.00 
10,000.00 
20,000.00 

22,000.00 
20,000.00 
33,000.00 
25,000.00 
20,000.00 
200,000.00 
10,000.00 
20,000.00 
25,000.00 
75,000.00 
25,000.00 
20,000.00, 

5,000.00 : 
10.000.00 
60.000.00 
25,000.00' 
80,000.00 
10,000.00 
20,000.00 


1905 

1013 
1911 

1890 
1910 

19*i3 


Site donated. 
Site donated. 

No provision f 
building. 
Do 


Amount heretofore appro- 
priated made available 
for site. 
Site and building (limited 
to S300,000). 
Limit increased 


Additional land ($40,000) 
and extension. 
Limit increased 


do 


San Antonio, Tex. 

San Bernardino, 
Cal. 
Sanders ville, Ga... 
San Diego, Cal .. 

i 


14 

11 

10 
11 


May 30,1908 

do Apr. 15.1SS6 
Apr. 4,1890 
June 30,1900 
May 30,1908 

Post office June 25.1910 

.-.-do 3far. 4,1013 
Post office and June 30, IDnd 
customhouse. May 30, 10uS 

June 25,1910 


Site and building 
Limit increased , 


Site and building 


Completion 


Extension, etc. . . 


Limit increased 


Site.. . 


do 

Site an'l building 


Additional land (15,000) 
within limit. 
Limu increased 





DIVISION B. Statement of e\ i>e nditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
u ith notes as to surplus-fund deposits, ajid other features. (Associated with Division A by corresponding line numbers) Continued. 



Expenditures. 


Remarks. 


No 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repiirs, 
etc. 


Total to June 
30, 191JN. 


Cost 


Date of piur- 
chase. 


Site. 


Building. 


1351 
1352 
1353 
1354 
13S5 


*M99,9h7 79 
-119,^0 23 
-lWi.219 2o 
332 02 


1-4,975 vn. 
144,9^ Oi> 


535.t-'U3 24 
o,134 22 
(-7, 43o 2fi 


S720.546 96 
125,014 45 
127,fi39 51 
332 02 


840,032 2H 
35 56' 
24,734 32 
16,500.00 
5,000 00! 
15,207.30 


Feb. 3,1909 
Oct. 30,1907 
Julv 17,1886 
June 17,1913 
Aug. 12,1915 
Ar>r 15, 1909 




" 






.... 

















S39,667.9S 










*219, 700 


48 




3, Ms 79 


225.549 27 










00 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to ike acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



CO 



No. State and loca 


' ! 

1 


Legislative authorizations. 


Appropriat J ons. 


I 


Remarks. 


tion. Title of building ' 

"O 

b ' Date of act 

a s 


Statutes 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes 


Amount. 


*o 


! 


i 


& 
& 


1356 San Diego, Ca 

135?' Sand Point, Ah 

1358. Sandpoint, Id 
1359' Sandusky, Oh 

1360 do 

i 

I36l! Sandy Ho 
| (Camp Loi 


1 11 Quarantuie station Aug. i.iss? 
Aug. 23,1894 

July 1.1S9S 
June 6, 1900 
June 28,1902 
Mar. 3.JWM 
, ' Mar. 4.1907 
1 June 23.1913 
iska Customhouse Mar. 3.1S9I 


25 

28 

30 
31 
32 
32! 
34 
38 
26 

37 
10 
10 
10 
11 
11 
16 
32 
39 

37 
31' 


356 
429 

600 

424 
1091 
1307 
18 
1087 

874 
571 
571 
571 
93 
93 
510 
313 
14 

S72 
14 


Esta blishment 


$55,500.00 
305.59 

2,600.00 
23,750.00 
7,500.00 
6,000.00 
1,850.00 
1,500.00 
7,500.00 

70, COO 00 
11.000.00 
40,000.00 
4,000.00 
19,500.00 
1.950.00 
10,000.00 
20,000.00 

130,000.00 

Mi.ooo.on 

4,000.00 

6,000.00 
6,000.00 
500.00 


Aug. 1,1*88 
Aug. 23,1894 
July 1,1898 
June 6,1900 
June 28, 1902 
Mar. 3, 1903 
Mar. 4.1907 
June 23,1913 

Mar. 3, 1891 

June 12,1917 
Aug. 4.1854 
Aug. 18.1856 
Mar. 3, 1871 
June 28,1902 

Mar. 3,1915 
Feb. 26,1916 
June 12.1917 


25 
28 
30 
31 
32 
32 
34 
38 

26 

40 
10 
11 
16 
32 

. 

39 
40 


356 
429 
600 
592 
424 
1091 
1307 
18 

1087 

111 
571 
93 
516 
428 



111 


$55,600.00 
305.59 
2,600.00 
23,750.00 
7,500.00 
6,000.00 
1,850.00 
1,500.00 

7,500.00 

40,000 00 
55,500.00 
21,450.00 
10.000.00 
20.000.00 

80,000.00 
12, OWL 00 
20,OTO.OO 

4,000.00 

6,000.00 
6,000.00 
500.00 


1894 

1891 
1857 


Government reser- 
vation. 
Site donated. 

Contract not 
awarded for 
building. 

Temporary provi- 
sion during ep 
demic. 


To pay outstanding liabili- 
ties. 
New engine, etc 


Wharf extension, etc 


Steam launch 


Improvements, etc 


Fences 


Steam boiler... . 


Building . . 


aho. 1 Posto*fiee Mar 4. 113 
io... 13 Customhouse and Aug. 1,1854 
post oflice. ..do 
... .do 
Aug. 18.1856 
do 
, Mar. 3JS71 
June 6,1002 
Feb. 28,1916 

.... 13 Post office . . Mar. 4,1913 

ok 3 Quarantine station Mar. 13,1803 
v), 
Apr. 8,1893 
Mav 19. 1S13 , 
July 5 1S93 , 


t-ite and building 


Site 


Building 


Architect** fees, etc 


Enlargement 


Architect's fees, etc 


Repairs 


Additional land 


To be sold upon completion 
of new building tor not 
less than $70,000 -Miscel- 
laneous receipts. 
Building -!! rr.-.,,n.) n,,n 
owned in i M.I..I ini. 
lie .-mil L...I.I... [.MI 
legislation modifie.l. 
?12,000, appropriated 
Mar 3, 1915, reappropri- 
ated and made available 
hereunder. 
Transferred from epidemic 
diseases. 
....do 
















....do 





















DIVISION B Stateinent of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances 
" irith notes as to surplus-fund deposits, and oiler features. (Associated uith Diviswn A by corresponding line numbers) Continued. 



No. 

1356 
1357 
1358 

1359 
1360 


Expenditures 


Remarks. 


Buildings. 




Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, Annual 
alterations, repairs, 
etc. etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- !*- 
chase. bite ' 


Building. 


*S50,299 55 
*7,448 42 


I 
$46,909 02. 832,660 99 
618 2 9 


$129, 869 59 
8,066 64 



















1 








Aug. 6,i<Ji6 
Dec. 28,1854 
Apr. 16,1906 
Mar. 30,1917 






*63,987 16 
95 00 


. 35 274 32 


99,261 48 

95 00 
16,444.51 


) 811,000 00 
\ 19,992 03 
55,000.00 


1 




I 


/ 




56,905.00 


13ft 1 


16,444 ol] 











DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) -^Continued. 



oo 



1 

No. State arid l<x 


! > 


Legislative authorizations. 


Appropriations. 


| 

i 


Remarks. 


cation -fe Title of Mlrting 
^ Date of act 


Statutes 


Project or object L t. f 

, 


Date of act. 


Statutes. 


Amount. 


1.1 


i 


! 


1362, Sanford, Fk 
1363, San Francis 

1364 do 


i 2 Post office . ' Mar 4, 1913 


37 874 

17 524 
J8 39? 
19 110 
19 351 
20 43 
20 211 
21 239 
33 1160 

34 639 

32 316 
32 1203 


Site and building. ' $70,000.00 


July 29,1914 
Feb. 28,1916 
June 12,1917 
Mar. 3,1873 
Mar. 3, 1875 
July 31,1876 
Mar. 3,1877 
Apr. 30,1878 
June 20,1878 
June 16,1880 
Mar. 3, 1905 
June 30,1906 

Tune 28, 1902 
Mar. 3. l'j03 


38 1 563 
39 19 
40, 111 
17 524 
181 395 
19! 110 
19 351 
20> 43 
22i 11 
211 259 
33| 1160 
34 639 

32 426 
32 1089 


$7,500.00 
500.00 
50,000.00 
408,000.00 
100,000.00 
80,000.00 
75,000.00 
40,000.00 
102,000.00 
35,000.00 
12,000.00 
9, 660. 00 

25,000.00 
123. 000. 00 


1879 
1911 


Contract in force 
for building. 

Government land. 

Site of old Custom- 
house nnrl n-n. 


] 

co,Cal. 4 Appiaisers' stores, i Mar 3,1873 
Mar. 3, 1875 
July 31,1876 
Mar. 3, 1877 
Apr. 30,1878 
June 20,1878 
June 16,] 880 
Mar 3, 1P05 

June 30,1906 

4 Customhouse June 6 1902 
Mai. 3.1W* 


Building 408,000.00 


Continuation ' 100,000.00 


do | 80, 000. 00 


... .do 75,000.00 


do j 40,000.00 


'V.nnr.lrfir.Ti , 102,000.00 
1 i 'n ''H . pa-hii) . ii-' . 35,000.00 


officials. 
Repairs made necessary by 9, 6fiO. 00 
earthquake. 
Building 1,000.000.00 


Limit increased 600.00000 



, June 30, ItKJti 31 



Miv 27. Urns 35 31* 



1365 



4 Maime ho^ 



Jan 2\ 1&73 
Mar. 3.1S75 
A ue 30.1 syt i 
Mjr 1 1S-1 
A ue. o l vr 2 
M.II 3. ls&-t 
T une ll,l^. 
June b.l f i"' 
Apr 2^, 104 



Mai 
Aug 



3. lyOj 
1 1914 



17 420 

Ifr 303 

20 373 

27 351 

27 572 

29 416 

31 541 

33 45S 

oi 11C2 

W 615 



Mai 2S,1918 40 467 



A \ailable for placing ma- 
chinery, etc., in apprais- 
ers' stores. 

To reimburse Thos. Butler 
lor losses sustained in 
earthquake. 

Building 

Fencing, eradmp, etc 

New ward building 

Heatm? apparatus 

Laundry machmery 

Extension of wards 

Attendants' quarters 

Sui geon's residence 

Isolation ward and mortu- 
ary. 

Attendants' quarters 

Extending Fourteenth] 
Avenue Boulevard. 

Hospital ward units, re- 
modeling, etc. 



Apr. 
Mar. 
June 

250,000.00 Mar. 
May 

5S,7i&.56 Jan. 
1.1,000.00 Mar. 
10.000.00 Aug. 
10.000.00 Mar. 
10.000.00 Aug. 
10,000.00. Mar. 
300.00 June 

S. 000. 00. June 

8,000.00 Apr. 
I Mar. 

6,000.00 Aug. 

5,000.00 



28, 1904 
3,1905 

30, 1906 
1,1907 

27, 1908 

28,1873 
3. 1875 

30,1890 
3,1591 
5 1892 
3, 1893 

11, 1S96 
6,1900 

28,1904 
3.1905 
1, 1914 



33 456' 

33 1160 1 

34 699, 

34 13031 

35 318' 

17 ! 420' 

18 393 

26| 373 

26 931] 

27! 351 1 

271 572 1 

29 416, 

31 591! 

33 45S| 

33 1102 

38! 615 



ICO, 000. 00. praisers' stores 

100, 000. 00; building. Eames 

500,000.00, . & Young, archi- 

650,000.00 , tects. 
250,000.001 



58, 789. 56;i890 Government reser- hj 



15,900.00 
10,000.00 
10,000.00 
10,000.001 
10,000.001 
300.001 
8,000.00 
8,000.00 
6,000.00 
5.000.0C 



I vation. 



216, 000 00 Mar. 28,1918 ...J j 216,000.00 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.} and sites, showing outstanding obligations and balances, 
uith notes as to surplus-fund deposits, and other features. (Associated icith Division A by corresponding line numbers) Continued. 



Expenditures 



Buildings. 



Sites. 



1 Outstanding obligations. ( 



Remarks. 



Construction 


Extensions, 
alterations, 
etc 


Annual 
repairs, 
etc. 


Total to June 
30, 191b. 


Cost 


, Balances. 




1 
1362 S45,171 is 
1363J *S40, 000 00 
1364. 1,595,729 25 
1365 *74.316 64 




b 1 02.^047 54 1 


S7 3 500 00 


Aug. 30,1915 


. . 9,747.01 




Deficiency, 84,418 19 
Surplus fund, June 30, 1916, $7,281.49 


S19 72h 2s 


lb3,32l y 
14,143 b 
Hi, ,504 .1 






4 1,609,87509! 
1 247. 22R 79 . 


156,666.60! 


Sept 5,1854 



| 1,39400 




57,607 S4 




$2i5,950.66 



B 



CO 

-I 



DIVISION A. Statement of legislative authorizations and appropriatfons, with notes relative to the acquisition of sites, the progress of ike work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



oo 



No. 


State and location. 


Cong. dist. 


Title of building. 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


-Amount. 


1 


! 


1 


* 


1366 
1367 

1368 


San Francisco, Cal. 
do 

.. .do 

i 


jj 


Marine hospital . . . 






















Old site. 

Contract not 
awarded for 
mailing plat- 
form, etc. 


Mint building 

Post office, court- 
house, etc 

1 


July 2, 18fi4 
Mar. 3, 1S69 
Apr. 2,1870 
July 15,1.70 
Mar. 3,1871 
June 10,1872 
Mar. 3,1*73 
June &US74 
Mar. 6.18S2 
Mar. 3. 1SQ9 
Mar. 3, 1901 
Feb. 11.191)2 
June 30,1906 

May 27,1908 
Mar. 4,1909 

Mar. 3.1SS7 
Jan. 21, 18S' , 
Mar. 3, 1891 

Mar. 3,1<JQ3 
Mar. 2, 1S93 

June 30, 1906 . 
Aug. 1,1914 


13 
15 
16 
16 
Ifi 
17 
17 
18 
22 
3C 
31 
32 
34 

3d 
35 

24 
25 
2-> 

27 

28 

34 

38 

1 


375 
306 
85 
296 
509 
253 
524 
22S 
8 
1075 
1017 
9 
639 

31S 
957 

500 
6=>3 
951 

572 
912 

G39 
613 


Site and building 


$300,000.00 
150.000.00 
150, 000. 00 
500,000.00 
500.000.00 
160,000.00 
238,349.55 
235,842.82 
10,000.00 
45.000.00 
12,000.00 
8,000.00 
65,000.00 

15,000.00 

350,000.00 
450,001.00 
450,000.00 

2,305,05504 
448,057.00 


July 2,1864 
Mar. 3,1869 
Apr. 2,1370 
July 15,1870 
Mar. 3, 1871 
June 10,1872 
Mar. 3. 1873 
June 23.1874 
Mar. 2.1882 
Mar. 3,199 
Mar. 3, 1901 
Feb. 14.1902 
June 30,1906 
Mar. 4, 1909 

Mar. 3,1887 
^pr. 4,1890 
Mar. 3, 1891 
Mar. 2, 1S95 
June 4,1897 
July 1.1898 
Mar. 3 1S99 
Mar. 3. 1901 
June 30,1906 


13 
15 
16 
16 
16 
17 
17 
18 
22 
30 
31 
32 
34 
35 

24 

2fi 
2fi 
28 
30 
30 
30 
31 
34 


375 
306 
85 
296 
509 
253 
524 
228 
8 
1075 
1017 
9 
639 
957 

500 
3f, 
951 
912 
12 
598 
1075, 
1135 
639 


$300,000 00 
150,000.00 
150.000.00 
500,000.00 
500,000.00 
160,000.00 
238,349.55 
235,842.82 
10.000.00 

45 non.oo 

12,000.00 
8.000.00 
65. 000. 00 
15,000.00 

350,000.00 
450,000.00 
450.000.00 
50,000.00 
100,000.00 
500,000.00 
500,000.00 
1,155,055.04 
448,057.00, 


1874 
190o 


1 

i 


Continuation " 


do 


do 


do.- 


Machinery 


do 


.. ..do. .. . 


Vault 


Repairs 


Boilers and repairs 


BoiJor plant, etc . 


Repairs made necessary by 
earthquake. 
Unexpended balance of 
$60.000 made available to 
replace stone Hagi r inK,elc. 
Makes approprhtion for 
" Parting and refining 
bullion ' available for 
skvijphr, floors, founda- 
tion (or machinery. 
Site 


Limit Increased 


Additional for site and 
builJing. 
BiiiMIng _ 


E \aminjLi Ion of subsoil, 
S3.000. 
Reconstruct orrepaii .made 
necessarv bv earthquake. 
Unexpended ' balance not 
exceed ing 510,000 availa- 
ble for extension of mail- 
ing pi itform and widen- 
ing driveway. 










1 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
v ith notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


! 
Sites. 


Outstanding obligations. 


Balances. 


i Extensions, Annual 
Construction alterations, repairs, 
etc. etc. 


1 
Tot alto June' r . 
30, 1918. ' Cost ' 


Date of pur- 
chase. 


Site. 


Building. 


1366 
1367 
Httt 




1 










+S2,i30,5i2 J5 S170,8i9 19 $64,790 52 
* 52,5.40. KU vi 35S924 04 SO, 547 95 


82, 36% 127. 86! S100, 000, 66 
2,939.635 8S 1,055,05504 


Jan. 1, 1867 
Dec. 18.1S91 












$1*6,660 66 











I 
I 



Q 



co 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to ike acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. State and loratior. 



Title of building. 



1369 'SanFrancisco,Cal. 4 Quarantine station 





Legislath e authorization 1 !. 


Appropriations. 

























Statutes. 








Statutes. 




t 


Remarks. 


D.ite of act. 


ol 


Project or object. 


L o5Jf. of l)aieofact 




" 


Amount. 


^ 






o & 













t 






> Ai 




i 




Ai 




f* 
























Aug. 1,1888 
Aug. 5,1892 
Aug. 23,1894 

July 1,1898 
June 6, 1900 


25 315 
27 367 
28 429 

30 600 
31 592 


Buildings 


S103.000.00 
18,500.00 
157.00 

3,700.00 
131,700.00 


Aug. 1,1888 
Aug. 5,1892 
Aug. 23.1894 
July 1 1898 
June 6,1900 
Mar. 3,1905 
June 30,1906 
Mar. 4,1909 
June 23.1913 


25, 315 $103,000.00 
27i 367 18,500.00 
28 4291 157.00 
30, 600' 3,700.00 
31 592 131,700.00 
33 1162 10,500.00 
34 1 70l| 9,000.00 
35! 061> 1,200.00 
38 18i 20,000.00 






Completion 


To pay outstanding liabili- 
ties. 
Steam disinfecting boiler, 
etc. 
Iron pier, 5100,000; electric 
lislit plant, ?10,000; ac- 
commodations for cabin 






passengers, 10.000; water Aug. 1, 1914 


38 615 


135,000.00 








] 


system, ?5,000: heating 














i 


apparatus, S9 ; OPO' oxten- 








t 





13701. 



1371J 



do 

do 



Mai. 3,1'J05 33 

June 30,190ii 34 

Mar. 4. 1909 35' 

lune 23,1913 38, 



Aug. 1,1914 3S 

4 Subheasmy... Aug. 31,1852 10 

June 30,190i. 34 

4 Subtreasm > (new)., do 34 

Mai. 4,1907 34 

May 30,1908 35 

June 25.1910 30 



, isolation buildings, 
S3,500; laundry appli- 
ances, etc., ?1,200. 

1 U>2 Impr o\ ements , etc 

701. do 

96l| 'Mil-., mil,,- -.r-r-i' if.i 

IS'.i-.'.C' I j.< MUM 

ing, 810,000; mess hall, 
S5.000; detention bar- 
, racks, 5,000. 

i>15 R econstr ucting wharf 

11 Site and building 

039, Tii-|..,ii', (o liiifMi'iiL 1 I.iin- 

etc. 
303 Additional land, limited to 

S12S.OOO. 
539 Site (prior legislation 

amended). 
695 Building 



10,500.00 
9,000.00 
1,200.00 
20,000.00 








t 




35, Of 0.00 
300,000.00 Aug. 31,1852 
30,000.00 June 30,1906 


, 10 11 
34 G39 


300,000.00' 1877 
30,000.00 


375,000.00' do 
Mar. 4, 1907 
Mar. 4, 1911 
Aug. 24,1912 
June 23,1913 
Aus. 1, 1914 
500,000.00' 


34 790 
34 1303 
36 1381 
37, 424 
38 13 
38. 614 


200,000.001915 
175,000.00 
50,000.00' 
100,000.00 
300,000.00, 
50,000.00 



Contract not 
awarded for 
steerage bar- 
racks, etc., and 
wharf. 

Old building. 



J. Milton Dyer, 
architect. 
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t 

O 






Expenditures. 



No. 

1 


Buildings. 


Sites. 


Outstanding obligations. 


Remarks. 
Balances 

i 
i 


Construction 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc 


Total to June 
30, 1918 


Cost Date of pur- Site> 
Lost. chase. 


Building. 


1369, 
1370 
1371 


"$140, 
""469, 


133 S4 
59S."o2 


SSI, 317. 4S 
22,511 99 




$S4,253 61 
36,201.40 
1,039 21 


30^,704 
os 713 
470,6^7 


93 
39 
73 


253,929 iol Mar. 2, 
375,000.001 Sept. 27, 


1S54 | 
1909 




.' 2S '. ...... Cos* of site includes building 


1 ' 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



CO 



No 


State and location 




=3 

bo 


O 


Title of building. 


Legislative authorizations. 


Appropriations. 


i 

Pi 

1 


Remarks. 

1 


brf 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes 


Amount. 


1 


t 


i 


i 


1372 


San Jose, Cal 


8 


Post office 


Apr. 28,1890 
June 30,1906 

May 30,1908 
do 


26 
34 

35 
35 


73 
639 

482 
492 


Site and building 


$200 000.00 
34,000.00 

2,000.00 
5,000.00 


Apr. 28,1890 
June 30,1900 
May 30,1908 
.do 


2G 
34 
35 
35 


73 
639 
524 
492 


8200, ono. 00 
34,000.00 
2,000.00 
5,000.00 


1895 


HI 



President's procla- H 
mat ion, June 30. ra 
1903. OT 
Government land. rj 

3 

W 

On reserved J2 
ground. t^ 

O 

fc 



H 
> i 

Lot. President's H 
proclamation. S 
June 30, 1903. ^ 
Contract not 
awarded for 
building. 

Site not selected 


1373 
1374 

1375 

1376 
1377 
137S 
1379 1 


San Juan, P. R . 


Customhouse 


Repair damages by earth- 
quake. 
Extension, etc 


Completion, etc. . 




Lot and building 


do ... ! -- 


Post office and 
courthouse. 

Quarantine station 
Warehouse 


June 30,1906 
June 25,1910 
Mar. 4, 1913 

Apr. 28,1904 
Mar. 4, 1909 

June 25,1910 
Aug. 1, 1914 


34 
30 
37 

33 
35 

3G 
38 


777 
678 
808 

459 
""" 
710 

615 


Building. 


300,000.00 
125,000.00 
32,000.00 

23,500.00 
26,200.00 


June 30,1900 
Mar. 4, 1907 
Mar. 4, 1909 
Mar. 4, 1911 
Aug. 24,1912 
Oct. 22,1913 
-*pr. 28,1904 
Mar. 4,1903 


34 
34 
35 
3 
37 
3S 

11 


791 
1303 
957 
13S1 
424 
210 
459 


20,000.00 
130,000.00 
50,000.00 
175,000.00 
50,000.03 
32,000.00 
23,500.00 
20,200.GO 


1914 


. .do ' 


1 


Limit increased .... 


do 


Lazaretto, executive build- 
ius, laundry, etc. 
Additional for object stated, 
$25,000; disinfecting 
building, SI ,200. 
Reapproprhtos (appropri- 
aiioD lapsed). 
Amends pre\ious legisla- 
tion. 


i 
....do 




i 
San Luis Obispo, , 8 
Cal. 

San Marcos, Tex. .' 10 


Post office 


Mar. 4,1913 37 

June 30,1906 31 
May 30,190S 35 

Mar 4, 1913 37 


873 
7S4 
S73 

! 


Site and building 


80,000.00 

10,000.00 
50,000.00 

60,000.00 


July 2D,1914 
Mar. 3, 1915 

June 33,1906 
May 30,19JS 
Mar. 4, 1909 
July 29,1914 
July 1, 1916 
June 12,1917 


38 
38 

34 
35 

H 
40! 


553 
838 

796 
4*1 
957 
564 
263 
111 


9,000 00.... 
71,000.00, 

10,000.001912 
10,000.001 
40,01)0.00 

6,mn.oo 

590 00, 
10,000.00 


. ...dn . . 


Site 


San Pedro, Cal lu Post othce and 
1 customhouse J 


Building, 


Site and building 





DIVISION B Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligatwn* and balances, 
\*th notes to surplus-fund deposits, and other features. (Associated v ith Diviswn A by corresponding hne 7 l um6er S )-Contmued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, Annual 
alterations, repairs, 
etc. etc. 


Total to June 
30, 1918 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1372 
1373 
1374 
1375 
137F 
1377 
1378 
1379 


*$160,545.33 


138,284 57 $20,284.05 
39.69 

5071 nn 


219,113.95 
39.69 
460,471 15 
97,088.80 

; 89."66 

1 50,512.53 


$39,454.67 


Nov. 29,1893 




64.09 
9ii.87 




Surplus fund, June 30, 1916, $2,428. 
Surplus fund, Juno 30, 1916, $27.61. 




S987.00 


455, 100. 13 
*49,688.41 

89^66 
49,682.39 


' 47,400 3S 
*" * i 
830.14 


7,"566"66 
6,530.66 


"OctV"80,"i6l6" 
Apr. 4, 1908 





290.00 


72,*4ii."66 



















o 
w 



H 
H 

a 





3 

tn 

j ( 





00 



DIVISION A. Statement of legislative authorizations and appropriations^ with notes relative to the acquisition of sites y th 
other pertinent features. (Associated with Division B by corresponding line numbers) Continu< 



the progress of iht wvrk t and 
Led. 



No. 


State and location. 


-M 

5 

f 

o 


Title of building. 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


! 


i 


t 


1380 
1381 
1382 

1383 
1384 

100P 


Santa Barbara, 
Cal. 

Santa Cruz, Cal ... 
Santa Fe, X. Mex. 

do 

Santa Rosa, Cal. 


s 

8 

1 

1 

1 

01 


Post office 


May 30,190S 
Mar. 4, 1913 

June 30,1906 
May 30,1908 

Sept. 30, 1850 
Mav 31,1854 
Fob. 9,lb87 
Oct. 2,lSy> 
Mar. 3, Ib91 
Aue 26,1912 
Mar. 4, 1913 

June 3'i,Kij& 
Mar 30,1'JOs 
Feb" ?%191u 


35 52S 

37| 866 

34 782 
35 526 

9 532 
10 292 
24 393 
2o 07 
26 951 
37 off 
37 875 

34 77N 
35 520 
36 207 


Site and building 


$110,000.00 

20,000.00 

15,000.00 
90,000.00 

20,003.00 
50,000.00 
52, 14^. 00 
12.000.00 
312. 42 
1.100.0,1 
295,000.00 

70,000.00 

5,000:0: 


May 30,1908 
Mar. 4,1909 
Mar. 4,1911 
June 23,1913 
Aug. 1.1914 
June 30,1906 
May 30,1908 
Mar. 4,1909 
' June 25,1910 
Mar. 4,1911 
Sept. 30,1850 
May 31,1854 
Mar 3 1^7 
Out. 2,1SSS 
Mar. 3, 1^91 
Aug. 26,1912 
July 1,1916 
June 12,1917 
Juje Ho, 1906 
Mar. 4, 1907 
Mar. 4, 19U9 
Feb. 25,1910 


35 
35 
36 
38 
38 
34 
3D 
35 
36 
36 
9 
10 
24 
25 
26 
37 
39 
40 
34 
34 
35 
36 


484 
957 
1381 
14 
614 
794 
483 
957 
707 
1381 
, 532 
, 292 
511 
507 
951 
,196 
26S 
111 
792 
1303 
957 
207 


$20,000.00 
50,000.00 
30,000.00 
10,000.00 

1 --.".:- 

20,000.00 
40,000.00 
10,000.00 
20,000.00 
20,000.00 
50,000.00 
52,148.00 
12,000.00 
312.42 
1 1,100.00 
I 30,500.00 
10,000.00 
20,000.00 
35,000.00 
20,000.00 
, 1 . pnn. on 


1914 

WJ 
1910 


Site donated. 

Additionalland do- 
nated, 1912. 

Bite acquired From 
Mc\i> o, MIS. 

Site selected 

Strip of land do 
nated, 1910. 


.. ..do 

Courthouse, etc. . 

Post office and 
courthouse. 
POST oin - c .. . 

,1 _ 


Limit increased . . 


Site 


Building.. 


do 


Completion 


do 

Apr roaoLes 


Adjustment of liabilities 
\dditional v?u\t futilities. 
Site and building. . . 


....do 


Limit in,, reaped . . 


Const rui ting dram 





Oo 
00 



1385 Saranac Lake, 31 do Mar 4,1913 37 875 Site and building, 

l N - Y - 

1386 Saratoga i>pnnci>, 29. do.. 
1 N. Y. 



June 6, 10 2 
Mar J, 19iVJ 
. . .do... 
June 3D, 1906 



320 
1207 
12-17 

773 



Site 

Limit increased 

T?M!l 

~no mil 



1387 Sault Ste. Marie, 12.. .do 
Mich 



...do ....... 

May 30,1903 



34 
35 



Building 

Limit increased. 



. 

90,000.00 Mar. 
July 
June 

15,000.00 June 
5,090.00 Mar. 
70,010.03 Apr. 
3^ 000.00* Mar. 
1 Mar. 
June 

100,000.00 June 
50,000.00, Mar. 
Mar. 
I June 



, 

3, 1915 
1,1918 
12,1917 
2rf, 1902 
3,1903 
23,1904 
3, 1905 
4,1907 
25,1910 
30,1906 
4, 1907 
4,1909 
25, 1910 



39 268, 

40 111 



429' 
103^ 
456' 
1160, 
1303 
707 
791 
1303i 
957 
7071 



. . 

ijxx) oo.... 

f>'M 00 
25,000.00 
15,000.001911 
5, 000. 00 
20,000.00 
20,000.00 
40,OOO.OU 
25, 000. 00 
VM,{iHUH I 
60,000.00) 
30,000.00 
40, 000. OO) 



Contract not 
awarded for 
building. 



Government land 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated u4th Division A by corresponding line numbers) Continued. 



No. 

1380 
1381 
1382 
1383 
1384 
1385 
1386 
1387 


i 
Expenditures 


Buildings. 


Sites. 


Outstanding obligations. 


Remarks. 
Balances. 

1 

! 


Construction 


Extensions, 
alterations, 
etc. 


reZS 1 ' Total to June 
?tcf 30 1918> 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


8128,197.18 
*87,171.01 
*142,240.50 




$1,378.85 $129,57603 
2,071.56] 89,242.57 
33,932.97 176,173.47 


$1.00 
14,518.48 


June 28,1909 
Sept. 18,1907 




$115.00 


$1,686.82) 












1 




20,500.00 
12,525.25 
18,500.00 
36,418.11 


Deo. 12,1917 
Aug. 13,1907 
Jan. 12,1917 
Nov. 13,1907 




200.00 


i9,800.00 p 


*63,726.92 
292.00 
*86,131.63 
*149,768.47 




4,6i3.62 68,340.54 
292 00 










31,708.001 




2,008.25 88,139.88 
6,759.591 156,528.06 
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DIVISION A. Statement of legislative authorizations and appropriations , with notes relative to ike acquisition of sites, the progress of the work, and 
other pertinent features. (Assodatea with Division B by corresponding line numbers) Continued. 



No. 


State and location. 


1 


Title of building. 


Legislative authorizations. 


Appropriations. 


1 

i 

1918 
1852 

1906 
18S9 
.... 

:.j 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


! 


i 


i 

fe 


1388 
1389 

1390 
1391 

1392 
1393 


Savanna Til 


13 

1 

1 

1 

1 
14 


Post office 


June 25,1910 
Mar. 4, 1913 

Mar. 3,1815 
Mar. 3,1847 
Aug. 12,1845 
Mar. 3, 1849 
Sept. 30, 1850 
Mar. 3, 1851 
Mar. 31,1902 
Mav 30,10ms 
Mar. 28,1918 

June 30.18S6 
Jan. 21,189] 
Mar. 3, 1S93 

June 11,1S9G 
Aug. 2U919 
June 12,1917 

Mar. 3, 1901 

Apr. 2S,1904 
Mar. 4, 1915 
June 12,1917 
Oct. 6, 1917 

Mar. 4, 1913 


36 
37 

5 
9 
9 

n 

9 
9 
32 
35 
40 

2-1 
26 
27 

29 
37 
40 

31 

33 
38 
40 
40 

37 


689 
871 

761 
162 
296 
361 
540 
609 
75 

wn 

467 

104 
726 
572 

U 

424 
111 

592 

45 
1140 
113 
353 

876 


Site.. . . 


$5.000.00 
50,000.00 

30,000.00 
30,000.00 
30,000.00 
35,000.00 
15,000.00 
33,000.00 
150, 000. 00 
13. ina no 
126,000-00 

200,000.00 
200,000.00 

100,000.00 
2. 500. 00 
2,500.00 

30,000.00 

12,175.00 
28,500.00 
4,000 00 
79,000.00 

80,000.00 


Mar. 4,J911 
Mar. 3,1915 
Feb. 28,1916 
July 1, 1916 
June 12,1917 
Mar. 3.1845 
Mar. 3,1847 
Aug. 12,1848 
Mar. 3,1849 
Sept. 30, 1850 
Mar. 3,1851 
June 23,1902 
Apr. 23,1904 
Mar. 3. 1905 
Mav 30, 19ns 
Mar. 28,1918 

Aug. 4.18*6 
Oct. 2',18S8 
Mar 2, 1889 
War 2,1395 
June 11,1^6 
lune 4, 1*97 
Aug. 24,1912 
June 12,1917 

Mar. 3, 1901 
Apr. 28,1904 
Mar. 4. IQ1S 
June 12,1917 
Oct. 6,1917 

July 29,1914 
Julv 1, 1916 
June 12,1917 


36 
38 
39 
39 
40 

a 

9 
9 
9 
9 
32 
33 
3< J 
3' 
40 

2- 
2, 
2v 
2 
2f 
3 
37 
40 

31 
?3 
3* 
40 
40 

3" 
39 
40 


1381 
828 
19 
268 
111 
761 
162 
296 
361 
540 
609 
423 
-Iff 

uer 

4~ 
467 

22 

50: 

9 If 
91 c 
4K 
K 
424 
111 

591 
*fr 
IV 
113 
350 

564 
268 
111 


$5,000.00 
1,000.00 

10, ooo. oc 

19,000.00 
20,000.00 
30,000.00 
30,000.00 

30, ooo. on 

35 000.00 
15', 000. 00 
33,OPO.OO 
50, 000. IK) 
2") J 000.(H 
80,OCO.OU 

n. c on.oi 

126,000 00 

50,000.00 
73.0)0.00 
75,00<).OU 
100,0)0.0'' 
25,000.00 
17ri.n"an< 

2,500.00 
2,500.00 

40,0'M.OD 
12,1?5.0 
j2-.. r O).Of ( 
4,000.00 
79,000.00 

8,000.00 
7,600.00 
25,000.00 


Site of old court- 
house, post office, 
etc. 

Contract not 
awarded for 
mail - conveying 
machinery. 

Contract not 
awarded for 
sewerage, etc. 

Site not selected. 


Savannah, Ga 
.do 


Customhouse, etc. 
Marine hospital . . . 
Post office 


Building 


do 


Site and building 


Continuation. . . T. 


do 


.do 


do 


Site and building 


do 

i 
.. ..do 

Sayre, Pa 


Addiiionol land 


Hospital ward building; 
remodeling, etc. 

Site and building 


Quarantine station 
Post office 


J imit inToa^ed . 


Sale of r recent si (e and pur- 
chase of new one. 
Limit increased . . 


Fviendinp l<-<UoiiN 
Mail-convey big -machinery. 

Buildings, wards, etc., 
f 20,000; attendants' quar- 
ter*, ef o , Sio.OOO. 
New wharf, etc 


Dredging , repairs, etc 


Seweracre, artesian well, etc. 
Hospital and barracks 
buildings, etc. 
Site and building 









oo 

00 
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DIVISION ft. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1388 
1389 

1390 
1391 


842,459.96 
*149,879.56 

*125,000.00 
*388,883.08 




S864.78 
68,383.21 

16,556.21 

48,784.59 
21,277.13 


$43,324.74 
218,262.77 

141,556.21 

438,651.28 
74,828.49 


$5,000.00 
20,725.00 

/ ^'-.I'lll M 

\ 13,600.00 
55,782.04 


Oct. 26,1911 
/Jan. 7,1846 
IDec. 22,1847 
|M,, V 31,1888 
|lcb. 3,1889 
(Jan. 11,1909 
Sept. 21, 1891 




$2,224.85 


$5,315.19 


Surplus fund, June 30, 1918, $912.65. 




\ 




/ 
1 




126,000.00 

2,500.00 
83,000.00 
40,500.00 


$983 61 
53,551.36 






1392 
1393 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to ike acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



CO 

GO 
00 



No. 


State and location. 


g Title of building. 


Legislative authorizations. 


Appropriations. 


I 


Remarks 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


t 


i 


I 

PM 


1394 
1305 

1306 
1307 

1308 

13S9' 
1400 

1401 
1402 


Schenectady,N.Y. 
Scranton Pa 


30 Post office 


Time 30,1006 
May 30,1008 

Jan. 27,1882 
Apr. 26,1800 
Aug. 23,1804 
June fi, 1002 
June 12,1017 

May 30,1003 
June 25,1910 

Mar. 2,1S99 
Mar. 3.1901 

June a, 1902 

June 25,1910 
Mar. 4,1913 
Feb. 13.1SS9 
Mar. 1,1913 

June 6, 1902 
Jure 30,1906 

do | 

May 30,190S 


34 

35 

22 
26 
28 
32 
40 

35 
36 

i? 

32 

36 
37 
25 
37 

32i 
34 

34 
35 


780 
522 

177 
72 
429 
320 
111 

532 
6SO 

973 
109R 

315 

692 
873 
6b9 
879 

317 
773 

i 

784 
527 


a j *il h"fl**"~ 


$170,000.00 
40,000.00 

75,000.00 
175,000.00 
15,000.00 
90,000.00 
5,500.00 

6,000.00 
45,000.00 

300,000.00 
450,000.00 

150,000.00 

200,000.00 
300,000.00 
50,000.00 
7,500.00 

75,000.00 
60,000.00 

15,000.00 
60,000.00 


June 30,1906 
Mar. 4,1007 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
Aug. 7,1882 
Jan. 7,1884 
Aug. 30,1800 
Mar. 3,1891 
Aug. 23,1804 
June 28,1902 
Mar. 3,1903 
June 12,1917 
May 30,1908 
Aug. 24,1912 
June 23,1913 
Aug. 1,1914 
Mar. 3,1899 
Mar. 3,1901 
June 23,1902 
Apr. 2*,19(M 
Mar. 3,1905 
Mar. 4,1911 

Mar. 2,1889 


34 
34 
36 
37 
38 
22 
23 
26 
26 
28 
32 
32 
40 
35 
37 
38 
38 
30 
31 
32 
33 
33 
36 

25 


793 
1304 
1381 
424 
14 
303 
196 
373 
952 
429 
426 
1089 
111 
487 
424 
14 
614 
1075 
1135 
422 
456 
1160 
1381 

910 


$70,000.00 
60,000.00 
50,000.00 
10,000.00 
20,000.00 

:i /,;;<* w 
:I.,,HK no 

15,000.00 

100 w no 

i;>,0<H> (H) 

;>o, (tot i.oo 

70,000.00 
5,500.00 
6,000.00 
1,000.00 
34,000.00 
10,000.00 
75,000.00 
100,000.00 
250,000.00 
100,000.00 
375,000.00 
200,000.00 

50,000.00 


1913 

I*H 
ifKM 

1915 
1909 

1S92 


Contract not 
awarded for 
mail - conveying 
machinery. 
$4.500 transferred 
to Newport, Ark. 

Site donated. 
No provision for 
building. 


10 do 


1 . !,:,.... ... 
Site and building 


Searcy, Ark 
Seattle, Wash. ... 

do 

Sedalia, Mo ' 


i 
i 

2| do 

1| Courthouse, cus- 
tomhouse, and 
po^t office. 

1 Pot office i 
7 do , 


Limit increised 


Elevator and approaches. . . 
Extension, etc 


Mail-conveying machinery. 
Site 


Building 


Site and building 


Limit increased ("ite, 
5200,000). 
Limit increased 


Site 


BuiMing... . 


?ite and building 


Seguin, Tex 15 do 

Selma, Via 4 do 


Site 


Site and building , 


June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1905 
Mar. 4, 1907 
Mar. 4,1909 
June 30 1906 
May 30,1908 
Mar. 4,1909 


32 
32 
33 
33 
34 
35 
34 
35 
35' 


428 11 5. 000. 00 
1089 ] S,7;iO. IN 
457' 11,250.00 
1160 30,000.00 
1304, 40, 000. 00 
957' 20,000.00 
795 15,000.00 
484 20,000.00 
957] 40, 000. 00, 


1909 

I 
1012) 


Sewickley, Pa.. . 20.. ..do 


Limit increased . . 


Site , 

Buildin" i 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances^ 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) -t/ontinued. 



No. 


Expenditures. 


Remarks, 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 




Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1394 
1395 
1393 
1397 
1398 
1399 
1400 
1401 
1402 


^134,357.16 
*229,515.23 
43,569 25 
*724,583.50 




83,877.96 
51,642 51 
1,019.12 
35,787.09 


$138,235.12 
371, 157. 74 
44,588.37 
760,370.59 


$75,060.02 
35,484.77 
1,500.00 
175,390.77 
169,500.00 
115.58 


Apr. 5,1909 
Apr. 14,1883 
Dec. 9,1909 
Feb. 24,1902 
Jan. 11,1912 
June 22,1889 
May 19,1914 
Aug. 3,1903 
Mav 31,1997 








Surplus fund, June 30, 1918, $1,355.25. 
Surplus fund. June 30. 1916. $2.000.08. 


$90,000.00 






$5,500.00 




$75.50 














30,500.00 


*49,581 33 




17,053 39 
15.25 
4,309.07 
2,217.77 


66,634.72 
15.25 
127,473.34 
59,245.19 














*123, 164 27 
57,027.42 




11,296.42 
14.983.85 












372.50 





CO 
00 

co 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



CO 

S& 

O' 



No. 



State and location. "8 



1403 Seymour, Ponn . . . 
1404, Seymour, Ind 

1405 Shamokin, Pa . . . 

1406' Sharon, Pa 

1407 Shawnee, Okla 

Sheboycan, Wis . . 



Title of building. 



Post office 



Legislative authorizations. 



Date of act. 



Tune 25,1910 
Mar. 4,1913 



l| do | June 25,1910 



16.... do 



Feb. 24,1915 



June 30,1906 
M^y 30.1908 



*... -do j June 30,1906 



Statutes. 



Snclby. X ('. ... 



1408 
1409 

1410 Shelbyville, Ind.. 
Ullj SiiPlbyulle, Ky.. 



6 ..... do 
8 ---- do 



36 



34 



34 



5 do 'Mai-. 4,1913 j 37 



2 Po*t office and Dec. 27,1890 

ci^tomho'^e Mir. 3.1S93 27 

J-mo 30,lPOf5 ! 34 

9 Po-t mJk-p June 25, 1910 3P 

Mir 1.1913 37, 



do ........ 37 



June 25, 1910 I 36 
Mar. 4, 1913 37 



S71 



685 
812 



Project or object. 



Site 

Building. 



Limit of 
cost 



Appropriations. 



Date of act. 



Site and building. 
Limit increased . . . 



$15,000.00 
60,000.00 



60,000.00 
15,000.00 



Mar. 
Mar. 



4,1911 
3.1915 



. 

Feb. 28,1916 
July 1, 1916 
Mar. 4, 1911 
June 23,1913 




780, Site and buildup 

.1 



875. 



do 



697| Site and building 

573 AiMJtioml story 

775J Extension, etc 



C-91 Rite 
S72 



874 "Site and building.. 

6S9 Sif 

871- BuiKling 



An*. 1J1914 
Mar. 3,1915 
I July 1,1916 
15.000.00, June 30,1P% 
75.000.00 May 30,1908 
Mar. 4, 1909 
Mar. 4,1911 
80,000.00 June 30,1906 
i Mar. 4.1907 
Mnr. 4.1909 
125,000.00 July 29,1914 
July 1,1916 
| June 12, 1917 
.10,000 OP Mjr. d,!S91 
,-i, 000.00 Mar. 3,1893 
30,000.00 .Time 30,1906 
! Mar. 4,1907 
10,000.00, Mar. 4,1911 
V>,000 on. Mar. 3,191.") 
Feb. 28,1916 
July 1, 1916 
. June 12, 1917 
80,000.00 July 1,1916 
, June 12, 1917 

10,000.00 Mar. 4,1911 

50,000.00 Mar. 3,1915 

i Feb. 28,1916 

July 1,1916 



Statutes 



Amount. 



1381 



$15.000 001918 
10,000 OD 

25*; 000. 00 



,. 
12,Ofin.OU 



1913 



Remarks. 



10,000 (Ml 
10.000.00 
28.000 00 
15,00000 
U,0'iO 110 1912 
20,0-W 0(1 
40,000 00 

n,ooo on 
lo.nnn or.imo 

III IHi'l (II, 

?o. oon. oi>j ' 

21,000.00| Contract not 



500.00 
60,000.00, 
511,00') (Hi 189*1 
o,COO.(K) 
20.000 00,1 90S 

io,(no.ooj 

10, 000 00 1918 
1,001) 00 
24.0HO P0| 
20,000.00 

10,000 oo; i 

17,000.00 ! 
45,000.00, " 



awarded 
building. 



for 







Contract not 
awarded for 
building. 
Do. 



, 

20,000. 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes os to surplus-fund deposits, and other features. (Associated with Division A by corresponding line number s)-^Contiimed. 



No 

1403 
1404 
1405 
1406 
1407 
1408 
1408 
141C 
1411 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Extensions, Annual 
Construction, alterations, repairs, 
etc. i etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


S54, 858 76 $<M4 46 


355,72322 12,00000 
49,465.40) 12,00000 
73,808.93 14,984.25 
67, fill 35, 16,01906 
145.00, 8,000.00 
80,141 171 10,307.67 
40,023 99 8,000.00 
15000 16,500.00 
203. 75 1 10,00000 


July 6, 1911 
Nov. 14,1911 
July 15,1907 
Apr. 9, 1907 
Dec. 8,1916 
Jan. 25,1892 
Aug. 5,1911 
Aug. 16,1916 
June 10,1911 




31,700.00 
8,041.40 


83,441.24 
6,242.06 




48, 716. 54 748 86 




*72,341.97 1,46696 




*63, 945 42 3, 665 93 








145 00, 






73,355.00 


*44,692 33 428,35592 7,092.92 
45,125 881 ' 898 11 








7,658.76 


2,215 36 
45,350.00 
34,796.25 


! 150.00 ... 




203. 75 







CO 
CD 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of ihe work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) -Continued. 



CO 
CO 

to 



No. 


State and location. -g 

f 

o 


Title of building. 


Legislative authorizations. 


Appropriations. 


1 


Remarks. 
d 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


t 


i 


! 


1412 

1413 
1414 

1415 

1416 

1417 

| 

1418, 
1419 


Shelbyville, Tenn. 5 

Bhenandoah,Iowa. 8 
Sheridan, Wyo.... 1 

Sherman, Tex 4 


Post office 


May 30,1908 
June 25,1910 
Mar. 4, 1913 
Aug. 20,1914 

June 30,1906 
May 30,1908 

June 30,1906 
June 25,1910 

June 6, 1902 
Mar. 3.1903 
Mar. 4,1913 

May 30, 1908 

June 25,1910 
Mar. 4, 1913 ' 

Mar. 4,1913 

Jan. 15,1891 
Aug. 18,1894 < 
June 6,1900 

Aug. 1,1914 i 


35 
36 
37 
38 

34 
35 

34 
36 

32' 
32 
37 1 

35 

3e' 
37 

37 

26 
2S 
31 

3S 


536 
683 
868 
699 

782 
526 

781 
705 

318 
1206 
S69 

541 

691 
872 

878 

717 
373 
2S6 

614 


Site 


S5.000.00 
50,000.00 
5,000.00 
5,000.00 

5,000.00 
50,000.00 

150,000.00 
7,000.00 

125,000.00 
20,000.00 
5,000.00 

200,00000 

20,000.00 
70,000.00 

7,500.00 

250,00000 
25,000.00 

l.SOO.OOi 


May 30,1908 
Aug. 24,1912 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 
June 30,1906 
May 30,1908 
Mar. 4,1909 
June 30,1906 
Mar. 4,1907 
Mar. 4, 1909 
June 25,1910 
Mar. 4,1911 
June 28,1902 
Mar. 3,1903 
June 30,1906 
Mir. 4,1907 
A up. 1,1914 
May 30.1908 
Mar. 4,1909 
June 25,1910 
Mar. 4,1911 
do 
Mar. 3,1915 
Feb. 28,1916 
July 1,1916 
July 29,1914 

Mar. 3,1891 
Aug. 5,1892 
Mar. 2,1895 
June 11,1896 
Auff. 1.1914 


35 
37 
38 
38 
3o 
34 
35 
35 
34 
34 
35 
36 
36 
32 
32 
34 
34 
38 
35 
35 
36 
36 
36 
38 
39 
39 
38 

26 
27 
28 
29 

38 


489 
424 
14 
614 
828 
794 
483 
957 
794 
1304 
957 
705 
1381 
42S 
10S9 
699 
1304 
614 
490 
957 
707 
13S2 
13S2 
825 
19 
26S 
564 

952 
351 
913! 
415 
fit4 


$5,000.00 
1,000.00 
40,000.00 
14.000.00 
5,000.00 
5,000.00 
15,000.00 
35,000.00 
20,000.00 
60,000.00 
50,000.00 
20,000.00 
7,000.00 
30,000 00 
11,251). 00 
40,000.00 
43, 750. 00 
5,000.00 
25,00000 
75,000 00 
50,000 00 
50.000 00 
20,000.00 
10,00000 
35.00000 
25,000.00 
7,500.00 

125,00000 
40.00000 
50,00000 
60,000 00 
1.500.00! 


1916 

1911 
1910 

1907 

1912 
17 

1897 


H 


Site partly donated. W 
| 

3 

2 
3 

O 

10 Id site. Former > 
buildiig re- g 
moved. Q 

w 

B 

O 
JJ 

No provision for 
building. 


do 

Post office and 
courthouse 

.do 


Building 


Limit increased 


do 


Site 


Building 


Site and building 


Limit increased 


Site ind building 


Shreveport, La 4- 


do 


Limit increased 


Additional land 


Building 


Sidnev, Ohio 4 


Post office 


Site... 


Sikeston, Mo 14.. ..do 

Sioux City, Iowa. . Ill Courthouse, post 
, office, and cus- 
tomhouse 


Building 


Site 


Site and building 


Urn it increased 


Tower clock within limit. 
$3,000. 
Lookouts 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line n umbers) -Continued. 



No. 


Expenditures. 1 


Buildings. j Sites. J Outstanding obligations. 


Remarks. 
Balances. 


i Extensions, 
Construction.) alterations, 

! fltC ' 


reSiS 1 Total to June 
etc 30 ' 1918< 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1412 
1413 
1414 

1415 

1416 
1417 
1418 
H19 


$56 004 81 


$721.75 ?56,726.56 
5,324 80 54,771.56 
4,934.02 152,855.59 

17,645 16J 150,061.55 

5,2*1 OO' 205,227.80 
1,023 22j 56,959.03 


54,600.00 
4,995.69 
9,052.75 

/ 11,985.29 
\ 5,000.00 

10,027.15 
20,000.00 
7,500.00 
21.464.53 


Jan. 17,1910 
July 28,1908 
Apr. 23,1907 
fFeb. 12,1904 
Utine 11,1904 
(May 29,1915 
Apr. 12,1884 
Mav 2,1911 
June 16,1917 
Sent. 22.1892 




$1,122.25 


$2,872.94 


*49,446 76 




*147,921 57 








*132, 416. 39 


j 






I 
*199 946 80 


j 






55 935 81 




2, 835. 00 


11,229.19 






+237.667.7L &i.388.66 


o8.KK9.20i 297. 9*4 1 91 









Co 



DIVISION A. 



isivuiioii ^.-oiaiemem oj legwaiive auinonzaiwns ana approprwtwns, wiM notes relative to the acquisition of sites, the progress of the work, and Co 
other pertinent features. (Associated with Division B by corresponding line num&ers)-~Contiiiue(L & 


No. 
1420 

1421 ' 
1422 

1423 
1424- 
1425' 


State and location. ] 
^ 

i 


* Title of building 

3 
$ 


Legislative authorizations. 


KM 

Appropriations. 


Year occupied. 


Remarks. 


S 


tatutes. 


Limit of 
cost. 


Date of act. 


Statutes 




Date of act. 

1 I 


Project or object. 




| 


1 


Amount. 


Sioux Falls, S. Dak. 

Sisters ville,AV.Va. 
Sitka, Alaska . 

....do 
....do 

dn 


I Post office and 
courthouse 

4 J'ost office 


Jan. 26,1891 
, Au?. 23,1894 
June 11,1896 
May 30,1908 
June 25, 1910 | 

Mar 30.190S 
June 25,1910 
Mar. 4.1913 


26 729 Site and building 


$150,000.00 
15,000 00 
300.00 
100,000.00 
100,000.00 

1 10.000.00 
60,000 00 
10,000.00 




Mar. 3,1891 
Aug. 5,1892 
Mar. 3,1893 
Aug. 23,1894 
June 11,1896 
May 30,1903 
Mar. 4, 1909 
Mar. 4,1911 
Aui*. 24,1912 
May 30,1908 
June 23,1913 
Aug. 1,1914 


2fi 
27 
27 
28 
29 
35 
35 
36 
37 
35 
38 
33 


952 
351 
572 
429 
424 
483 
957 
1382 
424 
489 
14 
614 


$75,000.00 
40,000 00 
35,000.00 
15,000.00 
i 30000 
I 20,000.00 
! 80,00000 
i 50,000 00 
1 50,00000 

1 10,00000 

40.000 00 
30,000.00 


Jl895 

'l913 

1 

I 
1914 


GO 

Acquired from <J 
Russia Mar. 30. J 
1867. ffi 
Do. % 

Do ' 
g 

Do. W 

Da g 
Do. - H 

Do. 
Do. 
Do. 

Do. 


28 429 Completion ... 


29 414 Bathroom and lavatory 
35 525 Extension, etc 


36 679| Limit increased 


35 536 1 Site 


. Assaj office 

. Bakehouse, "N" 
lot 
. Blacksmith shop, 
"C"lot. 


(6 6S3| Building 


37 869 Limit increased . 




1426! 

1427,. 

1428. 

1429' 


....do 
....do 


. Blockhouse, '"D" 
lot 
. Carpenter shop, 
"B"lot 
. Customhouse 
Dwelling, '! and 

. Site of cabin on 




i 











1 i 


..... 


...do 


....do 










143U 
1431L 
1432. 

I 
1433J. 


....do 
...do 

...do :::; 

...do 


Lot No 20 

Russian clubhouse 
"\Varehouses Nos 
6 and 12 and 
"H"lots. 
Warehouse and 
wharf. 


i... 

L. 


::::::::::::::::::::::::::::::::::: 







... 


i 


...".";!:.".*::; 




: 












1 

















DIVISION B. Statement of expenditures for building (construction and annual repairs t etc.) and sites, showing outstanding obligations and balances, 
u ith notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding lim numbers) Continued. 



Expenditures. 



No 

1420 
1421 
1422 
1423 
1424 
1425 
1426 
1427 
1428 
1429 
1430 
1431 
1432 
H33 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Extensions, Annual 
Construction, alterations, repairs, 
etc. etc. 


Total to June 
30, 1917. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


*&137,017 71 199,961 57 821,971 32 
67 618 51 SS3 00 


$373,950.60 
68,501.51 


8,282.54 
8,750.00 


Feb. 15,1891 
June 7,1910 










866.25 






















1 










































i 2S,617 12 


28, 617. 12 


























| 




















































20,40047 


26, 400. 47 













Remarks. 



Surplus fund, June 30, 1918, 2,315.24. 



CO 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B 6r/ corresponding line numbers) -Continued. 



oo 



No. 


State and location. 





Title of building. 


Legislative authorizations. 


Appropriations. 


1 


Remarks, 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1-3 W 

O | o3 

H* 


1 


I 


2434 

1435 
1436i 
1437' 


Skowhegan, Me... 
Smyrna, Del 
Somerset, Ky 

R n m P. r s w n r th 


3 

i 

11 
i 


Post office . . 


June 25,1910 
Mar. 4, 1913 

June 25,1910 
Mar. 4, 1911 
July 17,1914 

May 30,1908 

\f-ir A 1O1Q 


38 690 
37, 871 

36 684 
36 1382 
38 512 

35 529 

37 S7 


Site 


520,000.00 
65,000.00 

25,000.00 
10,000.00 
65,000.00 

7 w\ nn 


Mar. 4,1911 
Feb. 28,1916 
July 1,1916 
June 12,1917 
Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3, 1915 
May 30,1908 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 

Ti-iiir i inift 


36 
39 
39 
40 
36 
38 
38 
38 
35 
36 
37 
38 

9Q 


1382 
19 
269 
111 
1382 
14 
614 
828 
485 
1382 
424 
14 

OAQ 


$20,000. 00 1918 
15,000.00' 
25,000.001 
25,000.00 
5,000.001917 
6,000.00! 
15,000 OO 1 
10.000.00' 
15,000.001913 
30,000.00] 
10,000.00 
10,000.00 

i Kfift nn\ 




do 
do 

rin 


Building 


Site and building 


Fire limitations waived 
T/imit inn*pa-s<v1 


Site and building 


Rito 



, N H. I 

1438' South Atlantic ' 
i (Inverness), Oa. 



"1 



1439 South Bend ,Iud.. 



1440 South Bethlehem, 
Pa. 



1 Quarantine station Aue:. 1,1388 

Mar 3,1^91 

Aug 5, 1S92 

June 11,1896 



June 4,1S97 
July 1,1S9S 
June 6,1900 
June 23,1902 
Jan. 2, 1891 
June 30,1906 



13 Post office 

26 do 



1441 South Boston, Va. 1 5 do 



June 25,1910 
Mar. 4,1913 



June 25,1910 
Mar. 4, 1913 



25 35G ! 

26 9C9' 

27 367 

29 416 

30 14 

30 GOO 

31 592 

32 423 
26 706 
34 775 

36 692 

37, 872 



Establishment ( 

Wharf buildings, etc 

Coal house, etc i 

Ballast wharf, $15,000, ' 

dredging, $750. 
Hospital, boathouse, etc...., 
Disinfecting apparatus, etc., 

Crematory, etc 

Ballast gangway, etc 

Site and building 

Additional land extension, 

etc. 

Site , 

Building , 



36 

1 



692 Site 

873 Building. 



38,50000, Aug. 

20,00000 Mar. 

6,000 00 Aug. 

15,750.001 June 

1 June 

9,425 00' July 

3, 100 00 June 

3,000.00 June 

2,500.00 

75,000.00 Mar. 

100,000.00, June 

I Mar. 

20,000.00 Mar. 

100,000.00; Mar. 

Feb. 

July 

June 

5,000.00 Mar. 

50,000.00 Feb. 

July 

1 June 



1,1888 i 
3,1891 , 
5,1892 

11, 1896 
4,1897 - 
1,1898 
6,1900 

28, 1902 I 

3,1891 
30,1906 
4,1907 
4,1911 

3. 1915 
28,1916 

1. 1916 
12,1917 

4,1911 
28,1916 

1,1916 
12^1917 



25 356 



367 



29 416 

30 14 

30 600 

31 592 




33,500 00ll892 ! 
20,000.00! 

6,000.00 
15,750.00' 

9,425.00! 

3,100.00 

3,000.00 

2,500.00, 

75,000.00'1S98 
40, 000. 0011908 
60,000.00 
20,000.001918 
1,000.001 
44,000.00 
40,000.00 . 
15,000.00 I 



i>mmlu Sire 
not selected. 



Jll.lHHl (Hi' 
41.IUHI .>l| 
In,!*" 1 ijl 



DIVISION B. Statement 
with notes as 



ent of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
to surplus-fund deposits, and other features. (Associated ivitk Division A by < 



corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 




Buildings. . ' Sites. 

-i 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, ! Annual 
alterations, repairs, 
etc etc 


Total to June ' ^ nai . 
30, 1918. ^ OOTt 


Date of pur- 
chase. 


Site. 


Building. 


1434 
1435 
1436 
1437 
1438 

1439 

1440 
1441 


$53,237.02 
25,562.17 
54,783.32 


SI 298.00 


354,535.02 
26,048.38 
55,467.07 


313,334.98 
5,000.00 
8,000.00 


July 1, 1913 
Dec. 20,1911 
Oct. 28,1909 




$9,361.96 
1,015.00 
63.25 


$2,401.02 
3,422.83 


Surplus fund, June 30, 1916, $2,153.43. 


486.21 




683 75 






7,500.00 


*64,125.57 
*59,771.58 

79,016.03 
45, 672 45 


18,028.81 52,902.95 
! 76,968.06 11,010.53 
1 482.11 


135,057.33 
147,750.17 

80,498.14 
17,486.64 










/ 15,228.42 Jan. i9,1892 
\ 22,501.10 Feb. 12,1907 
18,000.00, Aug. 11,1911 
4,800.00 Deo. 23,1911 


| 






/ 


2,614.00 
1.749.00 


18,369.97 
2,578.55 


1 ' 1,814.19 





g 

3 



H 
W 



I 



w 
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DIVISION A. Statement of legislative authorizations and^ appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



CO 

<> 
oo 



No. 


State and location. 


Cong. dist. | 


Title of building. 


Legislative authorizations. 


Appropriations. 


a 



Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


t 


-i 


1 

(X| 


1442 
1443 

1444 
1445 
1Mb 
1447 

1448 
1449 

1450 


Southbridge,Mass . 
South Chicago, HI. 

South Framing- 
ham, Mass. 
South Omaha. 
Nebr. 
Spanish Fork. 
Utah. 
Sparta Wis 


3 
2 

". 

i 


Post office 


Mar. 4,1913 

June 30,1906 
May 30,1008 
June 25,1910 

Mar. 4,1913 
Feb. 20,1895 
Mar. 4, 1913 
June 25,1910 

June 6,1902 

do 
Mar. 3, 1903 
June 30,1900 

Aug. 18,1856 
July 28,1866 

July 20,1868 
July 25,1S6S 

Mar 1 1SHQ 


37 

34 
35 
36 

37 
28 
37 
36 

32 

32 
32 
34 

" 
14 

i 
15i 

15 , 

if; 


875 

782 
533 
681 

878 
684 
876 
688 

319 

320 
1207 
774 

93 
310 

"1 

173 
am 


Site and building 


$80,000.00 

25,000.00 
25,000.00 
150,000.00 

25,000.00 
100,000.00 
50,000.00 
60,000.00 

60,000.00 

100,000.00 
400,000.00 
100,000.00 

61,000.00 

50,000.00 
53,871.03 

25,000.00 
30,000.00 
on nnn nn 


Mar. 4,1915 
July 1, 1916 
June 12,1917 
June 30,1906 
May 30,1908 
Aug. 24.1912 
June 23,1913 
July 29,1914 

Mar. 2, 1895 
June 4,1897 
July 1,1916 
June 12,1917 
Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 
June 28,1902 
Mar. 3,1903 
June 30,1906 
June 28,1902 
Mar. 3, 1903 
Apr. 28,1904 
Mar. 4,1907 
May 27,1908 
Mar. 4. 1909 
Aug. 18,1856 
July 28,1866 


38! 1140 
39 269 
40 111 

34 794 
351 533 

37! 424 
38 14 
38j 564 

28' 914 
30 12 
39 269 
40 111 
36 1382 
38 14 
38 614 
38' 823 
32' 428 
33 10*9 
34 699 
32 429 
32> 1038 
33 457 
34 1304 
8o| 318 
35 957 
11 93 
14 310 


$18.000.00.... 
500.00 
61,500.00! 
25,000.001914 
25,000.001 
75,000.00 
75,000.00 
20,000.00.... 

25,000.001898 
75,000.00 
5,500.00.... 
15,000.00, 
12,000.001915 
10, 000.00 
15,000.00' 
23,000.00' 
15,000.001907 

hi.oon.uu 

30,000.00 
100,000.00190^ 
W, 000. 00 
120,000.00 
200,000.00) 
75,000.00 
75,000.00' 
61,000.001869 
50,00000) 
53,871 03, 
25,000.00, 
30,000.00 
25,000.00 
25, 000. 00 
12,000.00 

1C fW\ fU\\ 


Contract not 
awarded for 
building. 

No provision for 
building. 


do 

do 
do 
do 

do 


Site 




Building . 


Site " 


Site and building 


..do 


do 


Spartanburg, S. C. 
Spokane, Wash . . . 

Springfield ,111.... 


i 
4 

3 
21 

i 


do 

Post office, court- 
house, and cus- 
tomhouse. 

I 

Courthouse and 
post office. 


do 


Site 


Building 


Limit increased . . 


Slte.$6.000: bui1dins,S50,000; 
architect's fee, $5,000. 
Completion 


Transferred from court- 
house and post office, 
Baltimore, Md. 
Construction 


July 20,1868 
July 25,1868 
Mar. 3, 1869 
do 
do 
/in 


15 
15 
15 
15! 
16 

1ft 


114 
173 
306 
313 

84 

OR\ 


Completion 

C'.nn 1 1 n 1 1 a f- inn 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.} and sites, showiiig outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) -Continued. 



No. 

1442 
1443 
1444 
1445 
1446 
1447 
1448 
1449 

1450 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Extena 
Construction, alterati 
I etc 


Sf 1 SSSSt 'Total to June 
ons, re P t a c irs ' | 30,1918. 

1 ! 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


S185 001 


S185 00 


$18,000 00 
49,966 55 
18,000.00 
15,243.63 
5,000 00 
10,000 00 
8,520 86 
99,939 63 
/ 9,003.00 
l\ 27,023.94 


Nov. 11,1915 
May 24,1909 
Dec. 19,1916 
Mar. 2,1897 






861,815.00 


Warrant mailed May 28, 1918. 


*144,488 49 


SI ,102 98 145,591.47 


. .. 














*84, 756 37 


18,978 96 103,735 33 
















15,500.00 
1,454.76 


48,545 241 


723 03 49.268 27 


. 
Jan. 8,i912 
Mar. 16,1903 
Mar. 30,1903 
Mar. 21,1857 
Mar. 10,1885 






*nn.<m P* - 6,055 45, 56', 973 10 
"I'M.-.i .11 26,331.73 526,124.93 

*287, 803.87| $152,559.20J 90,739.65' 531,102.72 












I 






/ 







CO 
CD 
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DIVISION A. Statement of legislative authorizations and^ appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers)^Contiimed. 



o 
o 



I 



No. 



State and location, 



I 
1450| Sprin 



. _ igfield, II 
(continued). 



1451i Springfield, Mass. 



1452 1 Springfield, Mo.. 



1453 Springfield, Ohio . 



1454 



Springfield, Tenn. 



[ 

1 

on. Title of build Ing. 
-3 

! 




Legislative authorizations. 


Appropriations. 


I 


Remaiks. 


Date of act. 


Statutes. 


Project or object. 


i Limit of 
, cost. 


Date of act. 


Statutes 




i 


! 


1 


t 

fa 


Amount. 


1 21 Courthouse and 
1 post office. 

ss.. 2 Post office and 
customhouse. 

7 Post office and 
courthouse. 

i 
o . 7 Post office 


Mar. 3,1869 
do 
do 

July 15,1870 
Feb. 10,1885 

June 6,1902 
Feb. 27,1906 

Jan. 3,1887 
Mar. 2, 1899 
June 30,1906 

May 30,1908 

Mar. 29,1888 
July 3,1890 
Mar. 2, 1895 
June 25,1910 

Mai. 3,1885 
Aug. 4, 1886 i 

Mar. 30,1888 
do 
June 30,1906 

May 30,1908 
July 1,1916 ! 

May 30,1908 
June 25.1910 


15 
16 
16 
16 
23 

32 
34 

8 
34 

35 

25 
26 
28 
36 

23 
24 

25 
25 
34 

i 
35 
39 

35 
36 


313 
84 
86 
312 
298 

315 
31 

1354 
88 
775 

521 ' 

46 
214 
847 
679 

484 
224 

48 
48 
775 

522 
269 

J 

6831 


Construction 


$25,000.00 
1 12,000.00 
15,000.00 
3,000.00 
27,000.00 

150,000.00 
2,559.20 

150,000.00 
20,000.00 
90,000.00 

15,000.00 

100,000.00 
50,000.00 
5,000.00 
100,000.00 

100,000.00 
10,000.00 

15,000.00 
23,000.00 
30,000.00 

12,000.00 
2,500.00 


July 17,1870 
Feb. 10,1885 
June 28,1902 
Mar. 3,1903 
Feb. 27,1906 


16 
23 
32 
32 
34 


312 
298 
42fl 
1089 
3 


$3,000.00 
27.000.00 
25,000.00 
125,000.00 
2,559.20 


1905 

1901 
1910 

1894 
1915 
1890 

1909 


i 

i 

Contract not 
awarded for 
lookouts. 


Paving, grading, etc 


Furniture... 


Additional land 


Additional land ($26,000). . . 
Improving lot ($1,000). . . . 


"vtrnslun.di - - 
.\iin..ini[ iiiio |. mill mi , ..r, 
tractor. 
Site and building 


Mar. 3,1887 
Oct. 2,1888 
iMar. 3,1899 
June 30,1906 
IMar. -4,1907 
Mar. 4,1909 
Oct. 2,1888 
Mar. 3,1891 
Mar. 2,1895 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
Mar. 3,1885 
Aug. 4,1880 
Mar. 30,1888 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
July 1, 1916 


24 
25 
30 
34 
34 
35 
25 
26 
28 
36 
37 
38 
23 
24 
25 
34 
34 
35 
39 


! 51 

50 
1076 
790 
1304 
95 
50" 
952 
84" 
1382 
424 
14 
484 
224 
48 
7Q1 


50,000.00 
100,000.00 
20,000.00 
45,000.00 
25,000.00 
35,000.00 
50,000.00 
100,000.00 
5,000.00 
40,000.00 
30,000.00 
30,000.00 
100,000.00 
10,000.00 
38,000.00 
20,000.00 
10,000.00 
12,000.00 
2,500.00 


T,imif. increased , . 


Extension, additional land, 
etc. ' 
Limit increased 


Site and building 


T,nit: incrPflSl , . 




Extension, etc .... 


Site and building 


an.i 6j do 


Approaches and liennng 
apparatus. 
Completion .... 


Fireproofing building 
Additional fand, extension, 
etc. 
Limit increased 


1304 
957 
269 


Lookouts 


Site 


5,000.00 
45,000.00 


May 30,1908 
Aug. 24,1912 
June 23,1913 
Aug. 1,1914 


35 
37 
38 
38 


489 
425 
14 
614 


5,000.00 
10,000.00 
25,000.00 
10, 000. 00 


1915 


Building 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
u ifh notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) ^Continued. 



Expenditures. 



No. 

1451 
1452 

1453 
1454 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


i 
[ Remarks. 


Construction. 

1 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 




Total to June 
30, li)18. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


*S130,850 66 
*134,661 10 

*124,t>59 59 
*44,97S 7*1 


^o.S35 To 
99,424 29 

JS,836.G7 


^2,317 
10,092 

22, 873 
1,270 


S4I 

45 , 

82, 

09 


S250,014 23 
244, 177 84 

186,370 O8.| 
46,248 8?' 


S56, S50 62 
20,33*> 90 
19 850 00 
3,115 81 
5,000 00 


June 23,1908 
Nov. 29,1889 
Nov. 13,1885 
Apr. 15,1907 
Aue. 31,1909 






Surplus fund, June 30, 1916, S75.71. 




S500 00 




\ 


52,500.00 


/ 





DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the, acquisition of sites, the progress of the toorfe, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



o 
to 



No. 


State and location. 


< 


Title of building. 


Legislative authorizations. 


Appropriations. 


1 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


! 


1 


1 


1455 
1456 

1457 

1458 
1459 

1160 

1461 
1462 

1-103 
1464 


Springvalley,!!!.. 
Stamford, Conn . . . 


16 
4 


Post office 
do 


Mar. 4, 1913 
June 25,1910 

do 

Mar. 4.1913 

do 

June 25.1910 
Mar. 4.1913 

Aug. S. 1SSS 
July 25,1SI>2 
Jon 26. 1S91 
May 30, 1903 

Mar 4. 1913 

June 6. 1902 
Mar. 3, 1903 
May 30,1908 


37 
36 

36 
37 

37 

36 
37 

25 
27j 
2oi 
35 

i 

37' 

32 
32 1 
35i 


877 
684 

692 
872 

876 

6S9 
871 

3S9 
2SJ 
730 

531 ' 

877 

32l! 
12061 
533' 


Site 


$10,000.00 
150,000.00 

10,000.00 
50,000.00 

75,000.00 

7,500.00 
50,000.00 

75,000.00 
2,500.00 
75,000.00 
75,000.00 

15,000.00 

5,000.00 
40,000.00 
5,000.00 


July 29,1914 

Mar. 4,1911 
Aug. 21,1912 
Aug. 1,1914 
Mar. 3, 1915 
Mar. 4, 1911 
Mar. 3,1915 
Feb. 28,1916 
July 1,1916 
June 12,1917 
July 29,1914 
July 1,1916 
June 12,1917 
Mar. 4, 1911 
Feb. 28,1916 
Julv 1, 1916 
June 12,1917 
Oct. 2,1888 
July >,1S92 
Mar. 23,1891 
May 30,1908 
Mar. 4,1911 
Aug. 2i,1912 
June 23,1913 
July 29,1914 

June 28,1902 
Mar. 3, 1903 
Apr. 28,1904 
Mar. 3,1905 
May 30.1908 


38 

36 
37 
38 
38 
36 
3S 
39 
39 
40 
38 
39 
40 
3e 
sr 

39 
40 
25 
27 

2e 

35 
36 
37 
38 
38 

32 | 

32 

i 

35| 


564 

1382 
425 
614 
828 
1382 
82* 
19 
269 
111 
564 
269 
111 
1382 
19 
269 
111 
507 
2SJ 
9,52 
486 
1382 
425 
14 
564 

429 
1038 
457 
1160 
487 


$6,000.00 
on nno no 

1 ".! 

ion; onrf.no 
in. o.) v 

l.lhfc) 0' 

in.n-Ki >> 
in, nno on 

2},O.M D" 
1 ),(>*"* IF; 

0; 
48,815.00 
7 jyin 0' 

,-!NI :'!-, 

10,000.00 

39,5on on 

, ->M I"- 1 
'_>,, -.({ i 
7'i.Oix) m> 
in.ii-n l"! 

i .mv>.i>? 

IU.O-H (>' 

10,000.00; 

15,000.00, 

5, ooo no' 
2-.), om (>), 

10,000.00 
10,000.00 
5,000.001 


!9 1 f 
l<)l<i 

I VI 
l^'il 

i'.'i:-. 

IWfl, 


Site selected. No ^ 
provision for O 
building. ^ 
Site donated. 

8 

M 
en 

i 

Contract not 2 
awarded for w 
building. g 
Contract in force 53 
for building Q 

i 

PJ 
n* 

3 



ij 

No provision for 
building. 


Site and building 


Stamford, Tex 

State College, Pa. . 
Statesboro, Ga... 


16 

21 
1 


do 

do 
do 


Site 


Building 


Site and building 


Site . 


Statesville, X. C . . 
S taunt on, Va 


S' 

10' 

18 

1 
13 


( ourthou&t.' and" 
post office. ' 
Post office 
do 

Post office and 1 
land oiGce. 
Post office 


Building 


Site and building 


i ..',. 
do 


Steelton, Pa 

Sterling, C olo 
Sterling, 111 

1 


Sue 


do 




Building 


Additional land 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
u'ith notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) </ontinued. 



Expenditures. 



Buildings. Sites. Outstanding obligations. 
No. , 


Balances. 


i 
. Extensions, 
Construction, alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1455 










16,000.00 






1456 133,040 42 
1457 40,23235 
1458 165 00 
1459 ^ 711 OR 
1460 -, ' 
1461 ' ii- n. 
1462) . ii i 
14G3 1 




51,227.33 
1,011 85 


134,267 75 
41,244 20 
165 00 
23,714 26 
95,122 37 
82,393.93 
57,793.23 




Oct. 10,1912 
Oct. 6, 1911 
Feb. 9, 1916 
Aug. 7,1912 
May 4,1899 
Feb. 11,1892 
Nov. 24,1909 
July 31,1917 
Mar 24,1903 
Oct. 25,1908 


$950.00 
7,951.42 


$16,009-58 
1,816.23 
50,435.00 
3,885.55 




$10,000.00 
14,400 00 
7,500.00 
4,165 52 
12,587.04 
18,300.00 
15,000 00 
/ 5,024.88 
\ 5,000.00 














22,400.19 


22,150 16 
19,980.97 
1,262.86 
























1464i *40,011 12 




7,950 23 


47,961.35 


\ 








/ 







Remarks. 



O 
CO 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 


State and location. 


1 
tS Title of building, 
o 


Legislative authorizations. 


Appropriations. 


Year occupied. | 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes 


Amount. 


i ! 


1 


! 


1465 

1-166 
1467 1 

1-168 

1-169 
1470 


Steubenville,Ohio. 

StevensTomt,Wis 
Stillwater, Minn . . 


16 Post office 


May 30, 1908 
June 25,1910 

May 30,1908 
June 6,1902 

Jan. 12,1591 
Mar. 3, 1899 
do 

July 1, 1916 

Mar. 2, 1SU9 
Mar. J, 1Q13 


3S' 5*^5 
36 687 

35 532 
32 317 

26. 711 ' 
30. 1331 
30 135J 

39 269 ( 

30 99G 
37 S77 


Site 


$20,000.00 
100,000.00 

65,000.00 
60,000.00 

75,000.00 

si, moo 

1,000.00 


May 30. 1908 
Mar. 4, 1911 
Aug. 24,1912 
June 23,1913 
Aug. 1, 1914 
Mar. 3, 1915 
May 30,1908 
Mar. 4, Ifc09 
June 28,1902 
Mar. 3, 1M>3 
Apr. 28,1901 
Mar. 3, 1891 
Mar. 3. ivjo 
Mar. 3,1901 
July 1, 1916 


35 
3b 
37 
38 
38 
38 
35 
35 
32 
32 
33 
2 
30 
31 
39 


48P 
13S2 
425 
14 
614 
828 
487 
957 
428 
1089 
457 
952 
107b 
1135 
269 


$20,000.00.... 
10,000.00 
5, 000.00| 
10,000.00 
20,000.00 
40,000.00 
20,000.001912 
45,000.00 
15,000 001904 
15,000.00 
30,000.00 
75,01)0.001902 
40, 950. 01) 
40,0.',0 00 
1,000.00 


Contract not 
awarded for 
building 

Contract not 
awarded for 
lookouts. 

Site sorted. Xo 


8.... do 
4 do 


Site and building, $120,000. . 
Site and building 


do 


Stockton, r a l _ ... 3 do 


Jo 


Streator, 111 12- do 

Stuttgart, Ark ... f> ....do 


within limit'.' ' 
Lookouts 


Site and building 


30,000.00 
5 000 00 


Mar. 3,1S99 ' 30 
June b,lWX) 31 
Julv 29,1914 3S 


I075 
590 
564 


i 

2o,000.001902 
23,000 00 
4,000.00.... 


Sito 









1471 Suffolk, Va 2 do May 30, 1 W 

Juri.' 2-3.1910 



35 532 Site and building. 

36 679 Limit increased ... 



1472 Sulphui bpim^s, 1 do May 30.1903 35 532 Sit* and bnildmu. 

1473 Sumtor, S C 



1474 Sunburv. Pa It. 



- .do June 30, 190*3 

May 30,1908 

..do '. ...do 

June 25,11*10 



34 781 do 

35 523 ] Limit increased . 

35 536 SitP 

36 683 Building 



bO, 000. Oil 
; 27.0W.OO 

j 50, 000. 00 

1 

50,000.00 
20,000.00 

25,000 00 
100,000.00 



May 30,1908 | 
Mar. 4,1'Jll 
Aug. 21.1912 
May 30, IPOS 
Mar. 4,1909 
June 30,1900 
Mar. 4,1907 
Mar. 4,1903 j 
May 30,1P08 
Aug. 24,1912 
Aug. 1,1914 
Mar. 3, 1915 



35 4871 

3b 079 

37 123 

35 4So 

35 957 

34 793 
31 1304| 

35 957 1 
35 489, 

37 425 

38 614 1 



23,000.001913 
45,000.00 

17.000 00 
13.000.091014 
37,000.00 

15, OU r J 09 1910 
35,000.00 
20,000.00. 
25,000.00 I .... ! 

25.000001 I 
40,000.00 | 
20, 000. 00] 



provision for 
building. 



Contract not 
awarded for 
building. 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures, 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1465 
1466 
1467 

1468 

1469 
1470 
1471 
1472 
1473 
1474 










835,000 00 
9,750 00 
7,573.62 
/ 17, 617 55 
\ 8,861.45 
15,041.74 


Sept. 23,1912 
Feb. 17,1909 
Oct. 27,1902 
July 1,1892 
Dec. 19,1889 
Oct. 26,1899 






$70,000 00 


Surplus fund, June 30, 191*, S2,095 25 

Pin plus fund, Juno 30, 1917, 87,401.83. 
Suipliis fund, Juno JU, 1916, $78.12. 


$53,09850 
*52,426 38 

*125,04S 69 
*34,958 26 




81,459 77 
4,704 12 

23,263 04 
11,019 23 


354,558.27 
57, 130 50 

148,311.73 
45,977.49 




$56.25 










I 




1,000.00 


/ 






$4,000.00 






67,536 92 
47,376 88 
58,837.48 
85 50 




1,023 96 
1,218 15 
1,536 21 


68,560 88 
48,595 03 
60,373 69 
85.50 


12,000 00 
2,500 00 
6,024.23 
22,000.00 


Apr. 26,1909 
Apr. 20,1909 
Apr. 10,1907 
Sept. 23,1909 




61 25 
^c an 








84; 884.50| 










3000 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to thf acquisition of sites , the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 



1475 



State and location. 



Superior, Wis 



1476' Sweetwater, Tex . . 
1477 1 Sycamore, III 



Title of building. 



Post office, court- 
house, and cns- 
. tomhouse. 



Legislative authorizations. 



Date of act 



16 Post office 

12 do 



June 6, 1902 
Mar. 3,1903 
Mar. 4,1915 



Mar. 4, 1913 
June 25,1910 



1478 ! Sylacauga, Ala. . . . ! 4 do 

1479 1 Syracuse, N.Y.... | 35 do 



. Mar. 4,1913 
.] June 30,1906 
I May 30,1908 
! June 25,1910 
' Mar. 4,1913 



1480 do., 



35 Post office, court- 
house, etc 



May 25,1882 
July 7,1884 
Mar. 3,1885 
Aug. 4,1886 
Mar. 30,1888 

Mar. 2, 18S9 
Aug. 30,1890 
Aug. 23,1894 
do 



Statutes. 



221 

231 

23; 

24l 
25 

25 
26 
28 
28 



Project or object. 



319 Site and building , 

1205 Limit increased 

1588 Taxr:? due and unpaid at 



879 
685 



877 
783 
535 
691 
872 



Site 

Site and building. 



Site. 



.do.. 



Limit increased . 
, do- 



Building. 



Limit of 
cost. 



Appropriations. 



Date of act. 



95 Site and building 

196 Continuation 

482 Completion 

224 Approaches 

48 Granite work approaches 
and extend building. 

940 Elevator 

373 Repairs, etc 

429 To pav amount found due . 
429, Toi-'i. i-'ii iui><llii(! linhlii 
1 ties. 



$225,000.00 

75,000.00 

732.51 



7,500.00 
60,000.00 



5,000.00' 

150,000.00 

75,000.00. 

100,000.00) 

550,000.00 



200,000.00 

45,000.00 

58,000.00 

5,000.00 

65,000.00 

3,000.00 
25,000.00 
70.10 
283.50. 



June 28,1902 

Mar. 3,1903 

Apr. 28,1904 

Mar. 3,1905 

June 30,1906 

Mar. 4,1907 

Mar. 4,1915 

Aug. 1, 1914 

Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 
Aug. 1,1914 
June 30,1906 
May 30,1908 
Mar. 4,1911 
Aug. 1,1914 
Mar. 3,1915 
July 1,1916 
June 12,1917 
Aug. 7,1882 
Mar. 3, 1S83 
July 7,1884 
Mar. 3,1885 
Aug. 4,1886 
Mar. 30,1888 
Mar. 2,1889 
Aug. 30,1890 
Aug. 23, 1894 
....do 



Statutes. 



Amount. 



428 
1089) 
457) 



34| 795 



36 



488 
1382 



614 
828 
269 
40 111 

22, 303 

22 604 

23, 196 

23 482 
24| 224 
25! 48 
251 940 
26 1 373 
28, 429 
28, 429 



$35,000.001908 
56,250.00 
50,000.00 
40,000.00 
75,000.00 
43,750.00 
732.51 
6,500.00 

12,000.001915 

10,000.00 

23,000.00 

15,000.00 

5,000.00 

150,000.00 

75,000.00 

100,000.00 

10,000.00 

180,000.00 

170,000.00 

190,000.00 

100, 000.00*1889 

70,000.00 

75,000.00 

58,000.00, 

5,000.00 

65,000.00 

3,000.00 ' 

25,000.00 

70.10 

283.50, 



Remarks. 



Barber & Barber, 
architects. 



No provision for 
bufldmg. 



Do. 

Contract not 
awarded for 
building. 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated icith Division A by corresponding line numbers) Continued. 



No. 

1475 
1476 
1477 
1478 

1479 
1480 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


| Extensions, Annual 
Construction., alterations, repairs, 
: etc. etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


*264 198 83i Sll 441.86 


S275.640.69 
29.20 
50, 108 90 


33,832.08 Apr. 28,1903 
6.500.00 Nov. 19,1914 
10,000 00.' Sept. 21,1911 
5,000.00| Sept. 10,1914 

o 94 QQQ 17 /Apr. 25,1911 
324,999.17| 0ct 6 ; lgn 

70,276.61 May 21,1883 










1 *29.20 








*19 6i2 17 1 096 73 
















250 00' 


250.00 
402,365.95 


\ 




$549,750.00 


*330.793.94 71.572.01 


/ 





DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acguisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



o 
oo 



No. 



State and location. 



1481 Tacoma, Wash... 



1482 ( TaJIadega, Ala.... 
1483J Tallahassee, Fla... 

I 

1484 Tamaqua, Pa 

1485 Tampa, Fla 



Title of building. 



Post office, court- 
house, and cus- 
tomhouse. 



Legislative authorizations. 



Date of act. 



June 6,1902 
Mar. 3,1903 
June 30,1906 
July 1,1916 



Post office., 



1486 Tampa Bay, Fla. 
i 

1487 Tarboro, N. C 



148S Tarentum, Pa 29 do. 



1489 1 Taunton, Mass... 
1490. Taylor, Tex 



15 do 

10 do 



June 25,1910 
Mar. 4.1913 



Jan. 2, 1891 
Mar. 4, 1913 



Statutes. 



., May 30,1908 
June 25,1910 



3 Courthouse and June 7,1888 

I post office. .* ug. 23, 1894 

1 Mar. 2, 1895 

12| Post office Mar. 4,1913 

l' Courthouse, post Mar. 3,1899 
I office, and cus- Mar. 3,1901 
I tomhouse. June 6,1902 

1 Quarantine station June 6,1900 

Oct. 22,1913 

Apr. 17,1917 

2 Post office June 25,1910 

( Mar. 4, 1913 



Project or object. 



320. Site 

120?! Building 

774 Limit Increased. 



269 Man-conveying machinery. | 



I 



30 1361 do 

311 109, Limit increased. 
32 311 do 



Limit of 
cost. 



Appropriations. 



Date of act. 



Site and building., 



677 Limit increased 



$100,000.00 Jane 
400,000.00 Mar. 
100,000 00 Apr. 
2,200.00 Mar. 
Mar. 
Feb. 
July 
May 
Mar. 



65,000.00 
15,000.00 



174 Site and building 
429' Completion 
847 Sewer, etc 
876] Site and building 



I 



31 1 592 Establishment 

3* 210 Attendants' quarters, etc..., 

40 5 Removal of dock. i 

36] 687 Sue and building ."; 

37' S6S Limit increased^site $4,000) I 



3* 692 Site 

37 8721 Building. 



26 704! Site and building. 
37 879j Site 



75, 000. 00 
6.000.00 
4,000.00 

75, 000. 00 

250,00000 
75,000 00 
40,000.00 

125.000 00 
65,00000 
41600 
60,000.00 
15,000.00 



20,00000 
60,000.00 



75,000.00 
5,000.00 



June 
June 
-'ug. 
Mar. 
Mar. 
Tune 
Mar. 
June 
Mar. 
Mar. 
June 
Oct. 
Apr. 
Mar. 
June 

Mar.' 
Mar. 
Mar. 
Feb. 
July 
Mar. 
Apr. 



28,1902 
3,1903 

28,1904 
3,1905 
4,1907 

25,1910 
1, 1916 

30,1908 
4,1911 

24, 1912 

23,1913 
7,1888 

23,1894 
2,1895 
3,1915 

12, 1917 
3,1899 
6,1900 
3, 1MU 
3.1903 
6,1900 

22, 1Q13 

17, 1917 
4, 1911 

23,1913 
1,1914 
3,1915 
4,1911 
3,1915 

28, 1916 
1, 1916 
3,1SU1 
6,1914 



Statutes, 



38, 
25' 



103* 



Amount. 



Remarks. 



$100,000.001910 

30^000 00, 

40,000.00 

75,000.00'. 
205,000.00' 
150,000.00 
2,200.00 ' 

20,000.0019131 

30,000 00 

15,000.00 

15,000.00 ( 

75,000.001895 
6,000.00 
4,000.00 

27,000.00....' 

10,000.00 I 

50,000 001905 
100,000 00 
100,000 00 
Ho, 000 00 
125,000 00.... 

63,000.00 
416. 01 

12,000 00191u 

15,000 00 

23,000 00 

25,000 00 

20.00000.... 

1,000.00 

11,000 00 

3^000.00 , 

75,000 001897 

5,000 OOl | 



Contract not 
awarded for 
mail - conveying 
machinery. 



Site select (d. 



Originally loiowu 
as Key \Vcst and 
Mullet Kev. 



Con tract no t 
awarded frr 
building. 

Site donated. 
No provision for 
building. 



1 




W 



i 



& 
i 

Q 



O 
H 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.} and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits^ and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

1481 

1482 
1483 
1484 
1485 
1486 

1487 

1488 
1489 
1490 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


*$499,565.81 

*64.778.20 
*80, 883. 60 




819,610 02 

692.35 
12, 647. 87 


$519,175.83 

65,470.55 
93,531.47 


$96,035.47 

15,000.00 
4, 116. 40 


[July 13,1903 
J July 27,1903 
[Aug. 5,1903 
Mar. 18,1910 
Jan. 17,1891 






$2,200.00 


Surplus fund, June 30, 1918, $10,540. 




1 ! 












$27,000.00 




10,030.00 


*335,928 99 
+82, 90S 83 

57,696 59 


$70,64! #> 


38,949.64 
17,634.37 

911.04 

2.00 
10,389.52 


374,878.63 
151, 245. 05 

58,607.63 

2.00 
85, 145. 66 


29,071.01 


Nov. is,i899 










/ 8,000.00 
I\ 4,000.00 
20,000.00 
243.86 
5.000.00 


Sept. 7,19ii 1 
Sept. 13, 1913 
July 28,1911 
June 24,1892 
Mar. 31.1915 


I 


$185.50 


5,117.91 
50, 000. 00 




/ 


*74, 756. 14 
















I 





CO 

d 



o 



H 



O 
CO 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work , and 
other pertinent features. (Associated with Division B by corresponding line num&ers)--Continued. 



No. 

1491 

1492 
1493 

1494 
1495 

1496 

1497 
1498 

1499 
1500 

i 
1501 


State and location. 


S Title of building. 

th 


Legislative authorizations. 


Appropriations. 


1 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


1 





! 


Taylorville, 111.... 
Temple, Tex 


21 Post office 


June 25,1910 
Mar. 4,1913 

June 30,1906 
May 30,1908 

July 7, 1882 
Aug. 4,1886 
Mar. 30,1888 
July 1, 1916 

May 30,1908 

Apr. 19,1888 
Sept. 30, 1890 

June 30,1906 
May 30,1908 


36 
37 

34 
35 

22 
24 
24 
39 

35 

25 
26 

34 
35 


689 
871 

784 
528 

152 
224 
48 
269 

532 

87 
507 

781 
523 


Site 


$15,000.00 
60,000.00 

10,000.00 
70,000.00 

150,000.00 
5,000.00 
32,000.00 
4,000.00 

50,000.00 

100,000.00 
10,000.00 

100,000.00 
20,000.00 


Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
July 1,1916 
June 12,1917 
June 30,1906 
May 30,1908 
Mar. 4,1909 
July 7,1882 
Mar. 3,1885 
Aug. 4,1886 
Mar. 30,1888 
July 1,1916 

May 30,1908 
Mar. 4,1909 
Oct. 2,1888 
Mar. 2,1889 
Sept. 30,1R90 
June 30,1906 
Mar. 4,1907 
June 25,1910 


36 
38 
39 
39 
40 
34 
35 
35 
22 
23 
24 
25 
39 

35 
35 
25 
25 
26 
34 
34 
36 


1382 
828 
19 
269 
111 
796 
484 
957 
152 
485 


$15,000.00 
10,000.00 
15,000.00 
25,000.00 
10,000.00 
10,000.00 
20,000.00 
50,000.00 
75,000.00 
75,000.00 
5,00000 
32,000.00 
4,000.00 

15,000.00 
35,000.00 
50,000.00 
50,000.00 
10, 000 (X 

50|000.0( 
45,000.00 


1918 

1912 
1889 

1913 
1892 

1411 


Contract not 
awarded for 
lookouts. 

See Texarkana, 
Ark. 


11 do 


Building 


Site 


Terre Haute, Ind.. 
Terrell, Tex 


5 Post office, etc 
3 Post office 


Building 


Site and building 


Approaches . . . ". 


Completion 


Lookouts 


48 
269 

4S6 
957 
507 
940 
507 
794 
1304 
707 


Site and building 


Texarkana, Ark. . . 
Texarkana, Tex... 

do 

The Dalles, Oreg.. 

Thibodfl.ix f La.... 
Thomasville, Ga.. 

Tnomasville.N.C. 1 


4' Courthouse and 
post office. 

1' Courthouse 


do 


Completion 


Site and building 


1 Courthouse and 
post office 
2 Post office 


Limit increased 




June 25,1910 
Mar. 4,1913 

do 

June 25,1910 
July 31,1914 

Mar. 4,1913 


36 
37 

37 

36 
38 

37 


687 
868 

874 

684 
582 

875 


Site and building 


80,000.00 
24,000.00 

50,000.00 
70,000.00 

55,000.00 


Mar, 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 
July 29,1P14 
June 12,1917 
Mar. 4, 1911 
Aug. 1,1914 
Mar. 3,1915 

July 29,1914 
July 1, 1916 
June 12,1917 


36 1370 
38, 7 
38 614 
38' 828 
38 564 
40, 111 
36 1382 
38> 614 
38 828 

38 564 
39 269 
40 111 


16,000.00 
5,000.00 
23,000.00 
60.000 00 
5,000.00 
15,000.00 
14,000.00 
10.000.00 
46,000.00 

8,000.00 
2,500.00 
10,000.00 


1916 
1916 


3 do 
2 do 

7] do ' 


Limit increased .". 


Site and building 


do 


Authorizes acceptance of 
certain land as addition 
to site. 
Site and building 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes a# to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



Expenditures. 



No 



Buildings. 



Sites. 



1 Outstanding obligations, j 



Remarks. 



, Extensions, 
Construction, alterations, 
etc. 

1 


nmm Total to June Cost 
repairs, 30 19gl tost, 
etc. 


Date of pur- 
chase. 


Site. 


i 
i Balances. 

Building. , 

1 




1491 
1492 
1403 
1494 
1495 
1496 
1497 
1498 
1499 
1500 
1501 


49 150. Oo' 


Sb55.62 550,00562 $12,009.00 
1,968.43] 71,656.79 9,855.09 
46,05054 211,016.95 20,172.33 
5,103.32 51,507.06| 2,500.00 
34,913.08 136,367.04 8,17580 
6,003 09 116,319.70, 9,397.25 


June 29,1911 
Apr. 14,1908 
Sept. 14,1883 
Mar. 20,1909 
Mar. 31,1889 
Sept. 10,1907 




SI, 583.20' $9,266.80 
63.75 


Surplus fund, June 30, 1916, $247.89. 
Surplus fund, June 30, 1916, $1,019.20 

See Texarkana, Ark. 
Surplus fund, June 30, 1917, $5,611.73. 

Surplus fund, June 30, 1917, 82,610.48 


69 688 36 




*164'966 41 l 




; 4,000.00 


46 403 74 




77.00) 


*101 453 96 






*HO 316 611 


' 


\"".".."..'... 






I 


84,008.27 


1 , 867. 98' 85, 876. 25! 14, 000. 00 
' 5,000.00 


Dec. 22,1911 
Mar. 15.1918 
i Mar. 21,1912 
1 Sept. 13. 1917 




380.66' 
285.00! 14,715.00 
62.00 


58 327 52| 


1,344.47 59,671.99 9,000.00 
31.50 8,000.00 




i ' 31.60I 




12,468.50 



DIVISION A Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



to 



No. 

1502 
1503 

1504 

1505 
1506 

1507 
1508 


State and location. 


} 


Title of building. 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


! 


| 


I 


Thomson, Ga 

Three Rivers, 
Mich. 

Tiffin, Ohio 

Tifton.Ga 
Tilusville, Pa 


10 

4 

13 

2 
25 

q 


Post office 


Mar. 4,1913 
June 25,1910 

May 30,1908 
June 25,1910 

May 30,1908 
June 25,1910 

May 30,1908 
Mar. 4,1911 
Mar. 4,1913 


37 
36 

35 

36 

35 
36 

35 
86 
37 

37 
10 
10 
10 
11 
11 

14 
21 

21 
24 
25 
25 
34 
37 


877 
686 

535 
687 

533 
681 

536 
1383 
872 

877 
571 
571 
571 
88 
88 

310 
2S2 

436 
224 
48 
207 
775 
870 


Site 


$5,000.00 
60,000.00 

12,500.00 
85,000,00 

7,500.00 
50,000.00 

20,000.00 
5,000 00 
75,000.00 

5,000.00 
12,000.00 
40,000.00 
4,000.00 


July 29,1914 

Mar. 4,1911 
June 23,1913 
"Aug. 1,1914 
Mar. 3,1915 
IMay 30,1908 
Mar. 4,1911 
Aug. 1,1914 
Mar. 3, 1915 
May 30,1908 
Aug. 24,1912 
June 23,1913 
May 30,1908 
Mar. 4, 1911 
Mar. 3,1915 
Feb. 28,1916 
July 1,1916 
Aug. 1,1914 
!Aug. 4,1854 
Aug. 18,1856 


38 

36 
38 
38 
38 
.35 
36 
38 
38 
35 
37 
38 
35 
36 
38 
39 
39 
38 
10 
11 


564 

1382 
14 
614 

828 
489 
1382 
614 
828 
487 
425 
14 
489 
1383 
828 
19 
269 
614 
571 
88 


$5,000.00 

12,000 00 
15,00000 
23,000.00 
10,000.00 
12,500.00 
8,000.00 
7,00000 
70,000 00 
7, ,100 00 
30,000.00 
20,00000 
20,000 00 
5,000.00 
15,000.00 
15,000.00 
45,000.00 
5,000.00 
56,000.00 
21,450.00 
2,500.00 
10,000.00 
75,000 00 
100,000 00 
100,000.00 
50.000.00 
72,467.42 
5,000.00 
17,00000 
7,000.00 
10,000.00 
25,000.00 


1915 
191 
1914 

1917 

1888 
1917 


No provision for 
bunding. 


do 
do 

do 
do 

.do 


Site and building 


Site 


Site and building, $97,500.. 
Site 


Building 


Site 


Limit increased 


Building 


Site 


Toledo Ohio 


9 


Customhouse and 
courthouse. 


Aug. 4,1854 
do 
do 
Aug. 18,1856 
do 

July 28,1866 
June 16,1860 

Mar. 3,1881 
^Ug. 4,1SS6 
Mar. 30,1888 
Oct. 2,1^8S 
June 30,1906 
Mar. 4.1913 


. do 




Building 


Architect fees 


AddiiioiiLi) story 


19,500.00 
1,950 00 
2,500.00 

10,000.00 
75,000.00 

325,000.00 
5,000.00 
17,000.00 
7,000 00 
10,000.00 
25.000.00 


iJuly 28,1866 14 
June 16,1886 21 
Mar. 3, 1881 21 
Aug. 7,1SS2 22 
July 7,1884 23 
Mar. 3,18S5 23 
Aug. 4,1886 24 
Mar. 30,1888 25 
Oct. 2, 1888 25 
June 30,1906 34 
Apr 6,1914 i 38 


310 
282 
436 
305 

482 
224 
48 
207 
790 
314 


.^rchiicct fees. . .. .... 


Transferred from custom- 
house, Petersburg, Va., 
52,000 Galena, 111., $500. 
Approaches, etc 


Additional land and new 
building. 
Limit increased 




Completion.... 


Elevator and main lift 
Extension, etc 


do 



DIVISION B. Statement of expenditures for building (construction and annual repairs^ etc.} and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits^ and other features. (Associated with Division A by corresponding line numbers) Continued. 



Expenditures. 



Buildings. 



Sites. 



' Outstanding obligations. 

J_ 



Remarks. 



1502 
1593 
1504 
1505 
1506 
1507 

1508 


Construction. 


Extensions, 
alterations, 
etc. 


Annual i 
repairs, 
etc. 


Total to June 
30, 1918. 

i 


I 
Cost. 


Date of pur- 
chase. 


Site. 


Building. 


Balances. 










, 


$5,000 001 
12,000 00 
23,030 00, 
7,000.00, 
25,000.00 
5, 003. 00 
12,030 00' 
53,251.70 


Sept. 
Sept. 
Apr. 
June 
Apr. 
Jan. 
Feb 
Jan. 


25, 1915 
8,1911 
1.1912 
2,1909 
19,1913 
28, 1915 
10,1855 
15,1881 








Rm plus mini. ,T """ "* "-II*M 
Km pin-, rihui. .' in, i-iis, .1-1 n 


47,087.01 
*76,930.67 
*49,961 11, 

ss^rtf.ss 

j 




SS99. 53' 
973 5S 
1.430 12 
1,118 OS| 


$47,988.59 
77,904 25 
51,391.23i 
59,S74.96| 





S93.75 














l,489.32j 14,753 80 






1 *375,641.17' 


$31, 702 90 


bo, 577 35' 


472,921.42'{ 


} 


2,921.72 154.90 





3 

H 



Q 



O 

H 



rfx 
>-* 

oo 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 



State and location 



1509 Toledo, Ohio 9 Post office 



Title of building. 



I 



1510 Tomah, Wis 7 



Post office.. 



1511 1 Topeka, Kans 1 Post office and Mar. 3,1875 



courthouse. 



Legislative authorizations. 



Date of act. 



June 6,1902 
Mar. 3,1903 
June 30,1906 
May 30,1908 



Mar. 4, 1913 



June 20,1878 
June 16,18SO 
Mar. 3, 1SS1 
Aug 7, 1882 
Mar. 3, 1SS3 
July 7,1884 
Aug. 18,1894 
June 4,1897 



Mar. 3. 1899 
Mar. 4,1911 
June 12,1917 



Statutes. 




37i 876 



517 
210 
259 
436 
305 
604 



23 196 
28| 373 
30 12 



30 1217, 
3f>! 13831 
40 111 



Project or object. 



Limit of 
cost. 



Site 

Limit increased. 

Building 

Limit increased . 



Site and building.. 



Site 

Building 

Limit increased . 
.do.. 



Completion and approaches 

Clock tower, etc 

Fencing, grading, etc 

Elevator, etc 

Additional land, $25,000; , 
improvements to build- 
ing, S10.000. 

Extension, etc 

do 

Mail-conveying machinery. 



$125,000.00 
75,000.00 



500,000.00 June 



50,000.00 



65,000.00 



10,000.00 

200,000.00 

20,000 00 

20,000.00 

20,000.00 

16,200.00 

10,000.00 

8,000.00 

35,000.00 

71.394.73 
100,000.00 June 
2,500.00, 



Appropriations. 



Date of act. 



June 
Mar. 



Mar. 
Mar. 
June 
July 
July 
June 
Mar. 
June 
Mar. 
June 
Mar. 
Aug. 
Mar. 
July 
Aug. 
June 
Mar. 
Mar. 



28,1902 
3,1903 

30,1906 
4,1907 
4,1909 

25,1910 

29, 1914 
1,1916 

12,1917 
3, 1875 

20,1878 
3,1879 

16, 1SSO 
3,1881 
7,1882 
3,1883 
7,1884 

18,1894 
4,1897 
3,1899 
4.1911 

12,1917 



Statutes. 



"I" 



1512 Torrington, Conn. 5 Post office June 6,1902 32 317 Site and building 50. 000. 00| June 28,1902 

Mar. 3,1903 
i Apr. 28,1904 
Mar. 3,1905 

32 320 Site 6,000.00 June 28,1902 

32 1206 Building 50,000.00 Mar. 3,1903 



1513 Traverse City, 
, Mich. 



Post office and do 

customhouse. Mar. 3. 1903 
June 25,1910 



36 679 



Extension, etc ............. ' 50,000.00 



28,1904 
Mar. 3,1905 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 



37 



791 
1304 
958 
707 
564 
269 
111 
51' 
210 
377 
259 
436 
305 
604 
196 
37; 
12 
1217 
1383 
111 



Amount. 



32 28 



1089 

4tX)| 
1160, 

429 
1038' 

457- 
1160| 
1383; 

4251 



Remarks. 



$82,000.001911 
118,000.00 

50,000.00 

200,000.00 

150,000.00 

150,000.00 

5,000.00.... 

3,500.00, 

20,000.00' 

10,000-001884 

40,00000 

40,000 00 

50,000.00 

90,000.00 

40,000.00 

16,200.00 

10,000.00 
8,000.00 

35,000.00 

71,394.73 

100,000.001901 

2,500.001915 



Contract not 



awarded 
building. 



for 



15,000.001905 
12.500.00 I 
15,000.00 

7,500.00 

6,000.00il905! 
20,000.00 I 
15,000.0019131 
15,000.00 
30.000.00 
10,000.00 ' 
10,000.00l 



Contract not 
awarded for 
mail - conveying 
machinery. 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites , showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



Expenditures. 


Remarks. 


No.' 


Buildings. 


1 

1 


Sites. 


Outstanding obligations. 


Balances. 


Construction. 


i 
Extensions, 1 
alterations, . 
etc. ' 


Annual 
repairs, ' 
etc. 


Total to June 
30, 1918. j 

i 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1509 
1510 

1511' 

1512 
1513 


" : S550,000.00 
150.00 

*286,058 24 

*33, 970. 36 
*4<*. 260. 52 




?X,075 26 


*558, 075 
150 

540,971 

39, 478 
88.566 


26* 
00' 

*( 

4 

69 


$133, 125 63 
5,000.00 
10,000 00 
25,000.00 
14,978.84 
1,050.80 
5.918.93 


Aug. 26,1904 
July 18,1917 
iAug. 16,1875 
Nov. 8,1897 
Feb. 11,1903 
iMar. 3, 1903 
Mar 7.1903 








Surplus fund, June 30, 1918, 811,852.35. 








$20,350.00 
2,500.00 


S1S9.335.90 1 


65,577.78 
5,50s 23 


I . 








38. 147 65 


2.15* 52 


/ 







DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated wih Division B by corresponding line numbers) Continued. 



1 

1 

No. State and loc 


7] 
nation. Title of building. 

^ ! 
5 1 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


i 


i 


1 


1514 Trenton, Mo 
1515 Trenton, X. 

1316 Trinidad, Co 
1517 Troy, Ala. 
1518 Troy. X Y 

1519 Tucson. Ariz 
i 
1520, Tullahoma, ' 

1521! Tulsa, Okla. 


2 Post office 


ifay 30,1908 

Mar. 3, 1871 
Mar. 18,1872 
Mar. 3,1875 
July 31,187> 
Mar. 3. 1877 
Apr. 30.1878 
June 20,1878 
June 30.1900 , 
May 30 1908 ' 

June 3u,190t) 
May 30,1908 

June 30 I90<j 
May 30 1903 

Feb. 14.1SS5 
Feb. 25 1SS7 
Apr 2u. 1S9J 
Mar. 2.1b95 
....do 

June 25.1910 
Mar. 4.1913 ' 

May 30.1908 
June 25,1910 
Mar. 4, 1913 

i 


35' 534 

16, 587 
17 42 
IS 395 
19 110 
19 3ol 
20 43 
20 11 
34 774 
33 525 

34 778 
35 520 

34 782 
35 52o 

23 304 
24 422 
2o 71 
2S 847 
23 913 
i 

3n GSs' 
37 87 fi | 

35 535' 
30' 683, 
37 Su8 


Site.. . 


510,000. 00 

100,000.00 
150,000.00 
100.000.00 
30,000.00 
14,000.00 
6,000.00 
10,000.00 
125,000.00 
50,000.00 

GO. 000. 00 
15,000.00 

5,000.00 
40,000.00 

200,000.00 
100,000 00 
200.000.00 
6,000.00 
22,950.00 

15,000.00 
50,000.00 

20.000 00 
135.000.00 
175,000.00 


May 30,1908 

Mar. 3,1871 
Mar. 18,1872 
Mar. 3, 1S75 
July 31.1876 
Mar. 3, 1877 
Apr. 30,1878 
June 20.1878 
June 30,1906 
Mar. 4,1907 
May 27,1908 
May 30,1908 
Mar. 4, 1909 
June 30,1906 
Mar. 4,1907 
Mar. 4.1909 
June 30,1906 
May 30,1908 
Mar. 4,1909 
Mar. 3,1885 
Feb. 25,1887 
Mar. 3 1837 
Mar. 3.1891 
Aug. 5.1892 
Mar. 3.1S93 
Mar. 2,1895 
do 
Mar. 4,1911 

July 29.1914 
July 1, 19W 
June 12,1917 
May 30,1908 
Au. 24.1912 
June 23,1913 
Mar. 3 1915 
July 1, 1916 
June 12, 1917 , 


35 

16 
17 
18 
19 
19 
20 
20 
34 
34 
35 
35 
35 
34 
34 
35 
34 
35 
35 
23 
24 
24 
2o 
27 
27 
28 
28 
3d 

38 
39 
40 
35 
37 
38 
38 
39 
40, 


488 

587 
42 
395 
110 
351 
43 
11 
790 
1304 
318 
483 
958 
792 
1304 
958 
782 
483 
958 
482 
422 
511 
952 
331 
572 
847 
913 
1333 

564 
269 
111 
488 
425 
14 

ml 


$10,000.00 

IIIM HIM") INI 
I'jiijinhi tpi 
100,000.00 
30,000.00 
14,000.00 
6,000.00 
10.000.00 
20.OOfl.fK) 
80,000.00 
25.000.00 
10.000.00 
40,000.00 
2.5,000.00 
35,000.00 
15,000.00 
5,000.00 
20,000.00 
20. OIK). 00 
100,000.00 
100.000.00 
100.000.00 
100.000.00 
50.000.00 
50,000.00 
6.000.00 
22.950.00 
15,000.00 

7.000.00 1 
2, 500 00 
23,000.00, 
20,000.00 
50.000.00] 
85.000.00 
45 OOfl.OO 
85.000.00 
45,000.001 


i*;, 

1911 

1910 
1912 
1894 


No provision for 2 
building* pa 




8 

Site donated. S 

B 

% 

Q 

I 

M 

i 

No ^provision for ^ 
bu lid ing. 
Site selected. 


J... .' 4 Post office and 
pouithoiiso. 

lo . . 2 I'ost ollie . .. 
2.. ..Jo.. . . 


Site and building 


Limit increased. 


Completion 


Furnishing, etc 


Grading, fencing, etc 


Completion 


Approaches, etc 


Extension, etc 


Limit increased 


Site and building 


Limit increased 


Site 


. . 29 Pust 0*11.. e. lourt- 
IIOU^P et- 

1 Post ofliee and 
couithoose. 
renu. 5 Post office 


Building 


Site and building 


Limit increased . . . . 


do 


Elevator 


Completion, etc 


Site 


Site and building 


1917 


3 Post ofliLe and 


Site 


1 


1 courthouse. i 

! 
i 


Building 


Limit increased 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.} and sites, shouting outstanding obligations and balances, 
uith notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



Expenditures. 


Remarks. 
I 


i 
No.i 




Buildings. 




Sites. ' Outstanding obligations. 

i 


Balances. 


Constniction. 


Extensions, Annual 
alterations, repairs, 
etc. etc. 


Total to June 
30, MS. 

j 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1514 
1515 
1516 
1517 

15l!s 

1519 
1520 
1521 








83.000 00 
b2,375 93 
6s 65 
4,980.71' 
99,981.54! 
15,000.00| 


Jan. 25,1910 
Mav 14,1S72 
June 14,1C07 
Dee. 12,1907 
Jan 9, 1S C 6 
Apr. 29,1914 








H 
Surplus fund, June 30, 1916, 5152.25. O 
Surplus fund, June 30, 1916, $142.68. jj 

TO 


*$326 3^2 26 
*74,931 35 
39,8U6 57 
*423,369.55 


^17 1,752 75 06,295.79 


"^O*, 139 63 
4<X7b3 69 
457,531 fo 




S95.00 








^77 12 
34,162 13 




50.75 








I 


56,666.66 





""sii'soo.'oo 

75,366.97 


228,262.63 


1 23T 27 


220. 4J)2 GO 


1 1 ^00 - 


Ju'y 29,i9C9 




6.430.40 



O 

H 



DIVISION A --Statement of legislative authorizations and appropriations^ with notes relative to the acquisition of sites, the progress oj the work, and 
' other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



00 



No. 


State and location. 


| 


Title of building. 


Legislative authorizations. 


Appropriations. 


I 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


J3 


t 


| 


t 


1522 
1523 

1524 
1525 

1526 
1527 
1528 

1529 

153'. 
1531 
1532 


Tupelo Miss 


1 

6 

1 
3 

19 

4 
9 
3 

10 


Post office 


June 25,1910 
Mar. 4,1913 

Mar. 3,1903 
June 30,1906 

June 25,1910 
Mar. 4,1913 

Feb. 14.1885 
Aug. 4.1SS6 
Oct. 2, 1888 
Mar. 2.18S9 
June 30.1900 
May 30,1908 

Mar. 4,1913 


36 
37 

32 
34 

36 
37 

23 
24 
25 
25 
34 
35 

37 


686 
867 

1207 
776 

689 
871 

305 
224 
507 
908 
775 
533 

878 


Site and building 


$50,000.00 
10,000.00 

7,500.00 
150,000.00 

10,000.00 
85,000.00 

50.000.00 
5,000.00 
1,000.00 
2,000.00 
40.000.00 
15,000.00 

25,000.00 


Mar. 4,1911 
Aug. 1,1914 
Mar. 3,1915 
Mar. 3,1903 
June 30,1906 
Mar. 4,1907 
Mar. 4,1909 
.Mar. 4,1911 
Feb. 28.1916 
July 1,1916 
June 12,1917 
Mar. 3,1885 
Aug. 4,1886 
Oct. 2,1888 
Mar. 2,1889 
June 30,1906 
Mar. 4,1907 
May 30,1908 
July 29.1914 
June 12,1917 


36 
38 
38 
32 
34 
34 
35 
36 
39 
39 
40 
23 
24 
25 
25 
34 
34 
35 
38 
40 


1383 
614 
828 
1038 
791 
1304 
958 
1383 
19 
269 
111 
482 
224 
507 
908 
790 
1304 
482 

111 


910,000.00 
10,000.00 
40,000.00 
7,500.00 
30,000.00 
80.000.00 
40,000.00 
10,000.00 
15 000.00 
35,000.00 
35,000.00 

Dl. (ft 10.00 

iloooioo 

2,000.00 
20,000.00 
20.000.00 
15.000.00 
24 000.00 
1,000.00 


1915 
1910 

l&ft'i 
1909 


Contract in force 
for building. 

Site selected. 

Acquired from 
Russia, 1867. 

No provision for 
buflding. 
Do. 


Tuscaloosa, Ala... 
Twin Falls. Idaho 
Tyler, Tex 


Post office and 
courthouse. 

Post office 


Limit increased ". 


Site 


Building 


Site 


Post office and 
courthouse. 

Post office 


Building 


Site and building 


Tyrone, Pa 




Fence . 


Completion 


Extension, etc 


Limit increased 


Site 


Unalaska, Alaska. 
Union, 6. C 


Customhouse 




Post office 


May 30,1908 
June 25,1910 

May 30,1908 

Mar. 4, 1913 
do 

June 25,1910 


35 
36 

35 

37 
37 
36 


531 
679 

531 

877 
S7S 
685 


Site and building 


50,000.00 
10,000.00 

50,000.00 

5,000.00 
7,500.00 
80,000.00 


May 30,1908 
Mar. 4, 1911 
June 23,1913 
May 30,1908 
Mar. 4,1911 
June 23,1913 
Aug. 1,1914 

July 23,1914 
July 1, 1916 
Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 


35 
3o 
38 
35 
3fi 
38 
38 

38 
39 
36 
38 
38 
38 


483 
1383 
14 
48> 
1383 
14 
614 

564 
264 
1383 
14 
614 
828 


20,000.00 
25,000.00 
15,000.00 
13,000.00 
30,000.00 
7,000.00 
4,500.00 

5,000 00 
2,500.00 
16,000.00 
21,000.00 
33,000.00 
10,000.00 


1913 

1 
1913 

. . . . 

1915 


Union City, Tenn. 

Union Springs, 
Ala. 
Unionville, Mo.... 

Urbana, 111 


do 

do 
do 

do 


Limit increased ". 


Site and building 


Site 


....do 


Rifp pnri linflriing 













H 

w 

fcj 



K 

a 

Q 

g 

w 

~i 

3 

O 

H 



DIVISION B. Statement of expenditures for building (construction and annual repairs^ etc.) and sites t showing outstanding obligations and balances^ 
v:ith notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1522 
1523 
1524 
1525 
1523 


549,138 05 
"=14^993 54 
35,745 29 
*53,0(te.47 




?964 55 
7,794.29 


So), 102 61 
157,7*7.83 
35 745 29 


810,000 00 
7,4S7.15 
10,000.00 
6,781.63 


Feb. 3,1912 
Feb. 19,1904 
-\pr. 19,1912 
Sept. 1,18S5 




658.50 




Surplus fund, June 30, 1918, SS03.45. 

Surplus fund, June 30, 1916, $103.56. 
Surplus fund, June 30, 1916, $445.07 

Surplus fund, June 30, 1917, 52.658 26. 












47,161.21 


$2,093.50 


854,977.87 


15, 424. &4 


12), 4U 18 




25,000.00 






1527 
1528 
1529 
1530 
1531 
1632 






1,047 61 
1,741.7R 
1,487.46 


1,047.61 
50,415 22 
45,529.89 








48,673.44 
44,042.43 




11,000.00 
5,450.00 
4,500.00 
7,500.00 
12.000.00 


;\pr. 5,1910 
Sept. 16, 1909 
Aug. 26,1914 
Feb. 26,1917 
Auc. 18.1911 




223.00 
62.50 






























65.337 24 




1.061 39 


66.39R.63 




4.50 





DIVISION A Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 

1533 

1534 
1533 

1530 
1537 

153S 

1533 1 

I 
i 

1540 ( 
i 
1541' 

1 

1 
1 


' 1 

State and location. .1 

e 
c 


3 Title of building. 

b 
1 

3 
3 


Legislative authorizations. 


Appropriations. 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


i 

3G 

3G 
17 
19 
20 
20 
21 
21 
22 
23 

37 

3S 
?'' 

3: 
34 

V> 


(3 


1 


! 


Urbana, Ohio 

Utica,N.Y , 
do " 

do . 


8 Post offico 


June 25,1910 

....do 
May 31,1872 
Mar. 3, 1877 
June 20,1878 
Mar. 3, 1S79 
June 10,1880 
Mar. 3, 1881 
Aug. 7,1882 
July 7,18S4 

Mar. 4,1913 

Mar. 3,1915 

Jane 25,fc'10 
Mar. 4, liUj 

Mar. 3, 11 03 
June 30,iiO. 

June 2,"). 1010 


C91 

091 
194 
351 
210 
378 
2oi) 
43: 
303 
19ii 

888 

s:s 

i.SS 
1140 

12PS 
77u 

Mil 


Site 


$15,000.00 

100,000.00 
200,000.00 
50,000 00 
50.000.00 
25,000.00 
01,000.00 
20,000.00 
7,500.00 
719.17 

405,000.00 

15,000.00 

50,00000 
10,000.00 

8.000.00 
123,000.00 

10,000.00 
75,000.00 

95,000.03 


Mar. 4,1911 

do 

May 31,1872 
Mar. 3,1877' 
June 20,1878 
Mar. 3,1879 
June 10,1880 
Mar. 3,1881 
Aug. 7,1882 
July 7, 1884 
Aug. 1,1914 
Mar. 3,1915 

do 

Mar. 4, 1911 
Aus. 1,1914 
Mar. 3, 1915 
Mar. 4, 1915 
Mar. 3, 1LOJ 
, Juno 30.100) 
Mar. 4.HU7 
i Mar. 4.1109 
1 Mar. 4,1011 
Mar. 3,1U15 
, July 1, 191ii 
July 29,1914 
Mar. :;,1915 
June 12,1917 


36 

3b 
17 
19 
20 
20 
21 
21 
22 
23 
38 
38 

38 

3u 
38 
38 
38 
32 
34 
34 
35 
3t 
3S 
39 
38 
38 
40 


1383 $15,000.00 

13S3 100,000 00 
194 200,000.00 
351 50,000.00 
210 50,000 00 
378 25,000 00 
259 61,000.00 
430 20,000.00 
305 7,500.00 
190 719 17 
M4 35.000.00 
8.8 180,000.00 

82S 15,000.00 

13S3 1,00000 
014 14,000.00 
8-8 35,000.00 
1140 10,000 00 
1030 8,00001 
1 791 30,00000 
1304 70,000.00 

y,->s 25, ooo. on 
ms 10,000.00 

! SJS 15,000.00 

a,o GVOO.OO 

504 8,200.00 
S2S 5,300.00 
111 4n,(jOO.OO 


....' No provision for 3 
buildinc:. ^ 
Do. " O 

1882 hrj 

H 

W 
H 

CQ 

1 

.... Contractnot S 
awarded for ex- <j 
. tension. VH 

s 

J19U. Site partly do- 
| nated. 

I w 

1910 O 

W 

H-i 

1918 g 

. 

Contract in force 
1 j for building. 

1834 Land leased from 
, Maine Central 
R. R. Building 
constructed from 
customs appro- 
priation. Cost. 
/ $4,942.29. 


33 do 

33 Post office, cus- 
tomhouse, and 
courthouse. 

Rent of buildings.. 


do 

ISite and building 


Continuation 


do 


do 


I Completion 


Approaches, etc 


. ..do 


To pay outstanding liabili- 
ties. 
Additional land, S40,000; 
extension, etc., S3Go,t,00. 

Temporary quarters and 
mo\ in.; expenses. 
Site and IfUildintr 


Uvalde Tex 


15 Post office 


Valdosta, Ga 


11 Posr office and 
courthouse. 

2 Post offico... . 


Limn mcreased 


Sire 


Vallpy fitv. X. 
Dak, 

Valparaiso, Ind 


Building 


Sire 


LO do 


Mar. 4, li-13 
..do 


37 
37 


S7J 
S74 


BuiMmir 


M*L' and buildin T 


Vanceboro, Me 


3 Customhouse 






1 








i 

i 




1 

j 



DIVISION B. 

with 



Statement of erpenfavres for building (construction and annual repairs, etc.) and sites, showing outstanding obligation* and balances, 
ith notes as to surplvs-fvnd deposits, and other fa Lures. (Associated with Division A by corresponding hne numbers) Continued. 



' Expenditures. 


Remarks. 


No. 


Bml Imss 


Sites. , Outstanding obligations. 


Balances. 


Extensions, 
Constructioii alteration^ 
etc 


Anni al 
etc 


Total to Ti ne 
30, 1'ils 


Cost 


Date of pur- 
chase. 


Site. 


Building, 


1533 
1534 

1535 

153C 
153' 
153" 
153< 
154( 
1541 












13 0.10. on' 
99 500.00 
/ 161,l<-2 25 
\ 35, QUO. 00 


June 3,1911 
Sept. 2), 1911 
Feb. H),lS7i 
j-ei-t. 2^,1911 


1 




SnrpHis fund, June 30, 1918, $3,238.20. 
Surplus fund, June 30, 1918, 9,846.81. 

Deficiency, $33,584.72. 


1 ~?252 


.307. 


1 


sJ, ^96 00 
36,31s 33 


2-\r>2n 63 








SlSOjOOO.OO 
15,000.00 


3n ! .. 






, 55 
115 
)l 73 
) 11 


, 674 SO 1 
, 090 ( J4 
, 4^7 82 
, 625 58)' - - - - 


503 72 
2,996 24 
852 05 


55,205 02 

74'C3P'^7 
11,625 50 
6,739 09 


1,000 00, 

1 4^0.00 
1 11,000.00 


Teh. 2,1912 
Apr. e.lOi^ 
Vpr. 19,1911 
Doc. 27,1916 




S87. 50 
62 25 
1,503 30 
64,459.22 




8. 88 


L' 




. .! 


0,739 09 


1 1 







to 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



I 


Legislathe authorizations. 


Appropriations. 


1 




Remarks. 


No. State and location, -g Title of building. 
' ^ ' Date of act. 

I " 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


> S 


i 


t 


1542 Vancouver Wash 2 Post office... June 25 1910 


36 
37 

35 
37 

37 
37 
37 

34 
33 

23 

L'7 
35 
3) 

35 
32 


692 
873 

535 
872 

879 

S70 
870 

779 
521 

lf,9 
05.' 

534 

67U 

532 
31S 

S7j 


Site 


$12,500.00 
140,000.00 

10,000.00 
70,000.00 

7,500.00 
50,000.00 
50, 000.0" 

23,000 00 
25,000 00 

1 103,000 OU 
7, 000. ' 


Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
July 1, 1916 
June 12,1917 
May 30,1908 
Mar. 3, 1915 
Feb. 28,1916 
July 1, 1916 
July 29,1914 
July 1,1916 
July 29,1914 
June 12,1917 
Aug. 1, 1914 
Feb. 28,1910 
June 12,1917 
June 30,1900 
Mar. 4, 1007 
Mar. 4, lv09 
Oct. 2, 1888 
M.ir. 2, 18SO 
Mar. 3, 1S"1 
July 28.1S02 
May 30,K'OS 
Mar. 4, 1911 
AUET. 24.1P12 
June 23. 113 
Mav 30 100S 
Mar. 4. 1911 
June 2S 1902 
Mar. 3. 1903 
Apr. 2S 190! 
Mar. -3 1905 
Julv 29, 191 i 
Julv 1,1916 
June 12,1917 


36 
38 
39 
39 
40 
35 
38 
39 

sa 

38 
39 
3S 
40 
38 
39 
, 40 
1 34 
34 
33 
25 
25 
2ri 
27 
i 33 
3' 
. 37 
3S 
, 35 
3d 
32 
1 32 
33 
33 
38 
39 
40 


11383 
829 
19 
20,9 
111 
489 
829 
19 
209 
1 561 
1 2t.9 
564 
111 
614 

1 ii? 

792 
1304 
93S 
507 
940 
1 932 
28 1 
4SS 
13S1 
4J3 
14 

48r 
1353 

42S 
1000 
457 
1160 
564 
2C9 

111 


$12,500.001918 
10,000.00 
45,000.00 
55,000.00 
30,000.00 
10,000 001918 
25,000.00 
20,000.00 
23,000.00 
4,500.00'.... 
3,000.00 
4,750.00.... 
1 20,000.01 
1.00.... 
300.00 
40,000.00' 
1 12,000.001910 
13,000 00 
1 23,00000 
I 30.000001891 
50,00000 
7,000 00 
2.500 OJ 
13,00-) 001914 
40.000.00 
30,000 00 
40 000 00 
13.000 001913 
SO 000 00 
15 000 00 1907 
IS 730 00 
15 000.00 
26 230.00 
12,000.00.... 
500. (HI 
45,000.00 


No provision for 
building. 

Contrat-t in force 
for building. 
Site donated. 

Vonnesat & Bol n, 
architects. 

Contract not 
awarded for 
building. 


Mar. 4, 1913 

1543 1 Van Wert, Ohio... 5 do Mav 30,1008 
Mar. 4, 1913 

1544 Veimilion, S. Dak. 1 do j do 
1545 Vernal, Utnh 1 do do 


Building .. 


Site 


Building . 


bite 


bite and biuldin" 


1546 Vernon, Te\ . . 13 ...do do 
, 
1547,' Versailles Kv . 7 . do June 30 1POG 


.. ..do 

do .. 


i " May 30,1908 

154S Vickstag, MJS... 8 Post office and June P 1W 
Lourihua*e. Mar 3. is >1 
July LS. 1^'J 
Mav tJ'i, i 1 OS 
June 25.1010 

1541 VictoiLl.Tex P .<1^ Mr- ^0190* 


Limit increased 


Site and buildmc 




Hci ri ni; apparatus 


2,500 0^ 
HOlo03!(K 

95.000.00 
75 000 Of 

70, 000. 00 


Additional lanl .. 


Extension, etc 

^ite and buildin . . 


1530 Vinceunes, Ind.... 2 Po*t o.l'ce June 6 1Q02 


do 


1551 VmAmd. N J . 2 . ..do Mir 1,191] 
Mar 4, 1913 


do 

Disie^iid att loquirmg ite 
to be bounded on "two 
sides by streets. 



DIVISION B. Statement of expenditures for building (cojutruction ond annual repairs, etc.) and sites, showing outstanding obligations and 6a?anc, 
if dh notes as to surplus-fluid dtposits t and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures 


Remarks. 


Br:iliT2f? Sites 


Outstanding obligations. 


Balances. 


1 Extension^. Annral TV^T j., no 
Construction alter itions, repaus, 30. l?lb Cost 


Date of pur- 
chase. 


Site. 


Building. 


1542 
1543 
1544 


$S7 Q5 79* ^1,201 93 C tt,lll 72 1 $12,500 00 


Julv 6, 1911 
Aug. 4, 1909 
Jail. 4,1917 
Mar. 15,1918 
iApr. 33,1915 
Nov. 9, 1907 
Mar. 20,1889 
Nov. 17,1909 
Apr. 12,1909 
June 8,1903 
Nov. 8.1915 




4,931 05 
2,427.15 


47,163.16 
7,779.09 


Deficiency, S6 820.35. 
Surplus fund, June 30, 1917, S2.486.01. 

Surplus fund, June 30, 191S, $1,051.56. 
Surplus fund, June 30, 1918, $1,530.17. 


59! 793 7o 7s6 33 6J.5SU bG 10.000 UO 




2 500 00 




1 4 750 00 






20,000.00 


ri- 

1547 
154S 

1549 
1553 
1551 


.'{ IMI ., 23,109.65 1.03 





24,216.70 
69.50 

62.25 
86.75 


42 2Q9 73 2 9 17 3* 44 517.12 5,144 70 


*100, 232 G3 SliA, S*G 1J 13, S54 3 1 227, 973. 12 { ' JJJ; ^ 
87 3^ 03 1 2 235 2^ 89 61S 33] 6'oOOioO 


\ 




/ 




*64'83 43 6 504 S3 71 3 7 8 26 8 032 10 






'165.00 '. 'los.ooi 10,000.00 




' 47,395.00 



w 

IS 

o 



3 



DQ 

d 



Q 

1 

w 



Q 
H 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work^ and 
other pertinent features. ( Associated with Division B by corresponding line numbers) Continued. 



to 



1 

1 

No. ! State and location. 


* 
-3 

tub 
g 



Title of building. 


Legislative authorizations. 


Appropriations. 


1 


Remarks. 


Date of act. 


Statutes 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


!_ 

25 
26 
29 
30 
30 
37 

35 

35 
?fi 





1 


1 


1552 

1553 

1554 
1555 


1 Vineyard Haven, 
1 Mass. 

Vinton, Iowa... 


16 

5 

B 
11 


Marine hospital . . . 
Post office 


Mar. 2, 18S9 
Mar. 3 1S91 
June 11,1896 
July 1,1^98 
July 7,1898 
Mar. 4, 1913 

May 30.1908 

do i 
Tun A 5.T 1910 


940 
052 
416 
599 
060 
874 

530 

529 
fi77 


Additional land 


$1,250.00 
20,000.00 
1,500.00 
600.00 
172.00 
70,000.00 

60,000.00 

65, 000 00 
in non on 


Mar. 2. 1889 
Mar. 3,1891 
June 11.1R96 
July 1,1898 
July 7,1898 
July 29,1914 
Juno 12,1917 

May 30,1908 
Mar. 4,1909 
May 30,1908 

Mnr A 1Q11 


25 
26 
29 
30 
30 
38 
40 

35 
35 
35 
3fi 


940 
952 
416 
699 
660 
564 
111 

485 
958 
485 

13K3 


$1,250.00 
20,000.00 
1,500.00 
600.00 
172 00 
9,000.00 
10,000.00 

20.000.00 
40.000.00 
20,000.00 
fm.nno.no 


1913 
1912 


Transferred from 
Lighthouse 
Board. 

Contract not 
awarded for 
building. 


Alterations, etc 


Fencing, grading , etc 


Fire escapes 


Sewer 


Site and building 


i 
Virginia, Minn.... 

Wabash, Ind ' 


do 
do 


do 


do 


T imif infM^d 



1556 1 Waco, Tex i 11 Courthouse, post 

office etc 



1557 f Wadesboro. X. C.. 
1558 Wahoo, Xebr 



1559 Wahpeton,N.Dak 

I 

1560 Walden. N. Y... 

i 

1561 Waldoboro, Me... 
1562 ( Walla Walla, Wash 



Jan. 13 lSv5 

Aug. 4 lSv> 

Oct. 19 lv?S 

Mar. 2 isso 

June 6, 1902 



7 Postojfice Mar. 4.1913 

4 do June 25. 1Q10 

I Mar. 4,1913 



1 do June 2o, 1910 

2t> . do Mar. 4,1913 



23 2SJ *!< -,l Inn!. 

24 221 Approaches, etc.. 
23 5*>. Materials 

25 90S Completion 

32 315 Extension, etc... 



37 S7S Site 

3t5 690 do.... 

37 872 Building. 



200.000,00, 
5,000.00! 
2. 873. 381 
1,000.00 

100,000.00' 

5.00000'. 
6.000 00 
50.000.00 



Jan. 13.18S5 t 
Aug. 4,1SS6 
Oct. 19.188S ' 
Mar. 2,1889, 
June 28,1902 
Mar. 3,1903 [ 



23 1 282 

24. 2241 

251 568! 

25' 908 

32 426 ! 

32, 1090, 



100 000 001888 

, r (HM K) 

2.O.SS 1 

I O.HI (Hi , 
25.000.00,19051 
75,000.00, 1 



2 Post ofHce and 

customhouse 

3 Post office and 

courthouse 



Aus 31 1^2 
Aim 4 IsjJ , 
June 30 1006 
May 30, 1903 



Mar. 4.1911 
I eb. 28 1916 
. July 1,1910 
Juno 12, 1917 

36 GS7 Site and building 50,000.00 Mar. 4.1911 

. June 23,1913 
] Aug. 1. 1914 

37 S75 ....do x .. 65,000.00 do 

, July 1,1916 
1 June 12, 1917 
1200000 Aug. 31,1852 
13.000.00 Aus. 4.1154 
5.000.00 June 30,1906 
140,000.00 May 30,1908 
Mar. 4.1Q11 
Aug. 24,1912 
June 23,1013 



10 <K do 

10 oil Comp!eti:>n 

3J 774 Extension, etc 

35 532 Site and building 



36 1383' 

39 19 
39{ 209 

40 111 
36 1383 
38 13 

38 614 
38, 614 

39 209 

40 111 
10 88 
10 561 
34! 790 
35 ' 487 
36 13S3 
371 425 
38' 15 



6,000001918' 

500 00 
10,000.00 
39,500.00 
10.000.001916 
25 00000 
15.000.00 

7,500.00 

5,000.00 
40,000 00 
12 (MX) (Hi 
13,000.00 

5.000.001908 
35.000.00,1914 
50,000.00 
20,000.00 
35, 000. OOf 



Contract not 
awarded for 
building. 



DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, und other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 

155? 
1553 
1554 
1555 
1556 
1557 
1553 
1559 
15S3 
1561 
1562 


Expenditures 


Remarks. 


Bui lin^s. 


Sites. Outstanding obligations. 


Balances. 


Extensions, Ani'iM ToialtoTme' 
Construction aliei'iioii" iq in*, o ( , i , 1v L 

Ctc UC. ' 


Cost. 


Date of pur- qitp 
chase. 


Building. 


003 ;po Hi ^-) 1,3, 7^ _p 552 7<? 


SI, 220 75 
7,290 00 
11,030 01 
0,030 03 
10,272 03 


Jan. 7, 1S92 
July 20,1917 
June 22,1910 









S125 03 . 125 03 






811,585.00 


"45,916 65 1 725 2 1 47,641 1'4 






*-69 Io4 7ft' 1 154 ^"> 70 319 71 


Feb. 15,1Q33 
Mar. 33,1883 








9b,41i 17 103,03000 3i,0u9 W 234,424.11 














39,505 03 39 505 03 


5, 530 03 
6. 003. 00 
7,500 03 
2,000 03 
5.000.00 


Sept. 28, 1912 
Apr. 17,1911 
Nov. 19,1914 
Nov. 29,1852 
Doc. 7. 1909 




7,433.16, 
350.00 




3,064.81 
1,113.57 
44,817.00 


42,533.43 8 V 4 10 43 4 7| > 62 




183 03| 75 31 25S 31 




*22,424 68 5,0300) 10,^2904 3S,253 72 
*134,795.51 i 2.36202 137.157.53 








::::::::::"::l:::::::::::::: 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 


LejrfFlath e authorizations. 


Appropriations. -o* 


Remarks'. 


State and location. '-3 Title of building, 
bib Date of act. 


Statutes 


Limit of 
cost. 


Date of act. 


Statutes. 


P< 
Amount. ? 

1 


o 


c3 Project or object. 
& 


1 

1 35 
1 36 
36 
37 
38 
38 
38 
32 
32 
33 
31 
38 

34 
35 
3.5 
36 
39 
39 
40 
3S 

i 

3i 

22 
22 

22 
21 
22 
22 


! 


1563 
1564 

1565 

15G6 
1507 

156S 

1569 

1570 

i 

i 

1571 
1572 


Wallingford, Conn. 3 Post office May 30,1908 


35 
36 
36 

32 
34 

37 

31 
35 

30 
37 

37 

33 
1 
22 
21 
21 

21] 


529 Site and buildin<* 


$60,000.00 
35,000.00 
115,000.00 

45.000.00 
30,000.00 

10,000.00 

7,500 On 
tw, 000. Oft 

12 000 00 
50,000.00 

10,000.00 
1.203/^.00 

25 000 (X' 
12.0CO.O. 

C27 516. 5f 
15 732 7 
20,OOO.OM 

5,000.00 


May 30,1908 
Mar. 4,1911 
do 

Aug. 24,1912 
June 23.1913 
Aus. 1,1914 
Mar. 3. 1915 
June 28,1902 
Mar. 3, 1903 
Mar. 3, 1905 
Mar. 4. 1007 
July 29,1914 

June 30.1906 
May 30 190S 
Mar. 4.1909 
Mar. 4 1911 
* eb. 23, 1916 
Jnlv 1,1918 
Jime 12,1917 
July 29.1914 

Ann. 30,1^90 
Teb. IS. 1904 

June 20,1878 
June 16,lbSO 
do 

Mar. 3.1881 
Aug. 5,1882 
Aug. 7,1882 ' 


485 
138 i 
13*3 
425 
15 
614 
829 
428 
1090 
1160 
1304 
6G4 

795 
484 
90S 

J 19 
2.9 
112 
561 

373 

22, 

11 

2oO, 
260 
436 ( 
275! 
3141 


$15000.001913 
80, 000 00 
23 000 OQJ.... 

10 000.00 
28,948.80 
20.000 00 
15 000 00 1910 
ll.250.00i 
18,75000 
30.000 00 
10,000.00.... 

7,500 001913 
20 000 00 
45.00000, 
12 OJX) 00... 
10,00000 

2ft, ooo no 
20, noo oo 
10,000.00... 

4, 200,005 OJ... 

25 000 00.... 
12.000.00 

327. 53fi. 50,1880 
15 732. 70 
20 000.00 
5.000 00 
898 00 
4, 595 00' ' 


Contract not 
awarded for 
building. 

No provision for 
building. 

Contiact in force 
for building. 

Site alerted. No 
pr r iViM on for 

Funds transferred 
fiom appropna- 
tion ".'ational 
security and de- 
fense" by Ex- 
ecuti^ e order 
Mar. 27, 1918. 
In south court- 
jar d, Treasuij 
Building. 


I June 25,1910 
Waltham, Mass... 13 do do 

Warren, Ohio 19 do June 61902 
June 30,1906 

Warren, R.I ] .do Mar 4,1913 


677 Limit increased 


686 Site and building 
319 do 


773 Limit increased 


S7S Site 


Warrensburg, M . u d" June 30 190f) 


7^3 do 


May 30,19US 

Warrenton, \a.... S dn Tune 23 1010 
Mar. 4. 1913 

Warsaw, Ind.. .. 13 do do 


527 Building 


692 Site 
873 Building 


877 Site 


Washington, P. C Arhrutoii bv.llr._ 

, u i -r Y-<. itf\t , eb ls.i:iH 
(d~\ li izrmra 


-ite and bull ling 
373 Buildins 


22 Enlargement 




ins and 'int- June lo l*$Q 
in? (\uditois do 

Building). 
1 Mar 3, 1&S1 

i i 


2>0 Additiunal land 


26^ I eucmsi, grading, a p - 
proacbes 
436 Outbuildings for wagon 
house. 



DIVISION B. Statement of expenditures for building (constrvction. and annual repairs, etc.) and sites, showing outstanding obligation^ and balances, 
v ith notes as to surplus-fund deposifs, o/id other features. (Associated ivith Division A by corresponding line numbers} Continued. 



No. 

1563 

1564 
ISfij 
1566 
1567 
15G8 
156U 
1570 
1571 

1572 




Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


E\tension < 5, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


868,929 37 




1,004 71 


809,^34.08 


/ SI 5, 000. OT 
\ 9,000 01 
46,051 20 
14,047 47 
10,030 00 
7,472 33 
12,000.00 


Apr. 22,1909 
May 4, 1911 
Oct. 17,1911 
Sept. 5,1907 
June 8, 1916 
July 11,1908 
Dec. 5,1911 


1 


5192. 80 




Surplus fiuid, June 30, 1918, $1,877.83. 

Surplus fund, June 30 1918, $2,063.02. 
Warrant mailed Apr. 15 I91b. 




! 


$58,948.80 


| 1-57,469 14 




4, iQo 94 


61,665 08 














I 62,604. OS 
37,157 76 

1 




1,101 61 


63,766.5^ 
37, 157. 76 




327 Oi 
ll, r jij[> li 

_ ii.ji., mi 









1,272 70 






oin.mn m 


1 563,4000) 
* 24, 774. 51 

] *333 r 493 00 






563,400 OJ 


1,000,000 OJ 




Sli,999 bU 
737, 2S3 03 






" " ;. 


25,849 29 


1,093,625 9S 


70,337.25 


/Dec 24, 1903 
\June 25,1878 


\ .... 


5,391.20 


365.92 


i 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites t the progress of the work, and 
other pertinent features. (Associated u-ith Division B by corresponding line numbers) Continued. 



to 

00 



No. State and locati 


| Legislath e authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


+s 
an. 3 Title of building. 

tjj | Date of act. 

5 


Statutes 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


& 

s 


1 


t 


1572 Washlncrtnn. "D 
ILoiKiiiuod). 

1573 do 
157J .do 


C Bureau of Enqrav- Aug. 5,1^2 
1 ing and Flint- Aug. 7,1882 
ing (Auditor's 
Building). Oct. 2,18^8 
Aug. 30,1890 

Mar. 3, 1891 

Aug. 5,1892 
Mar. 3. 1893 
Aug. 18,1894 

Mar. 2, 1S95 
June 6, 1900 

June 6, 1902 
Mar. 3, 1903 

Apr. 1^,1004 
Mar 4 I'ij7 
Auj. 2J, 1J12 

< l ot. 22. nn ' 
Miv 2i, 1'U-i 
BuiMin?, Bare-in M iv 27, s 
01 In^ri\in^ VIK 22, '11 
oud Pi lilting vi,- 21, iiJ 
i t i i e\ ; M .r i. t\ 3 
Mil i. -ill 
^i> x , *- 

Butler Buildincr Mir 3 1^91 


22 
22 

25 
26 

26 

27 
27 

23 

2S 
31 

32 
32 

3S 
34 
37 

3^ 

3' 
^7 
r 
3- 

3^ 

' 

~ss 

4 i 


275 
314 

511 
374 

953 

355 
577 
372 

210 

589 

422 
1211 

22 
I30o 
423 

211 

37 i 
31 
34 
4J- 
*ij 

11 in 

*j 

"(U4 
112 


Paving 


$898.00 
4,595.00 

7,175.00 
80,000.00 

4,000.00 

5,000.00 
25,000.00 
38,000.00 

12,000.00 
215,000.00 

50,000.00 
215,000.00 

10,000.00 
5.00000 
50,000.00 

40,000.00 
23.500 00 
2,150,000.00 
150,000 00 
303,000 00 
2^,000 00 
2,311.50 
20,000.00 

275,000.00 
7,000.00 

2.500.00 


1 Oct. 2J888 
, Aug. 30, 1890 
Mar. 3,1891 
Aug. 5,1892 
Mar. 3, 1893 
Aug. 18,1894 
Mar. 2, 1895 
Mar. 3,1903 
June 6,1900 
June 6,1902 
Apr. 18,1904 
Apr. 28,1904 
Mar. 3,1905 
Mar. 4, 1907 
Aug. 24,1912 
Oct. 22,1913 
May 25,1914 

May 27,1903 
Feb. 9, 1M)9 
Mar. 4, 1909 
Mar. 4, 1911 
Au fc '. 24,1<U2 
June 23,1913 
Oct. 22,1913 
Mar. 4,1915 
^ppt. 8,1910 
Mar. 3, 1891 
Aug. 1, 1914 

June 12.1917 


25 
26 
26 
27 
27 
28 
28 
32 
31 
32 
33 
33 
33 
34 
37 
38 
38 

35 
35 
35 
36 
37 
3S 
38 
38 
39 

*3S 
4n 


511 
374 
953 
355 
577 
372 
210 
1039 
589 
422 
1 22 
457 
1161 
1306 
425 
211 
379 

319 
614 
959 
13S3 

49= 


$7.175.00 
80,000.00 
4,000.00 
5,000.00 
25,000 00 
38,000 OG 
12,000.00 
100,000.00 
215,000.00 
50,000.00 
16,000.00 
50,000.00 
65,000.00 
5,000.00 
50,000.00 
40,000.00 
29,500.00 

250,000.00 
146.304.40 
500,000.00 
1,253,6Q5.60 
375, COO. CO 
75,000.00 
280,000.00 
2,311.50 
20, 000. On 
275.000.00 
7,000.00 

2. Ron. nn 


1914 


In part occupied by 
Public Health 
Service. 


Re claims for change in 
brick. 
Additional land 


\V ing at west end of build- 
ing. 
Complete purchase of site 
addition. 
Preservation and repair .... 
New boiler ijlant 


Two additional stories on 
boiler house. 
Third *tor v' on boiler house. 
"Wt-i \i ing ami oulUuld- 
ings. 

Additional vault facilities. . 
Additional land and build- 
ing for laundrj- and stable. 
Complete \aults 


Plans and specifications 
Lnl iiveinent of power 
pi int. 
Repairs, etc 


do 


MteanJ miiMm.! 
Limit in Tei-ed 


i on-Niniction 01 vaults, etc.. 
Limit m;?iei i -ed 


1-xtr i e\ca\ ation 


R- p^iia to laimuiy 

Site and building 
llle\ ator and stairway ' 

Reinodohucr toilot , 


'll 

210 
1140 
803 

"614 

112 




Aug 1,1.14 
June 12,1017 



DIVISION B Statement 
tr ft* 



itures for JnUmg (construction and annual repairs, etc.) and sites, shoving outstanding obligations and balances, 
d dtposits, and otter features. (Associated v Ith Division A by corresponding line mmber^-Contmued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. Outstanding obligations. 

i 


Extensions, Annual Tc 
Construction, alterations, repairs, i 
etc. etc 


taltoJune c t 
30, 1918. C St * 


Date of pur- S ;f P 
chase. 


Balances. 
Building. 

1 


1573 
1574 


=2,484,653 96 S4V41 S X>7 OJ 52 


,533.992 76 $396,51243 
24,929 81 275,000.00 


/Oct. 20,1908 \ 


i 
S796.00 1 $25,462.20 

1 


Surplus fund, June 30, 1918, 1,115.14. 
Surplus fund, June 30, 1918, 81.50; cost of site 
includes building. 


\June 14,1910 / 
Mai 5 1891 i 




i ' 



10 
CO 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



oo 
O 



No. 

1575 

1576 
1577 

1578 

1579 
1580 


State and location. 


o 


Title of building. 


Legislative authorizations. 


Appropriations. 


i 
1 


Remarks. 


Date of act. 


Statutes 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 





| 


t 


Washington, D. C. 
do 


.... 


Central heating, 
lighting, and 

public LmiMing.- 
Customhouse 


June 23,1913 
Feb. 28,1916 
June 12,1917 

Aug. 18,1856 
June 30,1906 
May 30,1908 
June 25,1910 

Oct. 6, 1917 
Mar. 28,1918 

Mar. 3. 1901 
Mar. 3, 1903 
Mar. 4, 1907 

June 25,1910 
June 23,1913 

July 1, 1916 

Mar. 3, 1903 
do 


38 
39 
40 

11 
34 
35 
36 


25 
19 
112 

93 
775 
545 
698 


Building or buildings. .'.... 
Limit increased 


$1,494,104.00 
175,000.00 
68,000.00 

50,000.00 
8,000.00 
2,500,000.00 
200,000.00 

100.00000 

35,000.00 
1,000.00 
75,000.00 

15,000.00 
25,000.00 

400,000.00 
5,000.00 
2.596,000.00 

5,000.00 


June 23,1913 
Feb. 28,1916 
June 12,1917 

Aug. 18,1856 
June 30,1906 
May 30,1908 
June 25,1910 
Mar. 4,1911 
Oct. 6, 1917 

Mar. 3, 1901 
Mar. 3,1903 
Mar. 4,1907 
June 25,1910 
June 23,1913 

Mar. 3,1903 
do.. 
Aug. 1,1914 
Mar. 3, 1915 
Feb. 28,1916 
July 1,1916 

Aug. 1, 1914 


38 
39 
40 

11 
34 
35 
36 
36 


25 
19 
112 

93 
790 
491 
780 
1384 


$150,000.00 
600,000.00 
987,104.00 

50,000.00 
8,000.00 
2,500,000.00 
30,000.00 
130,000.00 
100,000 00 

35,000.00 
1,000.00 
75,000.00 
15,000 00 
25,000.00 

400,00000 
5,000.00 
40,000.00 
1,500,000.00 
300,000.00 
756,000.00 

5,000.00 


1858 
1904 

1917 

i 


Government land 
fronting on Wa- 
ter Street. Con- 
tract in force for 
buildings. 

Special architects. 

Site originally ac- 
quired for Hall 
of Records. 


.do 


Site and building 


do 




Departments o f 
State, Justice, 
Commerce, and 
Labor. 

Hygienic Labora- 
tory. 

Interior Depart- 
ment offices. 

National Archives 
Building. 


Extension etc.. 


Site 


. ..do.. 




Designs and estimates for 
buildings. 
Extension and repairs to 
buildings on squares 226 
and 228. 
Above authorization made 
available- for square 227 
also. 
La boratory 




31 
32 
34 
36 
38 

32 
32 
38 
38 
39 
39 

38 


1137 
1037 
1307 
717 
15 

1039 
1039 
614 
829 
19 
269 

""1 


31 
32 
34 

36 
3S 

39* 

32 
32 
36 

i 

37' 

37, 


1137 
1037 
1307 

717 
15 

270 

1212 
1039 
699 

SSO 

8841 


do 


i 


Additional 


Additional building and 
grading. 
Grading and retiininq wall. 
Additional building for re- 
search work-. 
Unexpended balance here- 
tofore appropriated reap- 
pronriafed and made 
available for buildings, 
fittings, and grounds. 
Site 


i 
do. 




Plans 


June 25,1910 

Mar. 4, 1913 
do 


Building (unexpended bal- 

6 Hi" fif Tppr,-.prf-,fi,-,n fnr 
Sid , If iiliii i{,,r.| , '( iy 

be used in connection 
with this building). 
Building on square 143, etc.. 
De^ini . tiud e>finufi- fur 
huildlut'ctriilnf.'?!, 00,000 







DIVISION V. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line ntm5er)-Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites. 


Outstanding obligations. 



Balances. 


Construction 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. - 


Building. 


157; 

157( 
157; 
157? 
157E 

i5sn 


m.?4 fi c 

*ii.,3iH r. 

81,077 96 
*35,925.00 
2.505,736.94 
2,026.30 


ir, i">'i MI 
81,541.67 
113,555 01 


""ifJliiiL 1 Kl 
39,501.3S 
7,639.41 
277.44 


$413,824.68 








$1,289,792.58 


833,486.76 


Deficiency, $40,000. 

\Balance $56,506.20 amount remaining on 
/ account of Hall of Records site. 


97,331.08 
202,120.99 
157,119.42 
2,506,014.33 
2,026.30 


$5,500.00 
2,459,831.08 


Oct. 23,1856 
/Jan. 15,1910 
\May 3,1911 


\ 


139,696.51 


7,683.86 

1,337.24 
/ 56,506.23 
\ 42,038.58 
2,973.70 


/ 


303,493.80 


/Sept. 23,1903 
\July 24,1906 


} 


48,224.48 




/ 



CO 



to 



No. State and location. 


I 


Title of building. 


legislative authorizations. 


Appropriations. 




Remarks. 


Date of act. 


Statutes 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes 


Amount. 


I 


I 


& 


| 





15* 

158 
158 

158 
1685 


Jl Washington, D C. 
2 do 





Patent Office 
Building. 

Post office (an- 
nex). 

Post office 


Mar. 14,1913 

Mar. 3, 1903 

May 30,1908 
Mar. 4,1909 

June 25,1910 
June 23,1QU 


3' 

32 

35 
35 

36 
3S 


883 

1211 

533 
1069 

697 


Technical engineering serv- 
ices for preparation of 
plans and estimates. 


S5,000.0fl 

400,000.00 
500,000.00 

. . ' 

ft jo- -ice >" 

Jl IHIU (HI 
|V INNI IHll 












Square 324, rear Hj 
Post Office De- PJ 
partment. H 
D. H. Burnham & 
Co., architects. ~} 

1 

Government reser- S3 
vation. An ef- 5 
fort will be made c\ 
later to obtain 
the legislate eref- t> 
erences prior to W 
1869. Q 

w 

Q 

Contract not 
awarded for 
new roof, etc., 

Contract in force 
for annex. Casa 
Gilbert, archi- 
tect. 


Mar. 3,1905 

May 30,1908 
June 25.1910 
Mar. 4, 1911 
Aug. 24,1912 
June 23,1913 


33 

35 
36 
36 
37 
38 


1161 
7-I; 

;: 


$400,000.00 

mono no 
1 :';i,( i--,) 'HI 

1 ,,>),! -\l (HI 

tO.ifOJU.00 


- .. . 

1011 


3 do 




Additional land 


i do 




i 
i 

Treaty Building 

i 
1 

i 

J 

rreasurv Build- , f 
ing annex. 


Une\~pended balance of site 
appropriation may be 
used in preparing plans 
^ for building. 

Cost to 1869 
Boilers, plumbuij 
Plumbing, etc... 
Ventilating appai . 

..i.l \ m .,'. lY. .-I..,' i 
Kepairof etistfroi . 
Repair, alteration. uu_. 
Ice plant 
t ire-alai m system * 


1 
do ' 


i 

i 
i 

i 


June 6,1900 ' 
Mar. ?,1901 
Mar. 3,1903 
Feb. IS, 1904 
Mar. 4, 1907 

....do 1 
Au^. 5,1909 
Pel.. 25,1910 
June 25,1910 
do 


31 
31 
32 
32 
34 

34 
Cb 
30' 
36' 
36 

40 

40 
43 


591 
1012 
lOOOl 
22, 
1305 1 

1303 
121 
2041 
707 1 
70s 
1291. 
425' 

112 

112 
2J5' 


.1 . -I 
i. 

Mv lilHii, 


t 

361 
3G 
36 
36 
37 
40 

40 


204 
707 

129T 
425 
112 

466, 

1 


1 r- '- 

Iv IHHI mi 
I 

2,' 256.' 00 
icn nnn ool 

500,000.00. 


4U.UUU lJU. 
o,. 100. 00 
2,2:,0.00 
IsO, 000 00| 
4^,408.00 
907. 2u 

45,003.00 

10,000 on 

,250,000.00 


leb. 25,1910 
June 25,1910 
Jan. 25,1910 
Mar. 4, 1911 
Aug. 24,1912 
Jane 12,1917 

Mar. 28,1918 


Mar. 4,1911 
Vrg. 21, luu 

rune 12.1Q17 

.do.... 
: ept 27,1917 


....do 


To piy amount found d'ie 
in conne- lion unh spe- 
tbl re pairs. 
Xew roof and remodeling 
fourth floor. 
Chances in cash lo-im, etc 
Building on Government 
land, northeast corner 
Pennsylvania Avenue 
and Madison Place. 


i i 



DIVISION B. Stitt,nent of expend it '*rcs for building (construction and annual repairs, etc.) and sites, shoving outstanding obligations and balances, 
r ;'/> no/cs 'is v> s'li'j'l'is-f'tfid dt t osits, end otlu'fvititfcs. (Associated ? lilt Division A by corresponding line numbers) Continued. 



/D 
S 

SK- 
g 


E \pcnuitures. 


BcUJms, 


Sites. Outstanding obligations. 


Balances. 


Remarks. 


Construction 


Extensions. Annual TnfiHn Tnne 
alterations. repairs, on ir.tc 
etc. etc. 6(} > 1Jlts 


i 

r , , Date of pur- Q H 

v. uou i phftSC oiiic 

: ' i 





o 

w 

H 







K 

CO 

1 

O 

I 



o 

H 



tf* 

oo 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



03 



No. 


State and location. 


j 


Title of building. 


Legislative authorizations. 


Appropriations. 


1 


Remarks. 


Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


1 


1 

04 


1 


i 


1586 

1587 
1588 

1589 

1590 
1591 

1592 

1593 
1594 
1595 


Washington,D.C. 

Washington, Ga... 
"Washington, Ind. 


8 
? 


Winder Building.. 


Aug. 4,1854 




















Transferred trom o 
War Depart- jaj 
ment. CKcu- H 
pied by Auditor 
of Treasury for g 
War Depart- ^ 
mpnt. ,3 
Contract in force 3 
for building. g 
ra 

1 
1 

% 


& 

Q 

w 

M 

& 

Q 
? 

Contract not 
awarded for 
building. 


Post office 


July 1, 1916 

Mar. 4,1913 

June 25,1910 
Mar. 4,1913 

June 25,1910 
Mar. 4,1913 

....do 


39 

37 

30 
37 

36 
37 

37 

34 
35 
30 

32 
32 

3:' 
32 
32 


269 

874 

6R9 
871 

6S9 
871 

875 

7SO 
522 
675 

319 
1205 

S75 
317 
31S 


New roof and skylights 
Site and building 


$3,500.00 

55,000.00 

10,000.00 
60,000.00 

10,000.00 
80,000.00 

60,000.00 

75,000.00 
35,000.00 
30,000.00 

60,000.00 
20,000.00 

80,000.00 
135,000.00 
150,000.00 


July 1,1916 

Mar. 3,1915 
Feb. 28.1916 
June 12,1917 
Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
July 1,1916 
June 12,1917 
Mar. 4,1911 
Mar. 3,1915 
Feb. 28,1916 
July 1,1916 
June 12,1917 
July 29,1914 
June 12,1917 
June 30,1906 
Mar. 4,1907 
Mar. 4,1911 
Aug. 2 '1912 
June 28,1902 
Mar. 3,1903 
Apr. 23,1904 
Mar. 3,1905 
June 30, 1906 
Julv 29,1914 
July 1,1910 
Juno 12,1917 
June 28,1902 
Mar. 3, 1903 
Apr. 28,1904 
June 28,1902 
Mar. 3, 1903 
Apr. 28,1904 
Mar. 3,1905 


39 

38 
39 
40 
36 
38 
39 
39 
40 
36 
38 
39 
39 
40 
38 
40 
34 


269 

829 
19 
112 
1384 
829 
19 
209 
112 
1384 
829 
19 
269 
112 
564 
112 
793 
1304 
1384 
42o 
428 
1090 
457 
llbO 
699 
564 
269 
112 
428 
1090 
457 
428 
1090 
457 
1160* 


$3,500.00 

6,500.00 
500.00 
40,000.00 
10,000.00 
1,000.00 
24,000.00 
25,000.00 
10,000.00 
10,000.00 
10,000 00 
35,000.00 
30,000.00 
5,000.00 
6,500.00 
20,000.00 
18,000.00 
35,000.00 
50,000.00 
37,OUO.OO 
15,000.00 
15,000.00 
10,000.00 
20,000.00 
20,000.00 
18,000.00 
5,000.00 
57,000.00 
45,000.00 
33,750.00 
5b,250.00 
35,000.00 
37,500.00 
15,000.00 
62,500.001 


1918 
1917 

1913 
1906 

1905 
1905 


do ... 


Site 


Washington, Iowa. 

Washington, Mo . . 
Washington, X.C. 

Washington, Pa. . 

WashingtonCourt ! 
house, Ohio. r 

Waterbury, Conn . 
Waterloo, Iowa.. . 


1 

9 

1 

i 

24 

3, 
3 


do 
Post office 


Building 


Site 


Building 


Site and building 


Post ofiice and 
comthouse. 

Post office 


June 30,1906 
Mav 30,190S 
June 23,1910 

June 6,1902 
Mar. 3,1903 

Mar. 1,1913 j 
June 6, 1902 
Juno S, 1903 


do 


Limit increased 


34 
36 
37 
32 
32 
33 
33 
34 
38 
39 
40 
32 
32 
33 
32 
32 
33 
33 


do 


Site and building . 


. ..do... 


Limit increased 


Site and building 


do ' 

Post office and . 
courthouse. ! 


do 


do 





DIVISION B. Statement of expenditures for building (construction and annual repairs, etc.) and sites, showing outstanding obligations and balances, 
v nli notes as to surplus-fit 'id <Jt port's, and oiler features. (Associated uith Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Buildings. 




Sites. 


Outstanding obligations. 


Balances. 


Hemarks. 


Construction 


Extensions, i Annual 
alterations ' repairs, 
etc etc. 


Total to June 
30, 121S. 


Cost Dateofpur- 
1 ost - chase. 


Site. Building. 


1586 
158T 
158S 
1589 
1590 
1591 
1502 
1593 
1594 
1595 




?325 00 510,r3 SO 


S17,O^S 80 
14, HO 00 
4", 8-6 31 
51,911 36 
75.00 
128,6-6 22 
64,841 oS 
214 50 
110,712.27 
141.935 91 








Surplus fund, June 30, 1918, $2,575. 
Deficiency, 1,416 86. 


S14,419 00 
46,945 97 
51,078 90 
75 00 
*124,905 66 
*50,097.21 
214 50 
*94,974 86 
H31.181 39 


?4,6o5 66 -\ug 3, lob 
5,340 00 No'. 16,1911 
10.000 00, Juno KM911 
5,500 00 Dec. 5,1917 
15 020 83! -\pr 1,1909 
18,050 02i Nov. 4,1903 
15,000 00 Feb. 6,1915 
40,025 141 Jan. 9,1903 
18.518 61 Dec. 17.1902 


529,99786 
I 7 930 16 


S5,~i23~87 
28,121 10 
20,925.00 


910 34 


835 46 


800 00 






3,770 56 


; 


5,744 37 








I 


64, 785. 50 


15, 777 41 


l 


10.45452 







s 

I 







H 



a 



fe 

S 

f I 

tl 



CO 

en 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



Co 

Oi 



No. State and 


j Legislative authorizations. 


Appropriations. 


Year occupied. 


Remarks. 


location $> Title of building 

^ Date of act. 
tf 




Statutes 


f 

) 
Project or object. s ^ 


Date of act. 


Statutes. 


Amount. 


- ' & 
$'& 


1 


I 


1596 Waterloo, 

1597J Watertow 

1598 Watert 
1 S. Dak. 

1599 Watertowi 
1600 Wat 01 Vail 
1601 Wateiville 

1602 Waukegan 

1603 Waukesha, 
1601 Waupun^ 


X. Y. . 36 Post office Mav 30, 1908 


35 535 
36 707 

36 691 
37 872 
34 785 

35 522 
34 781 

34 784 
35 528 

37' 875 

35 530 
36 207 

34 779 
35 521 

34 784 
35 537 
36 684 

36 693 


Site $10,000.00 


May 30,1908 
June 25,1910 
Mar. 3,1915 
Feb. 28,1916 
July 1,1910 

June 30,1900 
Mar. 4, 1907 


35 
i 36 
38 
39 

, 39 

34 
34 


488 
707 
829 
19 
2G9 

796 
1305 


510,000.00 
9,000.00 
20,000.00 
10,000.00 
23,000.00 

10,000.00 
50,000 00 
798.35 
40,000 00 
20, Oi>0 <H> 
45,000.00 
25, 000. 00 
Q nnn Aft 

I . 

500.00 
35,OOO.OU 
25,000 00 
9,600.00 
70,000 OU 
5,000 00 
10,400.00 
25,000.00 

so,ooo.oa 

10,000.00 
5,000.00 
25,000.00 
10,000.00 
15,000.00 
35,000 00 
40,000 00 
5,000.00 


1009 
19;):) 

1QJO 


Contract not 
awarded for 
building. 

Old post-oflice site. 

Contract not 
awarded for 
building. 

Wyatt <fc Nolting, 
architects. 

No provision for 
building. 


June 25,1910 

, 
do 

Mar. 4, 1913 
n,X. Y. 32. ...do June 30,1900 

Mav 30,1908 
own, 2 do June 30, 1900 

i, Wis.. 2 do do... 
May 30,1908 

?V,M!SN. 4 . .do Mar 4, Iul3 


Unexpended balance at 9,000.00 
Hornell, N. Y.. made 
available hereunder. 
Limit mcieased 11, 000. Ofl 


Building 55, 000. 00" 


Building etc.; sale of old 77,000.00 

: . , . ! , S ' 798.35 
Limit increased ... 23, 000. OU 


Mar. 4, 1909 
June 30,1906 
Mar.' 4,1907 
Mar. 4, 1909 
June 30,1900 
May 30,1908 
Mar. 4, 1909 
July 2U,1'J14 
Feb. 28,1910 
June 12,1917 
May 30.1908 
Feb. 25,1910 
Mar. 4, 1911 
Aug. 24,1912 
June 23,1913 
June 30,1906 
Mar. 4, 1907 
Mar. 4,1911 
Aug. 24,1912 
June 23,1913 
June 30,1906 
May 30,1908 
Aug. 24,1912 
June 23,1913 
Mar. 4,1911 J 


35 958 
34 794 
34 1305 
33 958 
34 796 
35 484 
35' 958 
38' 504 
39! 19 
40 112, 
35 485 
36 ! 207 
36' 1384 
37) 425, 
38 15 
34 792 
34 1305 
36 1384 
37 426 
38 15 
34 796 
35 486 
37 426 
38 15 
36 1384, 


Site and building ... 90, 000. 00 


Site 8,000.00 
B uilding ... 65, 000. 00 


?ite and b inkling 50 000 00 


i 
,Me .3 do May 30,lPuS 


.do.. 120 000 00 


Teb 25.1910 

111 10 do June 30, 19 "6 
May 30,19uS 

Wis ... 1 ... .do June 30, 1906 


\d'1i!ipii'l Imd within 
IIJIHI, ^f,(l!.). 

i 

Fite and building.... 75,000 00 


1914 


Limit inci eased 20,000.00 


Site 10 000 00 


Mav 31,1908 
June 25,1910 

Hs 6 do do 


Limit increased Io!o03 00 




Building 75,00000 


Site 5,000 00 





DIVISION B. Statement of trpendifvrtsfor bvilding (construction and annual repairs, etc.) and sites, shoving outstanding obligations and balances, 
with notes as to snrplvs-fund deposits, and other features. (Associated uith Division A by corresponding line, numbers) Continued. 



No. 


Expenditures. 






Remarks. 




Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, i Annual 
alterations, repairs, 
etc. etc 


Total to June | r . 
30, 191S L OST< 


Date of pur- 
chase 


Site. 


Building. 


1596 
159 
1598 
159t 
1600 

IftfYI 


S237 50 
*100, 798 2fi 
83,195 60 
*61,8 t: 8 31 
100 00 

*81, 894 69 

*74, 737 30 
*73 790 44 


42 40 


S279 90 
105,216 73 
85,811 19 
6^,414 4i> 
100 00 

83,814.51 

79,096 65 
74,982 90 


819,000 00 
15, 042 SI 
3,050 01 
7,984 83 
5,000 00 

:n,r>oo.oo 

20,067 55 
24, 512 41 
3. 400 00 


June 2, 1911 
Apr 15,1890 
Mar 11,1907 
S?pt. 19,1908 
Apr 29,1916 
mm" 5,1909 
\\Lar. 11,1910 
Nov 30,1909 
May 25,1909 
Sent. 3.1913 




S900.00 


?53,862 50 


Surplus fund, June 30, 1917, 53,490.89. 
Surplus fund, June 30, 1918, $3,505 31. 


4 418 47 




2, 615 59 

3 556 17 





263 50 












37,400.00 


1,91982 
1 359 35 


\ 




1602 
1603 

IftfU 


J 






1 192 46 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



Co 

00 



No State and location, g 



Legislative authorizations. 



Title of building. 



! Statutes.1 



Date of act. ' 



Project or object. 



Limit of 
cost. 



1605 Wausau. Wis ' 8 Post office June 6,1902 32 319 Site and building ' 

Mar. 3,1903 32 1206 Limit increased 

, June 30,1906 34 771 do 



1606 Waxahachie, Tex. 5 do | May 30,1908 35 532 Site and building., 



1607 Waycross,Ga 11- do June 30.1906 34' 782 Site 

May 30,1908 35! 526 Bufldiiu' (.nMitu-inl land 
1 i \MI|JU limit, SG, 

877\ Site 



550,000.00 

7,000.00 

30,000.00 



60,000.00 



7,50000 
7o,000.00 



1608 Waynesboro, Ga. . 1| do Mar. 4, 1913 37 

Waynesboro, Va . . 10 do June 25, 1910 

Mar. 4,1913 3; 

site, 84500). 

1610 Wayuesburg, Pa.. 23 1 do do 37, 87C Site and building.. 



*/ &< / i ite 

!6 C92 do 

!7 ( 873 Building _ (additional for 



5,OOO.OC 

5,000.00 
52, 500. 0^ 

7o,000.00 



1611 Waynesville, X. C . 10 do June 2o, 1910 36' 69l' Site . . . . 

Mar. 4,1913 37 872 Building. 



1612 Weatherford, Tex. 12 do May 30,UnS 35 536 Rite 

June 25,1910 36 6^3 Building 

1613 Webb City, Mo. ..' 15 do do 36 6S6 Site and building., 



1614 Webster, Mass 3 do June 3U, 1906 34' 752 Site . . ' 

May 30,1903 35, 526 Building!;."!."!!!."!!."!!!".";!i 



7,500 00 
65,000.00 



7,500.00; 
65,000.00, 

70,000.0o' 



10,000.00 
60,000.00 



Appropriations. 



Date of act. 



June 
Mar. 
Apr. 
Mar. 
June 
Mar. 
May 
June 
Mar. 
June 
May 
Mar. 
Mar. 
Jidy 



28,1902 
3,1903 

28,1904 
3,1905 

30, 1906 
4, 1907 

30, 1908 

25, 1910 
4,1911 

30,1906 

30,1908 
4,1909 
4,1911 

20, 1U14 



Mar. 
Oct. 
July 
June 
July 
July 
June 
Mar. 
Mar. 
Feb. 
July 
June 
May 
Aug. 
June 
Mar. 
Aug. 
Mar. 
Feb. 
June 
Mav 
Maf. 



Statutes. 



4, 1911 

22. 1913 
l,191b I 

12,1917 ' 

29.1914 , 

1.1910 , 
12,1917 I 

4,1911 
3,1915 I 

28. 1916 
1,1916 

12. 1917 
30,1908 i 
21,1912, 
23,1913 

4.1911 I 

1.1914 i 

3.1915 j 
23,1916 ' 
30,1906 ' 
30,1908 I 

4,1909 I 



428 
1090! 

4571 
1160 

789 
130,") 

486 

707 
1384] 

794 1 

483. 

958 1 
1384 



1381 
210 
209 
112j 
5G4 
2G9 1 
112, 
1384 
829 





1 




g 


Remarks. 


Amount. 














em f\f\r\ fin 







39 19 

39 2u9 

40 112) 
3.5 4S9 1 

37 425' 

38 lo 
36 1384 

38 G14 
3S 829 

39 19 

34 795 

35 4S3, 
35 958J 



12,500.00 
15,000 00 
19,500.00' 
20,000.00 
10,000.00' 
20.000 0019131 

5,00000 ' 
35,000.00' I 

7,500 001913 
15,000.00,' 
50,000.00' 
10,000.00, 

"1,000.001.. 

J 



for 



No provision 

building. 
Contract in force 

for building. 



5,000.00'.. 

2,500.0u| 

5,000 Oft 
40,000.00| ( 

lo, jnn 00 _____ , Site not selected. 
" 



10,000.00, ' 
7,500.001917, 

21,000.00, 
5,000.00! I 

2P, \m on i 

10,000.00 
7,500.00,1914 
35,000 00 i 
30,000.00! 
14,000 00,1916 
20,000.00 
?n. non nn 

1 1. nun inij 

|H IMIII ihil'.il.' 

i .nun i ml 

.1 . IN H| IH ..I 



KEPOKT OP THE SXJPEBVISING ABCHITECT. 
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DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites , the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



No. 


State and location. 


to 

1 


Title of building. 


Legislative authorizations. 


Appropriations. 


i 
I 


Remarks. 


Date of act. 


Statutes 


Project or object. ' Li s* of 


Date of act. 


Statutes. 


Amount. 


1 


t 


i 




1615 

1616 
1617 

1618 
1619 

1623 
1621 

1622 
1623 

1624 


Webster City ,Iowa 

Wellington, Kans. 
Wellsburg,W.Va. 

Wenatchee,Wash. 
West Chester, Pa.. 


10 

8 
1 

3 

7 


Post office 


Mar. 3,1903 
June 30,1906 

May 30,1908 
June 25,1910 

do 

Mar. 4, 1913 

June 6, 1902 
June 30,1906 

May 30,1908 

do 

Feb. 25,1910 

Mar. 4,1913 
do 

June 30,1006 
May 30,1908 
Aug. 5,1909 


32 1206 
34 777 

35J 529 

36 688 

i 

36 692 
37 873 

32 319 
34| 773 

35 531 

35 530 
36 207 

37 S7S 
37 873 

34 7S3 1 
35 527 
36 121' 


Site 


8,000.00 
70,000.00 

65,000.00 
60,000.00 

10,000.00 
85,000.00 

60,000.00 
20,000.00 

100,000.00 
75,000.00 

7,500.00 
50,000.00 

5,000.00 
50,000.00 


Mar. 3, 1903 
June 30,1906 
Mar. 4,1907 
May 27,1908 
May 30,1908 
Mar. 4,1909 
Mar. 4,1911 
Aug. 1,1914 
Mar. 3,1915 
Feb. 28,1916 
July 1, 1916 
Mar. 4,1911 
Mar. 3,1915 
July 1, 1916 
June 12,1917 
June 28,1902 
Mar. 3,1903 
Apr. 28,1904 
Mar. 3,1905 
June 30,1906 
May 30,1908 
Mar. 4.1911 
Aug. 24,1912 
June 23,1913 
May 30,1908 
Feb. 2-">,1910 
Mar. 4,1911 
June 23, 1913 
Aug. 1, 1914 

July 29,1914 
Feb. 28,1916 
June 12,1917 

June 30,1906 
Mar. 4, 1911 
Aug. 24,1912 
June 23,1913 


32 
34 
34 
35 
35 
35 
36 
38 
38 
39 
39 
36 
38 
39 
40 
32 
32 
33 
33 
34 
35 
36 
37 
38 
35 
36 
36 
38 
38 

38 
39 
40 

34 
36 
37 
38 


1039 
! 791 
1305 
1318 
485 
958 
1384 
614 
829 
19 
269 
1384 
829 
269 
112 
428 
1090 
457 
1611 
789 
486 
13S4 
425 
15 
485 
207 
1384 
115 
615 

564 
19 
112 

795 
13S4 
425 

151 


$8,000.00 
20,000.00 
40,000.00 
10,000 00 
15,000.00 
50,000.00 
14,000.00 
1,000.00 
30.000.00 
10,000.00 
5,000.00 
10,000.00 
1,000.00 
44,000.00 
40,000 00 
20,000 00 
15,000.00 
10,000.00 
15,000.00 
20,000.00 
2=5,000 00 
30,000.00 
15,000.00 
30,000 00 
10,000.00 
7,500 00 
40,000.00 
17,500.00 
5,000.00 

10,000.00 
500.00 
30,000.00 

5,000.00 
30,000.001 
10,000.00 
10,000.00! 


1909 

1912 
1916 

1918 
1907 

1914 
1914 

1913 


i 

No provision for 
building. 
See Lanett, Ala. 
Contract not 
awarded for 
building. 


do 
do 

do 
do 


Building 


Site and building 


do 


Site 




Site and building 


Westerly, R.I... . 
Westfleld,Mass... 
Westplains, Mo... 


2 

1 
T4 


do... 
do 

. ...do 


Limit increased 


Site and building 


do 


Additional for site within 
limit, $7,500. 

Site 


West Point, Ua. . 4 

i 

[ 

West Point, Miss.. 4 


do 

i 

do 


Site and building. (On 
State line dividing West 
Point, Cii., aud Lanert, 
Ala.) 
Site 






Tin! M in? 


MM-. S-V-uu, viiiijn limit ... 



DIVISION B. Statement of expenditures for building (construction and annual repairs^ etc.) and sites t shoving outstanding obligations and balances, 
vith notes as to surplus-fund deposits, and oilier features. (Associated vith Division A by corresponding line numbers) Continued. 



No. 

1615 
1616 
1617 
1618 
1619 
1620 
1621 
1622 
1623 
1624 


Expenditures. 


Eemarks. 




Buildings. 


i 
Sites. ! Outstanding obligations. 


Balances. 


i 
i ExtensJ 
Construction, alterati 
etc 


ons, Annual 
ons, repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. ' Building. 


*S6S,632.06' 


' ?2,^20 92 


S71,452 98 
62,910.06 
45,029.84 
71,471.94 
72,790 44 
80,082 82 
59,152.32 


6,097 20 
6,500.00 
13,950.00 
10,000.00 
15,049.50 
20,000.00 
17,500.00 
5,000.00 
6,000.00 
1 5,000.00 


Jan. 21,1904 
May 10,1909 
Nov. 30,1912 
Aug. 2, 1911 
Oct. 6,1903 
Jan. 28,1910 
Oct. 18,1909 
Aug. 29,1914 
Apr. 28,1916 
May 20,1910 








Surplus fii-nd Juno, 31. 1918. 3172.96. 
rial plus uui'J, JULIO 3,), 1918, $1,730. 76 


58,277.04 


4,633 02 




SoO.OO 
fi4 75 




44,254 491 


i 77535 






70, 374 34' 


' 1,097.60 




!,!.. -H 


*64,903 2S 1 


' 7,SS7 16 




*78,938.33 


1,14443 








*57,500 00 


| 1,65232 


















115 00 




m.oo 

53,523 76 






34,385.00 


*49,850 85 


3, 672 91 


i 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers') Continued. 



No. 


State and location. ! 


g ! Title of building. 






Legislative authorizations. 


Appropriations. 


| Year occupied. 


Remarks. 

1 
g 



Date of act. 


Statutes. 


Project or object. 


"<>< Date of act. 


Statutes. 


Amount. 


0* 





3 


! 


1625 
Ib26 

1627 

1628 
1629 
1630 

1631 ! 
1632 

1633 


Westpoint, Va ' 
Wheeling, W.Va.. 

Wichita, Kans 

Wichita Falls,Te\. 
Wilkes-Barre Pa 


3 Post office 


Mar. 4,1913 

June G, 1902 
May 30,1908 
do 
July 1,1910 

Mar 3. 15^5 
Mav 2', ISM) 
Jufv 9, ixsx 
Aug. 30,18JO 
Junj 30.110') 
May 2,'.l OS 

M.iy 30 1'ttS 
June 25, 1 V 1U 

Mar 2 IS'- 1 
Mar. 3, 1' 01 

June 25. lylO 
. do ... 


37 

32 
35 
35 
39 

23 
21 
2=) 
2o 

0- 

o 
3t 

30 
31 

30 


879 

323 
523 
491 
269 

347 
69 
2'6 

$ 

31S 

532 
671' 

9f8 
10, S 

687 


Site 


$5,000.00 

400,000.00 
20,000.00 
62.20 
2,500.00 

50,000.00 
50,000.00 
100,000.00 
8. 000. 00 
50,000.00 
6,000.00 

50,00000 
25,000.00 

125, 000. 00 
25,000.00 

GO, 000. 00 

7,500.00 
5U,OOO.OU 

100 000.00 
125, 000. OJ 

50,000.00 
25^099 00 


Aug. 1,1914 

June 28,1902 
Mar. 3, 1P03 
Apr. 28,1901 
Mar. 3, 1905 
Juno 30,1906 
Mar. 4, 1907 
May 30,1908 
.do 


38 

32 
32 
33 
33 
34 
34 
35 
35 
39 
23 

25 
20 
3] 
3 
3" 

3" 
3- 
30 
31 
32 
30 
38 
38 
39 
36 
38 

22 
2J 
23 

3* 
35 


615 

429 
1090 
457 
1161 
699 
1305 
482 
491 
269 
482 
69 
2'6 
373 
790 
1305 
31S 

9"S 
13S1 
1075 
1135 
10"0 
13S' 
15 
82^ 
209 
13S4 
829 

303 
I'.'f 
4S2 
511 
792 
1305 
958 


$5,000.00 

125,000.00 
100, 000. 00 
25,000.00 
30,000.00 
90,000.00 
30,000.00 
20.000.00 
02.20 
o iinn nn 


1907 


No provision for H 
building. 
Marsh & Peters, ar- O 
chitects. " 

Contract not S 
awarded for H 
lookouts. H 



<5 
S 

H- ' 
t^ 

fe 


M 

3 

O 

H 

Contract not 
awarded for 
building. 


1 Post office, court- 
house, and cus- 
tomhouse. 

S Po^t olfice and 
court lions**. 

13 Post ofPc- j 


Site and building 




Advertising 


Lookouts. . . 


Site and buildin** 


July 1,1910 
Mar. 3, 1SS 5 
May 2J,lSStf 
July 9. 1SRS 
Aug. 30,1890 
June 30,1900 
Mar. 4,1907 
Mav 27,190* 
May 30,1908 
Mar. 4,1<09 
Mar. 4, 1911 
Mar. 3, 1899 
Mar. 3, 1901 
Mar. 3, 1903 
Mar. 4, 1911 
June 23,1913 
Mar. 3. 1915 
July 1, 1916 
Mar. 4, 1911 
Mar. 3, 1915 

Aug. 7,1882 
July 7,1&S4 
Mar. 3, 1885 
Mar. 3, 1887 
June 30,190fi 
Mar. 4,1C07 
Mar. 4,1909 




II HIM 1 1 
"INI Hill III 

8,000 00 
1 ,, nVi Vi 

, Hill III 

20,000.00 
30,0'M Oil 
25,000.00 
50. 000 00 
7 5, Of 10. OH 
25,000 00 
l?.nno oo 

30^000 03 
8,000 00 
7,500.00 
1,000.00 

50,000.00 
25, 000 00 
25,000.00 
125,000.00 
20,000 00 
30,003 00, 
25,000.00 




do ... 




Extension, etc -.-. 


,,. 
1012 
1901 
1917 


1S91 

1911 ' 

i 




Sit e and building 


11 . do - .- 


Limit increased 


Site and building 


Wilkesboro,X.C.. 

Williamson, W Va. 
Williarasport. Pa. 

Willimantic,Conn. 


7 Po-t oflit-e and 
courthouse 

5 To^t oTue . . . 
1" Courthouse, post 

OfllCJ, tlC 

2 Post oflic. 3 


Limit increased 


Site and building 


Site . 


Mar ;, ion 

Juiy lo!l&Su 

Jum 30, 1' 03 
May ^.0,1908 


37 | 873 

22 217 

2' 14 

34] 778 
35J 520 


Euilding. 


Site and building 


Limit increased 


Site? and building 




Limit increased 





DIVISION B. Stattintia oj expenditures for building ^construction and annual repairs, etc.) and sites , shoving outstanding obligations and balances, 
- i uith notes as to surplus-fund deposits, and other features. (Associated v itli Dicuion A by corresponding line numbers) Continued. 



Expenditures. 



Buildings. Sites. 
No. 


Outstanding obligations. 


Remarks. 
Balances. 


- i 

Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June ~. 
30,1918. Lost> 


Date of pur- 
chase. 


Site. 


Building. 


1625 






i **5 000 00 


Sept. 23, 1915 
Mav 21,1903 
Mar. 14,1S86 
Mar. 6, 1909 
Dec. 13,1901 
June 22,1911 
Oct 2R, 1911 
/Sept. 25,1884 
\Juno 1,1887 
Oct. 26.1907 






! 


1626 *?327,929 09 
1627| *206,20S 27 
1028 >-72,950 61 
1629, *109,235 46 
163D. 54,558 14 
1631, 185 00 

1632 ' *176,897.1o 
1633 1 ^64,268 36 




S14,22Q 14 
51,733 19 
4,61S 5S 
11,412.69 
463 93 


S342,i'>S23 92 J ,085.3') 
313,912.82i 1,560 9S 
77,569.19 2,000.00 
120,64S.15| 39,987.93 
33,022 07, 2,000.01 
183 00 6,500 00 

206,807.66| 45,774.07 
67,187.671 10,046.35 






32,500.00 


555,971.36 
























SI, 933. 00 


1,511.86 
815.03 








29,910.51 
2,919 31 


X i 


! 


J 















b! 
O 



a 

W 



O 
H 



CO 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) ^Continued. 



No. 


State and location. 


1 

o 


Title of building. 


Legislatn e authorizations. 


Appropriations. 


Year occupied. 


Remarks. 

B 


Date of act. 


Statutes. 1 


Limit of 
cost. 


Date of act. 


Statutes. 


Amount. 


I . 

3 i I 

> 1 fc 


Project or object. 


i 


I 


1634 

1635 
163b 

1637 
1638 

1639 
1640 


Williston,N.Dak. 
Willmar, Minn. .. 


3 




June 25,1910 

May 30,1908 
Mar. 4,1913 

Aug. 31,1852 
Mar. 3,1S53 
Aug. 4, 1854 
Mar. 3, 1857 
Mar. 3, 1SS.5 
May 5, 1S90 
Mar. 2, 1S95 
May 30,1908 
Mar. 4,1909 

June 25,1910 
.. ..do 

Mar 4,1913 , 

Mar. 3,1855 
do 
do 

i 
Mar. 3, 18S1 
Mar. 3, 1S93 
Mar. 2, 1895 
June Il,l89b 
Mar. 3, 1S99 
June 23,1913 


i 

36 687 

35 530 
37' 873 

i 
10' 87 

10; 202 

10 1 559 
Hi 221 
2J 1 483 
26 100 
28 847 
35 524 
35 958 

30 707 

3o| 542 

37' 881 
1 

10 670 
10 670 
10 670 

21 417 
27 573 

L'S 914 
29 41U 1 
30 13 

38 IS' 


1 Site and building 


5100,000.00 

50,000.00 
75,000.00 

25,000.00 
3,oOO.OO 
12,000 00 
1.000.00 
150,000.00 
100,000.00 
50,000.00 
^ 120,000.00; 

300,000.00, 

300,000.00 

i 

40,000.0o' 
4 000 00 


Mar. 4,1911 
June 23,1913 
Aug. 1,1914 
Mar. 3,1915 
May 30,1908 
Mar. 4,1909 
Mar. 3,1915 
Feb. 28,1916 
July 1,1916 

Aug. 31,1852 
Mar. 3,1853 
Aug. 4,1854 
Mar. 3.1837 
Aug. 7, 1886 
Mar. 3,1891 
Mar. 2, 1895 
May 30,1908 
Mar. 4,1909 

May 30,1908 
Mar. 4, 1909 
Mar. 3, 1915 
July 1, 1910 
June 12,1917 
Mar. 3,1855 


36 1384 
38 15 
38 615 
38 829 
35 485 
35 958 
38 829 
39 19 
39 269 

lo' 87 
10 202 
10 559 
II 1 221 
2* 224 
26- 952 
2S 847 
35 482 
35 958 

35 490 
35, 958 
38 829 
39' 269 
40! 112 
10 670 


$20,000.00 
30,000.00 
45,000.00 
5,000.00 
17,000.00 
33,000.00 
20,000.00 
20,000.00 
35,000.00 

21.000.00 

\\. ',0'.) oo 

12,000.00 

jL.ooo.or 

I 111 ',' III! 1 

50,000.00 

in, oon. oo 
80,000.0;) 

so.onnon 

](M. 1 

200; ooo oo 

85,000.00 
135,000 00 
50,500.00 
824.00 
2,050.00 
2,000.00 
7,000.00 
l,200.0t 
2, 000. OH 
5,000.00 


1915 
1912 

IM, 
1912 

1861 


O 

w 

1-3 
O 

Site donated. Con- jjj 
tract in force for PH 
building. Bliss K 
& Faville, archi- rf . 
tects {2 

teJ 



e 

iz! 

O 

1 

Buildings on old K 
customhouse {-d 
site. Contract m LJ 
force for building. g 

Contract not ^ 
awn i (1 od for 

quarters. 


do 


do 


Willow, Cal 


1 


do 


do 


Wilmington, Del . . 
do 


1 
1 

6 
6 


Customhouse, etc. 

Post office and 
courthouse. 

Customhouse and 
appraisers' stores 

Marine hospital . . . 

: 


do 




Completion 


Iron shut ttrs, etc 


Site and building 


Wilmington, X. C . 

....do i 

i 


Limit increased 


do 




Additional land, S25,OOU; 
within limit. 
Additional for land, 51,500, 
vilhi'i liinil. 
BiiilMi'h'i uii'l additional 
land. 


Buildinqs 




Site 


6,500.00 
824.00 

2,050.00 
2,000.00 
7,000.00 
1,200.00 
2,000.00 
5,000.00 


Mar. 3,1881 , 
Mar. 3,1893 ] 
Mar. 2,1895 
June 11,1896 
Mar. 3, 1899 
June 23,1913 


21 


417 
573 
914 
416 

IS 

i 


Transferred from marine 
hospital, Galena, 111. 
To protect title 


Sewer, etc 


New ward 


Isolation ward 


T ;i mrtry building, etc 
Mnli"ili) vi ,' quarters.. . 



Dn ISION B i,t>,lum nt 
, th ,.o/, f ,.ito 



ifJ'tvrtsfor budding (construction ond annual npdrs, cic.) and sites, shouing , '' 
O/ fJ dcnus'ts, end otJ'tffMvfts. (Associated v ith Division A by corresponanuj 



-rotioiis and balances, 
Continued. 



No 

1634 
Ifi35 
163^) 
1637 
1635 

1639 
1643 




Zxpeuditures. 


Remarks. 


Buildings. 


bites. 


Outstanding obligations. 


Balances. 


E \tenMOn*, | Annual Total to June Pft * Dateofpur- 
Construction. alterations, re] airs, 30 lylg tost. chase, 
etc. etc. ' i 


Site. 


Building. 


i i 

*qq S6"> 9"^ & 


1,407.10 ?91 36H 05 
1.3^3 32 43,1^3 9i> 
4s 050 49 


810,000.00 JUIIP 29,1911 
7,500.03 June 6,1909 
1 Oct. 28,1914 





23,408*31 


$3,'54i."29 


Surplus fund, June 30, 1918. $137.05. 


-41 SOO 61 
4s, 050 41 


'37,59600 2 
*2G9.33D 03 S93.4S2 b6 2 

1 


3,191 >4 76, 78 / 54 
3.997.70 3S6Z021 

317 790 50 


57,160 3") July 20,1910 
114,000 00 Apr. 16,1819 
1,000 00 Nov. 17,1845 
14,280.00 Jan. 20,1903 
67,750.00 July 9,1910 
6,000.00 May 1,1916 
6 30000, May 17,1857 


} 


121, 103 08 


87,356.42 
5,000.00 


*37,397 44 10,809 42 2 


9,368.35 77,575.21 


i 





fc 



DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



05 



No. 


State and location. 


Legislative authorizations. 


Appropriations. 



!*! 

1885 
1913 

1915 
1910 
1858 


1 
Remarks. 
IO 


% Title of building. 'statutes 


Project or object. "^cost f 


Date of act. 


Statutes. 


Amount. 


^ Date of act. 

o "3 


I 


| 


! 


1641 

1642 
1643 
1644 
1645 
1646 

1647 
1648 

1649 
1650 
1G51 


Wilmington, N. C. 
do 


6 Post office and Feb. 4,1887 24 
courthouse. July 1,1916 39 

Rent of buildings. Mar. 3,1915 3S 


378 
209 

829 
270 


Site and building... . $200.000.00 


Mar. 3,1887 
Oct. 2,1888 
July 1,1916 

Mar. 3, 1915 
July 1, 1916 


24 
25 
39 

38 
39 


511 
508 
269 

82'J 
270 


<"ji,rinn rn 

| 11,111111 IHI 

J, IHJ mi 

2.500.00 
1,200.00 


. J 



Contract not o 
awarded for fcj 
lookouts. 

w 

Used by Coast ^ 
Guard and Cus- JH 
toms Services. 2 
Site not selected. g 

Contract not i2 
awarded for 
building. 3 
Contract not 
awarded for * 
additional story. > 

O 

Contract not t-< 
awarded for H 
building. ^3 




Lookouts 2,500.00 


Temporary quarters and 2,500.00 
moving expenses. 
do 1,200.00 


do 

Wilmington, Ohio. 
Wilson, N. C 
Winchester, Ky... 


July 1, 1916 39 




house. 
6 Post office Mar 4,1913 37 


875 
531 

779 
521 
077 

829 
875 

OSS 
SOS 

781 
5J3 

93 
93 
93 
227 
227 
346 


Site and building 75, 000. 00 


July 29,1914 
July 1, 1910 
June 12,1917 
May 30,1908 
Mar. 4,1911 
Mar. 3, 1915 
June 30,1906 
Mar. 4,1907 
Mar. 4,1911 
Mar. 3, 1915 
do....... 

July 29,1914 
June 12,1917 

Mar. 4,1911 
Aug. 1,1914 
Mar. 3,1915 
June 30,1900 
Mar. 4,19o7 
Mar. 4, 1900 
Aug. 18,1856 ' 
Mar. 3,1857 . 
July 2,18l4 


38 
39 
40 
35 
3G 
38 
34 
34 
3D 
38 
33 

38 
40 

30 

34 
34 
35 ( 

11 
13 

i 


564 
270 
112 
486 
1384 
8J9 
792 
1305 
1384 
8^9 

" 

112 

1384 
615 

794 
1305 
958 
93 
227 
346 


12, 500. 00 
1,500.00 
20,000 00 
20,000.00 
25,000.00 
15,000.00 
20,000.00 
25,000.00 
55,000.00 
20,000.00 
2,000.00 

20,000.00 
45,000.00 

11.000.00 
31,300.00 
15,000.00 
12,030.00 
33,000.00 
20,000.00 
35,000.00 
44,000.00 
10,000.00 


2 do May 30,19oS 35 
7 do June 30, 19ou 34 


do 60,000.00 


do 45 000 00 


....do 


. May JO, liVb 35 
June 2j,iyiO 3o 
Mar. 4. I'll j 37 
Rent of buildings Mai. 3,1915 38 


Limit increased 25,000.00 


do 30,000.00 


Additional story, etc 30,000.00 


Temporary quaiters and 2,000.00 
moving expenses. 
File and building 1 75 000 00 


Winchester, Mass. 
Winchestei , Term . 
Winchester, Va... 


b Post otllce M.u 4, 191J 37 


3 do June 25,lJlu 3o 
Mar. 4,1913 37 

7 do Jaue G \19jti 31 


do 55,000.00 


Limit increased (site) . 2, 300. 00 
Site and building 60 000 00 


Windsor, Vt 


May 60, ls?ilS 35 

2 Counhouse and Aug. 1S.1S5G 11 
post oilicc. do 11 
do 11 
Mar. 3,1857 11 
do 11 
July 2. !Sf4 13 


Limit inci cased 5,000.00 


Siie ... 7 500 03 




Building . 25,000.00 


Architects' fees '2, 500. 00 


Completion 40,000.00! 


Architects' fees 4,000. OOl 


Repairs to roof 10.000.00 



DIVISION E.-Stotemtnt of e 

n ith notes as to surplfnr</ </tos 



bvilding (construction and annual repairs, etc.) and [sites, shoving outstanding "^| * 
to, and otJurftatvns. (Associated nith Division A by corresponding line 7iwm6ers)-Continued. 



balances > 



Exrenditures. 



No. 

1 


Buil lings. Sites. 


Outstanding obligations. 


Balances. 




Remarks. 


, Extensions, Annual To taltoJune 
Construction alterations, repairs, lu ie 
etc etc t <* U * K1S - 


Cost. 


Date of pur- 
chase. 


Site. 


Building 


1641 
1642 
1643 
1644 
1643 
16413 
1647 
1648 
1649 

1650 
1651 


"-S156, 513 -W S3 \ -40 02 $193 354. 4S 
3432fc3 3,432.83 
..... ?1,719 M 1,942 V 3,662 33 


$40,339 SO 
25, 118 25 


July 8, 1SS7 
Feb. 28,1885 




188. 17 


2,500.00 
79.00 

34,000 00 
49 935 00 


Cost of site includes building. 
Surplus fund, June 30, 1918, $4,011.69. 

Surplus fund, June 30, 1918. 1,644.39. 
Surplus fund, June 30, 1916, $1,100.55. 


63 63 1 63 6(J 

81,89800 1,0^5 3 J| 82,98359 

1750J | 175.05 


io.oiw 66 

114,025 31 
i9,5oo 65 

f 2,330 00 
\ 6,503.00 
16,028 53 
4,700.00 


Mar. 13,1909 

Mar. si, 1916 
Do?. 19,1911 
Sept. 29, 1913 
Sept. 12,1907 
Mar. 14,1857 


X 


65-00 


20' ooo.' oo 

2,000.00 
45,325.00 


47,578.9o ] 1,169301 43,74825 


/ 


292.00 




^71,347.32 37,33^ 18j 108.6S5.5C 





I 










DIVISION A. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 

other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



00 



! 

No. State and location. ; to 

i 


] 
i 


Legislative authorizations. 




1 1 
Appropriations. ' 

1 ^ 


Title of building. 
i Date of act. 


Statutes. 


Limit of 
cost. 

. 


Date of act. 


Statutes. 


g Remarks. 
Amount. ! o u 

il 1 


Project or object. 

tc 


36 
38 
38 
38 
39 
40 
23 
2* 
26 
20 

a- 

30 
31 

3-1 

31 
37 

J 

li 
It 
31 
ST 
31 
3( 

si 

40 
3- 
40 
3S 
3 
39 
40 


1385 
615 
829 
564 
270 
112 
485 
224 
374 
507 
9=^3 
1076 
591 
779 
1303 

4 l" 

35 

Pi, 
23'. 
79; 

1385 
19 
270 
112 
270 
5 
o64 
504 
270 
112 


1652 WinQeld, Kans... 3 
1053 Winnemucca,Xev. 1 
1G54 V.'mona, Minn 1 

1655 Winston ^ileM 

x r 

It56 V'iv^set. Me .. 2 

K>5S \Vooduui \, N J . 1 
1059 \Vooil *'o k 111 11 


Post oflice June 25, 1910 


36 685 Site and building 


$75,000.00 
| 00,000.00 


Mar. 4,1911 
Aug. 1,1914 
Mar. 3,1915 
July 29,1914 
July 1,1916 
June 12,1917 
Mar. 3,]SSo 
Aug. 4,18*0 
Aug. 30,1890 
Sept. 30,1S90 
Mar. 3, 1^91 
Mar. 3, 1^99 
June <\. 1900 
June 30, 190<i 
Mnr. 4JC07 
MH. 4,1911 
Aug. 2i.l Hi 2 
June 23.3CI . 
-\ug. 12, IMS 
Mai. 2,1*17 
\\tr. 20,1x70 
TuJv 11.1S70 
June -SO 130. 
Mav 30,190- 
Mar. 4,1903 
Mar. 4. 1911 
Feb. 28.1916 
Jblv 1, 1916 
June 12,1917 
July 1,1916 
Apr. 17,1917 
Julv 29,1914 
....Ido 
Julv 1, 1916 
June 12,1917 


S15, 000. 00 1916 ^ 
16,000.00 o 
44,000.00 hg 
5.000.00 Contract in force 
5,000.00 for building. H 
45,000.00 , fi 
20.000.001S91 H 
80,000.00 
40,00000 2 
10,000.00 3 
10,000.00 2 
2."), 010. 00 1007 S 
2,';,OflO.OO g 
5,000.00 2 
10,000.00191?. CQ 
.50.000. 00 d 
80,000.00 ' ^ 
120,000.0.1 | G 
2. 20 i. <JO IS70 > 
2i,000.00 ! W 

,^, =ioo. no i o 

4,00000 hj 
12,0.10031912 B 
15,000 00 H 
45, 000. Oi)i ra 
15,000.00 Contract not 2 
m, ioo.0ii awarded for 
25,000.0-) building. 
20,000.00 
10,000.00.... No provision for 
0,000.00 building. 
4,250.00.... Do. 
8, OHO. 00 
2,500 00 
35,000.001 ' 


do Mar. 4,1913 

i 
Com (house and Mar. 3.1S*5 
post oinee. Mai. 2.1 vW 
, Afar. 3,1J>91 

l l ort ofue .... Mar. 2, ls9C 
Mjr. 3. 11-11 
June ,0 1 .n 
Jimp 2".19Ki 

1 ic. 2J.1012 
] j i ( i e vl .i 2 v 7 

T j. r! : > 

j T .1 ' I] ,.t> ( 

Mn* J'M ,- 

1 ... . Ti i.t 2'., i l 


37 875 do 


2} 1^3 Site and building 


lo^,ooo.oo 

50,000.00 
10.000.00 

50.010.00 

in. o jo. (xi 

1 5,01)0.00 

2-o.o-n.oo 

2.2T).03 


21 s"i3 Limit increased 


2n Q5J Vpnioiiclies etc 


30 9T9 Site and bull ling 
jl l^ v Limit ineiea^eJ 




ui't fiyj Extension and additional 
land. 
"7 42 Change?, etc 


i 1 2 " ^Jte anil nuihling 


1 1 4'0 Rel-uil'l 


1 S' Fu'niti'ie . ..... 


*!'ni!o'i 

12 0^1. OJ 




o J 7 s "! Slip 




bO, 003. O r 
15, 0*1. 0-3 

uc,ono.oo 

17,000.00 

! 5,010.00 
110,000.00 


o'> on Site 




.d.i... . .do 


07 S77 Site 




37 ^7" do 


lGtl v ."ooh\ai-l, 'Jkla.. '2 1 r 'M o 1, e and do 


37 b7: Site an 1 building 



DIVISION B. Statement of erjif nddures for building (construction and annval repairs, etc.) and sites, showing outstanding obligations and balances, 
vith note? as to surplus-fund deposits, and other features. (Associated nitJi Division A by corresponding line numbers) Continued. 





Expenditures. 


i 
Remarks 


No. 


Buildings. 


Sites. 


Outstanding obligations. 


Balances. 


Construction 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Builfling. 


1652 
1663 
1654 

1655 

1656 
1657 
1658 
1650 
1660 
1661 


$61,303.11 
125.00 
*144,580.72 

*57,646.54 

*30,457.25 
*57, 807. 87 
65.00 




S9fc3.56 


862,286.67 
125 03 
166,830.04 

259,920.02 

49,350.89 
59,261.97 
71.35 


$11,000.00 
5,000.00 
15,350.98 
/ 3,851.29 
\ 48,250.00 
1,800 00 
10,076.53 
15,000.00 
16,000 00 
4,000.00 
10.000.00 


June 27,1912 
Apr. 3, 1915 
Apr. 6, 1886 
Feb. 18,1901 
Apr. 28,1911 
June 20,1868 
Mar. 14, 1938 ' 
Nov. 12,1912 
Aug. 23,1917 
July 23,1917 
Dec. 10,1917 




$73. 75 




Surplus fund, June 30, 1917, 2,623.14 
Surplus fund, June 30, 1913, $1,801.27 

Surplus fund, June 30, 1918, $250. 






49,875.65 




22,249.32 
2,381.75 

18,893.64 
1,454.10 
6.35 






$199,591.73 


} 


57.00 




















51,935.00 
































305.66 


35,i95.66 



w 

H 

g 

W 
H 



8 



a 



- 

I 

t> 



DIVISION A.-Statewnt of legislative i^iormtionsandapjmmatioTU^ with notes relative to the acquisition of sites, the progress of the work and 
otfar pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



1 

! 
j 

No. i State and location. ' -g 

^3 

. b't 


1 w 




Legislative authorisations. 


j Appropriations. 


Remarks. 

i B 

2 


Title of building. 
Date of act. 


Statutes. 


i 
Project or object. LjD 

C ( 


gj f f Date oi act. 


Statutes 


- x 

g 4 

1 Amount, o 





( I 


i ! 


1C62 

1663 
1664 

l(.(ij 
lCi.6 . 


Woonsocket, R. I 3 
Wooster, Ohio... 17 


Post oTice Mai. 3,1903 
Jnue 30,190* 
Mav 30,19ns 
June 2*. 1910 , 

do Mav ?0. 190^ 


i 
32 120S 
34 7S1 
3'i 523 
30 678, 

15 335 

24 370 
20' 704 
30 13 
&'l 270 


Site sir. 


000.00 Mar. 3.1903 
001 00. Juno SO, 190S 
000 OO 1 Mar. 4, 1P07 
000.00. June 2 1. 1910 
Afar. 4.1Q11 
000.00 Mar 30,193 
000. 00 Aug. 24,1912 
June 23, 19H 
000.00 Mar. 3.1S37 
IHHt.OOi Oct. 2,l^sS 
OOfi.ft) Zitar. 2,lSJs9 
400 00 Mar. , 1S'1 
Aug. 18,1894 
! Mar. 2, 1895 
' June 4, 1897 
1 July 1, 191<i 


32 1039 815,000.001912 
34 793, 40,000.00 
8 130.31 20.000.09 
3fi 707 ?"- nno no 

3o| KiSo -.11 i i 
3 1 * 4S9 M i .,11 
S7 42ft in. i 
3^ 15 Ji. i 
24, 511 r. i. !<,- 
25 503! -mi. H .. 
23 940 75,000.001 
2C 93S 30,000.00.. 
28 37'tj 50,00000 
28 913 1 50,000.00 
30 1J| 3,000.00| 
39 270 1,400 00, 


H 

i 

Contract not 
awarded for < 
mail - conveying 
machinery. * 
^ 
Site acquired from O 
Russia, 1867. 
Do. > 
Site not selected g 

hH 

O 


Site find rmiMino tQO,000... 75 
I unit mci eased. . 10 


do. 20 


Site in 


Worcester, Ma<:s... 4 

VTrangell, Mas' a..'.... 
....do 


Tune 2^,1910 

-- -do Jan. 29.1^7 
Feb. 10, lt91 
June 4,1S97 
July 1, 1916 

Cusromhou'-e 




Pitt- and building 230 


Limit iiu leaped 130 


Transfer stamp lobby, etc. . 3. 
Mail-ioiiveyi:ig luacliineij*. 1, 


Post otlke 


'37 ' *875 " 

35 1 336 
36 GS1 

35 333 
30 6S2 
i 
32 321 
J2 U7 
31 771 

34 77'J . 
Jj 322 


Site and building '.'.'.'.'. 73, 

Siro 


OTO.'oo'JiiiV'S'iiii" 

Juiio 12,1917 
000.00 May 30,190s 
000.00 Tune 23.1913 
Mar. 3, 1913 
r ;00.00 Mav 30.1908 
)o f ).00 June 23,1913 
Aug. 1,1914 
tfll.OO Jnne 2S,1902 
Wl.W Mar. 3,1903 , 
iOJ.OO Apr. 28.1904 
, ^tar. 3,1905 
June SfMOJti 
"30.01 do... 
K30.00 Mar. 4,1907" 
i Mar. 4.1909 ; 


i 

38 5H4 
40 112 
35' 4S9 
3S 15) 
33 S29, 
35 1 489, 
38 15 
38 613' 
32 429 
32 1038 
33 437 
33 1161, 
34. 789 
34 793 
34' 1305 
35' 959, 


::;: r- 

15,956.66'..;; 
20,000.00; 

5,000.001915 
35. 0(M W 
25,000.00 
in onn noion 

II.^IMNI. INI 

19,000.00 
7.000.001905 
30.<HUUK 1 
20,000.00 
30,000.00 
1,500.00, 
20,000.001910 
20.000.00 
20,000.00 


16b7 
166S 


W\andotte. Muh. 2 . 
VTvtheville.Ya.... 9 


do MIV 301QK 


16bQ Xenia, Ohio 6 . 
1C70 Yan\ton. S IMV.. i 


Tune 25 lyin 

....do Mav 30, i'jo>s 
June 2". ly 10 


Building CO 


^ite in 


Buildinii i)5* 


^itp ** i 


W71 YJUUO V'HV Miss. S 


Mar. 3 19 j 
JIIIIP 3') 19j'i 

. . .U . . '.0 

Mav u(J 19 :> 


timid in? ' *?o'( 


Lrnii HI. icv-p'l 1,- 

^ite and building 40, r 
Limit mcieaLed *>o'c 





DTMSION B. Xtabmtiit of (.jptiMvrtsjor building \LOnstfvctioit and annual repairs, ttc.) and siteSj shoving outstanding obligations and balances, 
v ith noks as to surplu^-fand dc^ osite, und otlirrftatvres. (Associated ' Ith Division A by corresponding line numbers) Continued. 



Expenditures. 



1 

No. 


Buildings. ' Sites. Outstanding obligations. 


Balances. 


Remarks. 


i Consti 


' Extensions, | Annual rr* n i+Tfl 
motion, alterations, repairs, T( S I 5o, J Q mc 
etc etc. 30,1918. 

I 


<<' ^cbas'^ ; Slte - 

i 


Building. 


1662, *SS4 
1663, 6C 
16641 * 32 - 
1665 


t, 654 66! S3,10709 $87,761.75 
1,559 37j ..... 880.74 64,440 11 


' $35,065 76 Dec. 20,1907 
10,000.00 Feb. 17,1909 
75,377.35 Sept. 1,1887 








Surplus fund, June 30, 1918, $1,101.88. 

Surplus fund, June 30, 1918, $1,000.22. 
Surnlus fund. June 30. 1916. Sl.412.40. 




S338.75 




f,622.65 42,314.01 309,936.66 




$1,400.00 


, 4,549.06 4.549.06 






1666! 


1 13.70 13.70 










1667 




. 






35,950.00 


16G8' 5i 
16691 6 
1670. *8 
1G71 5( 


!, 934. 78! 712. 70 59, 647 48 


5,000.00 Aug. 27,1910 
10,000.00 Mar. 24,1910 
6,987.61 Feb. 13,1903 
8.273.88 Dec. 12,1907 




65.66 
1,000.00 


1,269.77! i 1,071.26 62,341 03 




2,730.23 


1,499.20 6,573.81 88,073 01 




).074.72 2.331.88 52,406.60 




239.66' 



I 





W 

) ( 

H 



DIVISION A.. Statement of legislative authorizations and appropriations, with notes relative to the acquisition of sites, the progress of the work, and 
other pertinent features. (Associated with Division B by corresponding line numbers) Continued. 



Mo. 



1072 



1673 



State and location. 



Y oakum, Tex. 



Yonkers, X. Y.. 



1674 York, Xebr. 



1 Legislative authorizations. 


Appropriations. 


} 

s 

^ 


Remarks. 


Title of building. , 
' Date of act. 


Statutes. 


Project or object. 


Limit of 
cost. 


Date of act. 


Statutes. 

. _ 

3 1 1 
> \ fc 


Amount. 


1 


! 


Post office.- t June 25.1910 


36 
37 

34 
35 
36 
37 

37 
32 
34 


692 
873 

780 
522 
678 
867 

867 
1208 
777 


Site 


85,000.00 
65,000.00 

170,000.00 
45,000.00 
35,000.00 

250,000.00 
10,000.00 
70.000.00 


Mar. 4,1907 
Feb. 28,1916 
July 1, 1916 
June 12,1917 
June 30,1906 
Mar. 4, 1907 
Mar. 4,1911 
Aug. 1, 1914 
Mar. 3,1915 

Mar. 3,1903 
June 30.190d 


34 
39 
39 
40 
34 
34 
36 
38 
38 

32 
34 


1385 
19 
270 
112 
1793 
1305 
1385 
615 
829 

1039 
791 


$5,000 001918, Site donated. 
1.3,000.00 
25,000.00 
25,000.00' 
50,000.00 i Contract i 
75,000.00 ! awarded 
25,000.00 , building. 
100,000.00' 
250.000.00 

10,000.001909 
20.000.00 


Mar. 4, 1913 

....do (Juno 30,1906 
l May 30,1908 
June 25,1910 
Mar. 4,1913 

do 
do Mai. 3,1903 
June 30.1906 


Building 


Site and building 


Limit increased 


do 


Site 250,000; prior legisla- 
tion amended. 
Building 


Site 


Buihlmir 



1675 



1076 



1677 



1679 
2680 



York, Pa 



20 Po^t office (old) . . . Mav 24, 1890 

Aug. 23, 189 1 

July 19,1897 | 

.do ' 20 Po^t oQ'ice (new). . Tune 30, 1906 i 

May 30, 190S ' 



Youngstou n, Ohio 



18 Po^r uilu-e Jau. 21, 1891 

June 6, liX)2 . 
June 30,1906 ' 
June 25, 1P10 ' 



26! 

2S. 
30, 

34, 

35| 

' 
321 

34! 
31 



119 Site and building 

129 Completion 

112 do ' 



Site 

Buildirg (additional land, 
535.0001. 



Ypsilantl. Mich ... 2... .rlo -lo. 



722, Site and building . 
313. Additional land... 

775 ' Extension, etc 

6S6, Completion 



36 6^6 Site and building. 



Yuma. 



1 Customhouse.. 



l Mar. 
1 Mar. 

SO, 000. 001 Aug. 

5,000.00 Mar. 

1.000.00 Aug. 

July 

75,000.00' June 

300,000.00) May 

I Mai 

I Mar. 

75,000.00 Mar. 

14,000.00 June 

100,000.001 June 

3,500.00, Mar. 

; June 

75.000.00 Mar. 

ug - 
I Mar. 

! July 



4,1907 

1,1909 

30, 1890 j 

3,1801 

23,1S91 i 

19,1897 I 

30, im f 

30, 190S 

4,1909 ' 

4,1911 i 

3,1891 ! 

2S,1902 ' 

30,1906 

4,1907 

25,1910 

4,1911 

1,1914 

3,1915 

1, 1916 



341 130T)| 

35i 959- 

2tj 374, 

26 953' 

28 429 

30 112, 

34 795 



3j 959 
3' 1 ) 1 13^ 
a, 953 



426 
700 



70? 
13S5 



38 615 
3*1 829 
39) 270 



3."), 000. 00' 
15,000.00 
2-j.OOO. 00 1ST 
55,000.00 

5,000.00 

J, 000. 00, 

"xnfjo.oo.iois 

50,000.00, 
oO,000.00' 
200.000.00j 

4o;ooo;oo'i9iol 

60,000.00 
3,500.00 



,. 
Id, 000. 00 1918! 



Zanesville, Ohio... 15 Post offic? June 6,1902! 32 l 319, Site and buiid ing. 



110,000.00 June 28,1902 I 
Mar. 3,1903 
Apr. 28,1904 ' 
Mar, 3,1905i 



35,000.00 
20,000.00 



42S 
1090J 

4571 
1161! 



25,000.001906 
27.500.0U 1 
25,000.00, 
32,500.00 



Executive order, 
Apr. 29, 1902. 

Geo. F. Hammond, 
architect. 



DIVISION B. Stnttinmt of e * pt,nditnrts for building (construction and annual repairs, etc.) and sites, shou'ing outstanding obligations and balances, 
with notes as to surplus-fund deposits, and other features. (Associated with Division A by corresponding line numbers) Continued. 



No. 


Expenditures. 


Remarks. 


Buildings. 


Sites 


Outstanding obligations. 


Balances. 


Construction. 


Extensions, 
alterations, 
etc. 


Annual 
repairs, 
etc. 


Total to June 
30, 1918. 


Cost. 


Date of pur- 
chase. 


Site. 


Building. 


1672 
1673 
1674 
1675 

1676 

1677 

1678 
1679 
1680 


846,796 46 
446 91 
*69,376.41 
*61,974.80 

*266,909.69 

*G1,796.08 
47,728.27 




SI, 228. 65 
332.99 
2,959.35 
11,000.15 

3,722.80 

8,056.60 
992.11 
1,999.16 
14,750.95 


848,025.11 
77990 
72,335.76 
72,974.95 

270,632.55 

173,003.17 
48,720.38 
1,999.10 
111,109.42 


81.00 
221,603.56 
9,094.39 
24,025.20 
/ 74,944.92 
\ 33,045.00 
/ 13,203.92 
\ 13,999.81 
7,700.00 


June 19,1912 
June 22,1917 
Nov. 24,1903 
June 24,1891 
Dec. 6,1907 
Sept. 27, 1909 
Feb. 19,1892 
May 25,1903 
Mar. 5, 1918 




$2,430.00 


$15,773.54 
277,949.53 
























1 






$103,150.49 








' 


6,156.71 


13,415.02 






*96,352.47 




13,619.58 


Mar. 27,1903 


. ....... .. 
. 














228,584,378.95 


24,908,252.33 


24,177,418.79 


277,670,050.07 


55,837,557.89 





$211,625.00 


10,640,720.83 


15,896,730.37 





Statement showing classification of buildings , by titles , with expenditures in gross for each class of buildings under several captions. 



en 



Location, 


Construction. 


Extensions, 
alterations, etc. 


Annual repairs, 
etc. 


Total to June 
30, 1918. 


Cost of sites. 


Outstanding. 


Balances. 


Sites. 


Buildings. 


Post office, courthouse, customhouse buildings, etc. 
Courthouse buildings 


S99, 604, 236. 64 
349,441 60 
23,110,847.60 
1,891,101 02 
75,001,182 90 
1,008,209 20 
27,519,299.99 


14,169,717.02 
39,457.49 
3,086,64996 
691,788 16 
3,491,424.05 
658, 9S9. SO 
2,770,225.85 


11,813,864.79 
82,637.47 
1,663,190.46 
1,806,821.41 
4,142,240.96 
794,759.58 
3,873,904.12 


125,587,818.45 
471,536.56 
27,860,688.02 
4,489,770.59 
82,634,847.91 
2,461,958.58 
34,163,429.96 


1Q K4fl,14ft n? 
hi" .1 It INI 
3,783,322.33 
573,736.96 
22,584,939.85 
200,271.60 
8,740,812.44 


54,225.00 


51,240,126.07 
2,510.00 
161,810.52 
48,901.50 
3,679,221.32 
182,719.70 
5,325,431.72 


52,621,912.19 
133,532.51 
45,408.07 
1,149,198.97 
10,897,884.89 
331,143.60 
717,650.14 


Customhouse buildings 




Marine-hospital buildings . 




Post-office buildings 


207,400.00 


Quarantine station buildings 


Miscellaneous buildings ... 7 




Total 




228,584,378.95 ' 24,908,252.33 


24,177,418.79 


277,670,050.07 


55,837,557.89 


211,625.00 


10,640,720.83 


15,896,730.37 





EXHIBIT B. 

June 30, 1918. 



' 



Location 


HuildiiiK 


Repairs Meehan- 
and pro=- ical equip- 
ervation ment for 
of public public 
buildings, buildings 


Vaults 
and 
safes for 
public 
building?. 


Abbeville, S. C 
Aberdeen, Miss 
Aberdeen, S. Dak.. 
Aberdeen, Wash 


"Post office 
Courthouse, post office, etc 
Post office 


$53.00 85.40 
. 148.00 
50.50 517.73 




S37.CO 
30.74 


Abilene, Kans 
Abileno,Tex 1 
Abingdon, Va 
Adrian, Mich 
Aikon, S. C 
Akron, Ohio 


iii-idoi!";"!""""""; 

Post office and courthouse 
Courthouse, post office, etc.. 
Post office 

do ;..; 

Old post office 


306.88 23.10 
147.75 16.50 
1,735.42 115.50 
1.04 1.88 
57.75 
837.72 219.97 


1,115.87 



Alameda, Cal 
Albany, N. V 
Albany, Oreg 


New post office 
Postoffice 

Customhouse and post office 
Post office 


9.20 

108.1-5 50.66 
2,43564 4,292.64 
9.14 17.60 
29.00 11.00 
119.80 22.35 
649.40 42. P5 
1.27 12.75 
261.00 319.18 
44.65 1,290.24 
173.53 61.53 
,49 


5.00 
.75 


Albert Loa, Minn 


do ". 


Albuquerque, N. Mox: 


do 
do 


19.89 


Alexandria, Va 


Post office and courthouse 

Customhouse and post office 


2.00 
967.09 


Allegheny, Pa 
A lion town, Pa 
Alliance, Nobr 


Post office 
do 
do 


Alton, HI 

Altoona, I 'a.. 
Amanllo, To* 


do 
do 

Courthouse and post office 
Post o nice and courthouse 


11.10 17.63 
19.50 7.50 
259.02 66.64 
77 35 




Amoncus, C\\\ 
Amos, Iowa 


Post office 
do 


6.50 9.62 
2. 45 90. 70 




Anmsburv, Mass 
Amstonlam, N. Y 


do 
do 


4.14 8 50 
86.42 110.00 
1,235.35 2,513 00 
9.00 13.00 
1, 942. R6 




Anderson, hid 
AiKlorson.S C 


do 

Post nffine a,nd nnnrth^nSQ ,. ., 





Annapolis, M<1 


Pos fc o ffice 




Ann Arbor, Mich 


do 


S 25 30.43 
23225 174.97 
5 84 




Anniston, \Ia .. . 


...do 


10.75 
9S3.09 


Anfit'O, \Vis 


do 


Api>lciton, Wis 


do 


443 00 


Ardmoro, Okln 


Post office and courthouse 


4650 633. So 
43 


15.00 
525.62 
.66 
.75 


VrkudoIiihitL, Ark 


Postoffice 


Ark:iiKis(JiK \ik 


.. do . 


17 li 10.70 
277.62 i 205.28 
14 36 24.51 
9.60, 15.00 


Asl.nr\ Pjiik, N. J 


do 


Ash '\illo, N.C 1 


Post office and courthouse 


Ashhiul, K\ 


Postoffice 


1.00 
736.00 


Ashland, Ohio 


.. do 


Ashhnd, \\ is 


do . ; 


413.59 6.10 
3175S 1.2S 
4<?l SO 36.45 
1,236 35 35.13 


Ash(:ilnih, Ohio 


do 






Customhouse, etc 


1.66 


At clu sou, Kiins 




A Lhdiis <i.'i 


Post ofTiro and courthouse 


3S4 75 i 298. R9 
25.75 14 5S 
2,307 30 2,414.46 




Aj hoi, Mass 






AM:intn, <J:i 


1 'ost oflioe and courthouse 


607.67 


All:inhcCit\, N J 


Posl office 
do 


228.53 142 36 
26.00 


244.17 
663 00 




do 


An burn M"? 


do s ftn 


Autuii n N "V 




25.54 17.79 






do 


6 50 




Do 


Post office and courthouse (new)... . 
Post office, courthouse, etc 


101 65 , 156 25 
436 36 21.29 
244.95 , 9S 45 


144.70 
12.00 


AUUSl!l, Mo . .... 




Post office 


Anrrm' Nphr 


/In . .. 


647.85 


Austin Minn do ... ... 


49 05 14.00 
US 65 46.20 
138.66 121.29 
7.SO 




67.50 
112.50 


Do 








Baker (Jitv! Ore? 


do 364.25 34 90 


I 
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REPORT OF THE SUPERVISING ARCHITECT. 



Statement of expenditures from the followinq-mmvl appropriations, July 7, 1917, to 

Jane 30, 1918 Continued. 



Location. 


Building. 


Repairs 
and pres- 
.er\aiion 
of public 
buildings. 


Meehan- 
ical equip- 
ment for 
public 
buildings. 


Vaults 
and 
safos for 
public 
buildings 


Baltimore Md * 


Appraisers' stores 


$707. OS 


$2.52 




Do 




5 131.84 


1,949.78 


$18 00 


Do 


Marine hospital 


1,015.25 


1, 980. 85 




Do- 


Post office courthouse etc ... 


6 079.65 


3,781.42 


28 20 


Bangor, Me . . ....... 


Post office 


78.16 


42.98 


3.00 


Baraboo, Wis 


do 


3.25 


29.38 




Bardstown, Ky. ... . .. 


.do ... 


3.96 






Bar Harbor, Me 


do 


84.95 


128.25 




Barnesville, Ga- . 


do 






1 020.44 


Barnstable. Mass 


Customhouse and post office 


161.04 


11.50 




Barre.Vt 


Post office T 


821.42 


1.50 




Batesville, Ark 


Post office find ftfHirthniise 


2.20 


109.40 


3.00 


Bath, Me . 


Post office and oustoTTvhouse 


458 50 


167.85 




Baton Rouge, La 


Post office 


96.80 


445. 60 


136.60 


Battle Creek, Mich 


..do 


1. 150. 20 


111.00 




Bay City, Mich. 


Post office courthouse, and custom- 


66.56 


33.20 




Bay City, Tex. ... 


house. 
Post office ... ... ...... ... 






829.93 


Beardstown, Dl 


..do 


30. 49 


24.89 




Beatrice, Nebr 


do 


419. 69 


41.00 




Beaumont, Tex 


Post office and courthouse 


4, 778. 89 


1, 589. 85 


6.15 


Beaver Falls, Pa 


Post office . ... 


11.30 


2, 789. 25 




Bedford, Ind 


.do 




31.25 




Bedford, Pa 


...do 


207. 60 


24.80 


6.00 


Bedford City, Pa 


.. do 


15.00 


142.30 




Beeville. Tex 


do 






1,030.85 


Belfast, Me 


Post o ffice and customhouse 


10.66 


15.65 


20.00 


Bcliaire, Ohio 


Post office 


7.00 


5.11 




Bellefontaino, Ohio 


do .... 


4 00 


2fi 10 




Belleville, 111 


.do 


435 50 


9.50 




Be 11 in j?hum , Wash 


Posl. ofTico and conrl house 


142. M 


271 . 04 




Beloil, Kans 


Post olliee .. 


72.90 


2 80 




Beloit, Wis 


.do 


1,090 18 


79 30 


40 


lielloii, TCK 


do .. 






9S0.17 


lielvidere, III 


.do 


1 50 


S 10 




Bound tsulle.S. C 


do 


10.">. 00 


(IS 50 




ItciinLnclon, Vt 


..do 


:V27 00 


7 70 




Berkeley, C'al 


.do 


145 00 


3 IS 90 




Bessemer, Ala 


...do 


H 00 


lit i. 00 




It ' ' 'i .- 




:*09 2."> 


21 ro 




I! . .' " .. 


, 


on ?: 


10 , r M 




is -.':. 

I: v .. 
Buiiifhiinitoii, N V 


house. 
Tost oliic'i' courthouse elc Told) 


2,740 71 

n s:> 

1 is 77 


217 0."> 

i>s t:j 

.{')() 15 




r- . ^ 
i . 

I '.ML! r\l,,I 


. 
1 


rio >i 

7f) <>() 

s. so 


1 M S7 
111 SS 

r,s ot 

1 r > 0) 1 


23 50 
. (iO 


Blooming! oi), III 


do. ... 


'{til* 1.") 


7i 00 




BloomingUm, lirf 
Bluefield, \V \ 
Blue LsLmil, 111 .. 


A . n 

: 

Tost olhec 


s .-> 
1") (it 


VI SO 

s ,'i J- 




Fioi.se, Idaho 


Asxi^ ollu'i 1 . . 


11 t (HI 


1 US )7 




Do 


I'OSt OlIlC'l 1 . 


.")! ^i 


7.") SO 


I'M 7ti 


Bonliiim, Te\ 


<lo 


\\.\ ' l.'l 


."i 00 




Bonne Terre, Mo 


do .. 






771 Ot) 


Boone, Io\\u 


do 


I ") 1 i< > 


7(> ^o 




Boonvilie, Mo 


do.... 


IT 00 


'{1 SO 




Boston. Mass 


. .do 


00'.) 11 


t. U7 s:. 




Do 


AliM in 1 ' hospitiil 


177 il 


'^s7 ,">s 




Do 


I'osl ollioi' aiul siilit leasurv 


C) l'>2 S7 


it o'):i (h 


111 75 


Do .. 


^u iruul ii ic stilt ion 


j' s7l 7() 


\<)<) -,j 




Bonldei, ("olo 


Post ollic* 1 


171 00 


t st 


11 00 


Bowling (Jroen, K\ . .. 


I'osl oMKv iin'l eoiu (house 


|S IS 


S .')<) 




Howling Ureeu, Ohio 


I'ost ollice. . 


ISs .")< 


:ii 5"> 




Bosnian, Mont 


do 


,57 ()() 


107 ''0 


2 25 


Braddook, I'a 


do.... 


7.">0 hO 






Bradford, l'u 


do 


:{."> 00 






Urainerd, Minn 


. .do 


."iO 17 






Branford, '' 




75 






Brattle lu>r 




48 S8 






Brazil, Ind 


Post otlic'c. .. 


OIW 00 


10 50 




Brenruiin. Tex 


do 


Jfo 15 


4 1 ' 7 r > 




I*"V - rmn 


..rio 


31 00 


If) 00 


i 75 


1 ', \ J 


.do . 


26 25 


47 50 


28 10 


i>- .' Utah 


do * 


IS 8ft 




1. 00 
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Statement of expenditures from the following-named appropriations, July *, 1917, to 
June 80, 1918 Continued. 



Locution. 


Building 


Repairs 
and pres- 
ervation 
of public 
buildings. 


Mechan- 
ical equip- 
ment for 
public 
buildings. 


Vaults 
and 
safes for 
puMic 
buildings. 


Bristol, Conn 


Post office 


$205 00 
69.60 
3,783.87 
24 56 
2,66078 
98 69 
10450 
167.50 
11.25 
10,198.67 
487.00 


$6.71 




Bristol, Pa 


do 




Bristol, R.I 


Tost office and customhouse... . 


5i.90 
42 25 
147.72 
212.55 


$259.25 


Bristol, Tenn .. 


Post office and courthouse . . . 


Brocton, Mass 


Post office... . 


24.35 


Bronx (N. Y.), N. Y... 


.do 


Brookfield, Mo. 


do 




Brookhavon, Miss. . . . 


.do ... . 


9.60 




Brookings, S Dak 


do ... 




Brooklyn. N. Y 


... .do 


2.96933 
69.40 

157.65 
149.75 
68.74 


490.70 


Brownsville, Tex 


Courthouse, customhouse, and post 
office. 
Post office. . . 


Brown wood, Tex... 




Brunswick. Oa 


Customhouse and post oflicc 


9500 
20220 
4.50 




Do 


Quarantine station 




Bryan, Tex 


Post office.. 




Buckhannon, W. Va 


.do 




766.00 


Buffalo, N. Y. 


Customhouse and post office 


27528 
2,119.44 
5,728.32 
1,352.30 
620.90 
1999 
317.98 
702.61 
9 25 
2,432.77 
1,119.70 
3 55 
5.00 
177 00 
, 7.33 
363.45 
35 10 

9." 2S" 

27 72 



445.31 
. 5,331.S9 
21.35 
18.55 
913-75 
164.49 
254.97 
1.50 
112.10 
390 54 
406.00 
407.25 
3020 
12.55 
331.97 
1 40 

io'ss" 

16 50 
76.05 
3 40 


Do 






Do. 


Post office 


3.00 




do 




do 




Burlington Vt 


Post office and customhouse 




Butler Pa' 


Post office 




But to Mont 


do 




Cadillac Mich * 


do 




Cairo, 111 
Do 


Post office and customhouse 
Marine hospital 


1,445.62 


Calais, Mo 
Cambridge, Ohio 
Camdeu, Ark 


Post office 
do 

do 


600 


C-mulon, N. J 

Cunidon S 


Post office and customhouse 




Cumerori , Tex 
Ciiiiandamua. N. Y 
Do 
Canton, 111 


do 
Courthouse and post office 
Post office 
do 


97200 


Cunt on. Miss 
<' , '^-' . .. 
' , " . isher- 

'('.' - * ' N. C. 


do 
do 

Quarantine station 

do 


2,158.25 
10.50 


1,911.93 

50.80 
235.22 

233.03 
4 35 

43 67 
11 52 




'Carhondak 1 , Pa 
Carlisle, Pa 
CarnecjHS Pa 

< " 


Post office and courthouse 
Post office 
do 
do 
.do 
.do 
do 


372 37 
17.30 
S.OO 
17 10 
1.00 

21 66 


S50 


C.irmllton, Mo 
C:ir-on Cily, Nev 
Do 
.iriersulle, ({a 
'.irllune, Mo 
':is|er, \Vvo 
<',i-,| me, Me 
..' '.',- kv 
. ': , fowa 
Ci'diii lov. n, (Ja 
Cento-mill 1 , Iowa 


.. ..do 
Branch mint 
I 'ost office, courthouse, etc 
Post office 
ilo 
....do 
Customhouse and post office 
Post ollic-e and courthouse 
Post office 
do 
do 


1,070 00 
3,531 00 
9 34 
1.25 

640." 66" 

1,232.80 
50. 00 
45.00 
50 85 


IS 15 
S6 15 
410.75 
70 

1^ S5 
425. 00 
35.00 
366.13 

4U7.07 




Centralist, 111 
i'hampaiKii, 111 
Chimiti K-.' 
Ch.ipel M: ', \ * 
Charlcroi. Pa 
ChurlesCUy, towa 
Clrirloston S 


. ...do 
.. ,.<lo 
do 
do 
do 

r . * - f 


2,007 27 
1.25 
1.50 

"4." 433." 30 
497.50 
. 3,624.40 
514 50 

2.10 
19.11 


1,152.20 
7.25 

33.32 

173." GO 
551.55 
204 46 
20 i 20 
205.25 

9.78 


| 91S 82 


| 73 00 


Do 


Do 
Charleston, W Va 
Charlotte, N C 
Do 


Post office and courthouse 
\ssuyoffice 
Post office and courthouse 

/In 


20 50 


Charlottes villc , Va 
( m -" 
< 
Chester, Pa 


do 
. Post office 
do 


387.10 

126. OC 
ici os; 


364 30 
.56 
71.44 
102.35 


277. SO 
50 


Chester, S C 


do - - *".* 



458 

Statement of expenditures from the following-named appropriations, July /, 1917, to 

J " J ~ ~ " tied. 



REPORT OF THE SUPERVISING ARCHITECT. 

">m the following-named a\ 
June 30, 1918-- Continue 



Location. 


Building 


Repairs 
and pres- 
ervation 
of public; 
buildings. 


Mcchim- 
iual equip- 
ment for 
public! 
buildings. 


Vaults 
and 
safes for 
public; 
buildings 


Cheyenne, "Wyo 


Public building 


$990. 17 


$519.40 




Chicago 111 


Appraisers' stores .. 


6 600.45 


505. 81 




Do . . 


Marine hospital 


1 79S.80 


1 790.92 




Do 


Post office, courthouse, etc 


11 642.98 


9 511.70 


$27 00 


Chicago Heights III 


Post office ... . . 


707. 00 


317.48 




Chickasha, Okla 


Post oflicc and courthouse 


14.70 


:. so 




Chico. Cal 


Post oflice 


,1. 45 


31. 10 




GhiHicothe, Mo 


.. do 




05. 50 




C , : r -* 'o ' 


do 


225. GO 


20.25 




( 'I:-: : ' *,Wis 


do 




16. 30 




Cincinnati, Ohio 


Courthouse and post office 


7 R69.13 


S 852.77 


07 50 


Do. 


Marine hospital 


159.10 


9 01 




Clarinda, Iowa 


Post office 


1 134.75 


5. 90 




Clarksburg, W. Va 


Courthouse, post office, etc 


112. 9fi 


S9. 51 




Clarksdale, Miss 


Post office 


02. 25 


25. OtJ 


9 48 


Clarksville, Tenn 


do 


1 139.00 


50. 42 


125 00 


Clarksville, Tex. 


. do . 


0.07 






Clay Center, Kans 


.... do 


4.40 






Cleburnc, Tex 


do 


5 50 


s. : 




Cleveland. Ohio 


Lake front dock property. 




1.50 




Do 


Marine hospital 


isi.ou 


1 ROO. 02 




Do 


Post office, customhouse and court- 


4 071. 1f5 


1 192 01 


11 7l> 


Cleveland , Tenn . 


house. 
Post office 


27. 00 


27 R5 




Clinton, Iowa 


do 


70 00 


. 9fi. 25 




Clinton, Mo 


do 


4 1. OS 


1. 10 




Coffeyville, Kans 


.do 


HI 2 5l) 


M 3S 


1 00 


Coldwatcr, Mich 


do 


.125. 00 






Collmsvillo,Tll... . 


do 


2.KI 


:t 50 




Colorado Springs, Colo 


Post office and courthouse 


2 152. 15 




1o Si) 


Columbia, Mo... 


Post office 


*>21.10 


: " , 




Columbia, 8 C 


Courthouse and post office 


20 00 


' 1 10 75 


7.1 


Columbia, Tenn 




2.00 






Columbia River (Astoria), 
Orep. 
Columbus, CJ a 


Post oft ice 


llU.y? 
2S. 50 


2S 50 
1. ">.')(', 





Columbn , Tnd 


do 


10 


1 1. 00 




Columbus, Miss. 


do 


>l oo 


11 ')() 




Columbus, Nehr 


do 


211 50 


11 S.I 




Columbus, Ohio 


Post, of! ico ind courthouse. . . 


910 Iti 


S51 10 


10 01) 


Concord, N IF . 


Post oUlce 


1% 10 






Concord, N C 


. ..do 


.{. T 


1 '>() 




C" i :' 'Cans 


do 


ii in 






< ' Pn 


..do .. . 


7 'M 


j> 00 




Oonuersville Ind. 


do 




I 11 




Coulele, Oj 


do 


!()S 00 


.'.S S,"i 


171 ''0 


Corinth, Miss 


do 


"," 0(1 


'21 'il 




Corning, N Y 


.. do 




''() 20 




Corpus Christ i, Tex: . 


Post office and customhouse 


(i S7 




i|,,l <)7 


Corrv, Pa 


Post office 


77 IS 


ill 




Corsioann, Tc\'. 


do 


1 >( H ">() 


17 )0 




Corlland.N. Y 


.do 


'i! II 


17 ''<) 




Council Bluffs, Towa 
Covington, Kv 


Posl oflioe and row thwp-e 
Coiirl hou^c and posf ollipp 


'MM S r , 

1 " i "i 


!(-.(. 7.1 
'Sdl hi) 




Covinpton, Tonn.. 


Post oflicc 


I 1 'i r 


it? 10 




Covington, Va 


.do 


1 IK) 


1 1 00 




Orawforrlsville, Ind 


.. ..do 


l) (il) 


101 ,',('. 




Croston, Iowa 


. do 


77i> no 


,1')i 10 


1<> I 1 ) 


Crooksron, Mum. .. 


do 


:u T? 






Crowli-v, Lu 


.. do .. 


"> fr; 


{.-, -,"i 




Cumberland, Md 


Coin 1 house and post office 


")0(i 7") 


S7l 1 7 




Cvnthuma, JCy 


Po-^t office 


>| 00 


1 11 




Dallas, Tex 


Oourlhonsp post ollire oto 


1 t'/M M 1 ' 


l')ti S' 1 


I 01) 


Dalton, f!a 


Post oil ico 


<U 00 


r;- 




Danbury, Conn 


do 


1 OS 


0'>7 m 


5 \ 


Danville, HI. ... 


Po^t oflicc 'ind courthouse 


5 (> p,-, 


I ( q - 




Danville, Kv 


Post oflicc 


111 00 


!t> O'l 




Danville, Va 


Post office .ind courthouse 


oo oo 


>1 c,o 




Darlington, S C 


Post office 




121 '10 




Davenport, Iowa. 


Post office and courthouse 


1 9') 1 ' 00 


'iS'i \(\ 


11 *M) 


Davton, Ohio 


do 


1 9'il *)1 


1 IS 12 


IS 00 


Deadwood, S. Dak 


do 


'10 T) 


112 01 




Decatur, HI 


Post office 


71 


177 ''-I 




Decorah, Iowa 


do 


2 05 


1 21 




Defiance , Ohio 


do 


I.")") 00 


4 1 





Dekalb,Ul 


do 


95 00 


70 18 




De Land, Fla 


do 






S7 SI 
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Statement of expenditures from the following-named appropriations, July 1, 1917, to 
June SO, 1918 Continued. 



Location. 


Building 


Repairs 
and pres- 
ervation 
of public 
buildings. 


Mechan- 
ical equip- 
ment for 
public 
buildings. 


Vaults 
and 
safes for 
public 
builduigs. 


Dolavan, Wis 


Post office 


$4.13 
6212.29 
150.15 

5SS.20 
2.00 
58.68 
235.15 
4S9.32 
265.25 
1,190.36 
447.30 


850.92 




Delaware, Ohio 


do .. 


11.43 




Delaware Breakwater 
(Lowes), Del. 
Del Rio, Tex 


Quarantine station . 






Post office and courthouse 


214. 40 




Denison, Iowa 


Post office . . 


2.35 




Denison, Tex 


....do 


378.40 




Denver, Colo 


Mint building 


525.56 
2,19(5.00 
SOS. 44 
508.19 . 


$43.00 
430.72 
199.00 


Do 


Post office 


Do 


Custnmhnuso etc 


n^s MloineSi Iowa 


Post office 


Do.... 


Post office and courthouse . - 


839.86 . 




De Soto. Mo 


Post office 


2.00 
2,113.07 
1,581.74 
4,706.68 
113.10 
24.40 
20.10 
12.67 
2.50 
80.00 
2.33 
2.19 
239.38 
133.91 

308. 56 

s.r.7 

4S.OO 
15S.SO 
75.26 




Detroit, Mich. . 


Customhouse .. ...... ... 


990.36 
220.84 
8,895.76 
185.75 
709.60 
2,161.95 
28.25 
49.30 
465.00 
23.00 
779.90 
1,409.21 
264.97 

571.25 

2.45 
1,042.35 
10.45 
12915 
235.10 
20.25 
21.50 

34.90 




Do 


Marine hospital 




Do 




411.25 


Devils Lake N Dak 


do 


Dixon 111 


Post office 




Dothan Ala 


do 




Douglas, Ariz 


Post office and customhouse . . 


1,297.04 


Douglas Wyo 


Post office - - - 


Dover, Del 


do 




Dover, N. H 
Dublin, Ga 


do 
do 


.76 
15.00 
2.50 


Dubucjuo Iowa 


Customhouse and post office 


Duluth, Minn 


Post office, courthouse and custom- 
house (new). 
Post office, courthouse and custom- 
house Cold). 


Do 


Ducjuoin 111 


10.45 
625.26 


Durham, N. (i 


do 


Dyorsbtirg, Term 
Eagle. Pass, To x 


do 

Post office and customhouse 




Boston, Pa 


do 


27.46 


1.00 


East Or,inga, N. J 
East Pittsburgh, Pa 

Kastnoit M!o 


do 
do 

Customhouse and pist office 


S.25 
9.99 


8S9.95 


EastHt. houis. ill 
Ran Claire, \Vis 
Kdont n, N. C 1 
I'M .vardsvillo, 111 
I 1 '! burton, <Ja 


P.nst office and courthouse 
Prst n fflce 
do 
do 
do 


. J 4i.50 
185.60 ' 20.40 
2.00 

33 75 . 10 00 

7 Art ^ QO 




lOK'in, III 
Kli/ii>"th, N. J 
Klu.ib.'UH'ilv, N. C 
KIMiul.rncl 
Klkir^, \V. \:i 


do 
do 


1 130 JO 200. ivl 
' 372 02 ' 72. Oi 
8H3 59 238 60 
22.43 


992.01 
5.00 
222 40 
.85 
.90 
975 

19 64 


I'JIIensbmi;, Wash 
Kllswoith. Me 
KJniir.i, N Y 
Kl P-),o,'IV - -- 
KIKoiiM.OUn . 
KI\\oMl, Iml ... 
Khn.i, Ohio 


do 

Post office and customhouse 
Potofii'-eimduouithoiise... 
('ustomhouso and post office 


3 92 

11 70 31 42 
S 8 30 459 02 
35=i .'9 521 71 
i 12 00 133 25 

tis so 3 eo 

1, 4i',3.70 208 10 




Krnpon.i, K.ms 
Kiml, <>l:l.i 
Fnms, 'IV \ 
Fns'ov , Ala 

Fw.imh'i, Midi 


Post oflK'o and courthouse 
Po'-toflu-e 


3 910 on 

4. 50 134 65 
074 2^ 22S 15 
1,80586 2-27 S3 
6.00 
"l04 90 431. (10 


54.20 


"post ohit'p and courthouse 
. PoM olhre 


Km'cnn, On-}.' 
Fm\!k:i,<\il 
FuivkaSpiincjs, Ark 
Kv.mston, TH 

r " 7 ' 

1 


do 
do 

Post office and customhouse. . -. 
Post office 


' .7 r 
2 OC 


tu ^ 
18 6 J 


*. 615.67 


. . do... 
M" ,11 me hospital 
. Posloflien 


2.2S\3. 
3 .770.ro 
0.2 
16.8 


) 7i IS. 9. 
5 305. 1< 
2.9 
2.7 
=> 50. G 
5 143.5 

1 564.4 
9.7 


i 
5 35." 00 

7 2." 50 
6 4.95 
411.20 
6 1.00 
5 


1 '! 
Fairbury, Nobr 
Fairmont, W Va 
Fall Hivor, Mass 
Falls City, Nebr 


p Vr.r>-K-n c e errt post office 
. Postonu'eiuuUuurthouse 


. 4,172 1 
20.8 
.. 1,475.2 
2.5 
4, 555. 8 

n*jK K 




Po^toflVo 
do 


179.' 


22. f 
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REPORT OF THE SUPERVISING ARCHITECT. 



Statement of expenditures from the following-named appropriations, July ], 1917, to 

June 30, 1918 Continued, 



Location. 


Building. 


Repairs 
and pres- 
ervation 
of public 
buildings. 


Mechan- 
ical equip- 
ment for 
public 
buildings. 


Vaults 
and 
safes for 
public 
buildings. 


Fayetteville, N. C 


Post office 


$5.00 


$64.75 
21.10 
85.51 
873.25 

92.20 
2.55 
454.50 
61.75 
13.00 
1.60 
8.10 


$248.79 
1.29 




... do 


Fergus Falls, Minn 


Courthouse and post office 


320.80 
70.90 

986.70 
50.90 
1,262.35 
40.18 


Fernandina, Fla 


Post office, custo'mhouse and court- 
house. 


.50 


Find 1 ay Ohio 


Fitchburg, Mass 


do 




Flint Mich 


do 


1.00 
.30 
18.00 


Florence Ala . ...... 






do 


Fort Dodge Iowa.. 




22.35 
30.40 


Fort Madison Iowa 


do 






do 


1,029.26 
3S..83 


Fort Scott, Kans 




1.759.28 
18.75 
4,355.10 
90.50 
860.05 
9.61 
25.75 
1.85 
23.70 


364.86 
55.17 
4,298.72 
167.53 
305.94 
31.00 
47.10 
5.70 


Fort Smith Ark 




Fort Stanton, N. Mex . . 






Fort Wayne Ind 


Post office and courthouse 




Fort Worth/Tex 


.. do 


4.15 


Frankfort Ind 




Frankfort, Ky 




2.50 


Franklin, La 




Frank 7 in. Tenn 


do 




Franklin, Va 


do 




913.00 


Fredericksburg Va 


do . 


85.76 
34.69 
11.45 
2,683.07 
2.50 
55.00 


14.29 
283.95 
41.60 
462.63 


Freeport, 111 


do 




Freemont Nebr 


do - 




Fresno, Cal 


do 


47.60 


Front Royal Va 


do . 


Frost burg. Md 


.. do 






FuHon, Kv 


do 


16.50 
36.47 
13.50 




Fu 7 tnn. Mb 


.. do 


9.00 
10.50 
10.48 
5.48 
14.76 
28.25 
446.00 
73.00 
215.10 
339 20 
3,133 S,-> 
2,703 3f> 

r7 is 

39 10 
1 10 
22 10 
54 ,'N 
IS 'W 

;> oo 
;j soo oo 


.33 


Fu'ton, NY 


do . 


Gadsden, Ala 


... do 


1.98 


GaCfney, S. C, 


do 


4.55 
8.65 
122.40 
316.20 


Gainesville, Va 


.... do 




Gainesville Oa 


do 


.91 


Gainesville, Tex 


do 


Galena, III 


Customhouse and post office 


73.00 


Ga'esburg, Til 


Posl office 


204. 10 
1 1. 64 
3,02X S4 
100. 13 
3 SI 

2 on 

35 50 


Galveston Tex 


\ppraisers' stores 




Do 
Do 


Post office and customhouse 
Quarantine s tation 


46. 11 


Garden Cit /, Kans 
Gardiner. Me 


Post office 

do 




3SS. 85 


Garv, Ind 


do 


Gastonia NT 


do 


119 ( .t. r > 
6 1." 




Geneva. N. Y . . 


do 




Georgetown, 1C v 


do 


12 SO 
20. 00 




Georgetown, S. C.. . . 


Post office und customhouse 


51.49 


Do 




G eorgetown , Tex 


Co-it office 


3 00 






Gettvsburer Pa 


do 


27 5') 


1.12 




G'asgovv, Kv 


do 


2 00 




Glens FaMs.'N Y 


do .. 


f>7S. 33 


7 53 
fiS. 72 
202 21 
KM 50 
1 25 
1.00 




Gl r. , MI 
Go'dsboro N. C 


CiMt oinhouso and post office 
Po->t office 


4.75 


do 




Gon7a 1 os, Tex 


.do 


12 <r> 
1 00 




Go^hen Ind 


do 




Gouvenerr, N Y 


. ...do .... 


1. 35 
1.65 


Grafton,W.Va 


do 


37. 04 
235. 85 
1 20 
37 2ti 


Grand Forks, N l)?ik 


Post office and courthouse. 


734 ,-) 
223 10 
103 SO 


Grand Haven, Mich 


Post office and customhouse 




Grand Is'and, Nebr 
Grand function Co'o 


Post office und courthouse 
Post office 




1,201.74 


Grand Rapids, Mich 


Post office and courthouse 


1,911 35 
2 50 
11 50 
S6 35 
S2.90 
10 60 
47.00 
2 2, p > 
58.60 
1.00 
4,817.56 
21.68 


1,1%. 11 
2 00 
1S5. 75 
15 4.") 
1,282.25 
76.75 
237. 87 
2 75 
267. 80 
47.30 
272. 90 
22 88 


Granite City, III 


Post office 




Grass Valley, Cal 


do 




Great Bend, Kans 


.. do 


2.75 


Great Falls, Mont 


Post office and courthouse 


flree'ev, O^o 


Post office 




Green Bav, Wis 


Po^t office and courthouse 




Greencastfe, Ind 


Post office . . 




Greenevil'e, Tenn 


Post office and courthouse 




Greenfield, Mass 


Post office 




Greensboro, N. C 


Courthouse post office oto 




Greensburg, Pa 


Post office 





Statement of expenditures from the following-named appropriations, July 

June SO, 1918 Continued. 



1917, to 



Location. 


Building. 


Repairs 
and pres- 
ervation 
of public 
buildings. 


Mechan- 
ical equip- 
ment for 
public 
buildings. 


Vaults 
and 
safc.3 for 
puHie 
buildings. 


Greenville, 111 


Post office 




39.10 
3 05 
44.23 
30.65 
B31.48 
6.75 
12.00 
21.20 
8925 
12.15 




Greenville, N. C 


do 
....do 


$12 00 
79.20 
239. 14 
4,281.65 
175.25 




Greenville, Ohio 
Greemi'Je, S. C 


do 

Post office and courthouse 


si. on 

, 343. 90 
18.66 
527.00 


Greenville, Tex 


Post office 


Greenwich, Conn 


....do 


Greenwood, Miss 


....do 


.06 
754. SO 
430.00 
1.20 
277.00 
5.30 
59.48 
127. 64 
17.95 
83.30 


Greenwood, S. C 
Griffin. Ga 


do 
....do 


507.15 


Grmnell, Iowa 


....do. . 


90S. 10 


Gu fport, Mws 


Post office and customhouse 


iei 63 

142.65 
78. St 
13.60 
22.28 
2,025.70 


Guthrio, Okla 


Po it office and courthouse 




Hackcnsack, N. J 


Post office 


927.36 
20.00 




do 


Hami'lon, Ohio 


.. do 


Hammond, Ind 


Post office and courthouse 


14.50 
S3S.54 


Hammond, La 


P ost office 


Hampton, Va 


....do 


9.02 
16.35 
1,139.43 
16.57 
71.00 
18.70 


9.00 
191.33 
27.05 
13.65 
2.35 
12.05 


Hanford, Cal 


....do 




HannM al, Mo 


do .... 


1.00 


Hano\ or, I'a 


....do 1 


Harrin inn, Ton n 


do 


491.55 


Harrisburg, 111 


....do 


Harrisburg, Pa 


Post office and courthouse 


35.73 




do 


2.50 
30.00 
S *>62 13 


85.00 
2R1. 32 
1,248.27 
195. $5 
50.22 
17.00 
155.91 
139. 61 
225.00 
207.20 
,561.60 
10.50 
8.75 


Harrisoiiburg, Va 


Courthouse, post office, etc 




Hartford, Conn 




40.99 


Hastings, Nobr 


Post office 


1,587.80 
21.73 
74.94 
SSS90 
2S6.55 
4,245 85 
3.00 
41. SO 
117.96 


Uatticsl >urg, Miss 


do 




Haz'eton , 1'a 


do 




Ila\orhill, Mass 


.do 


.29 
4.62 
9.00 


Ho'nna, - A rk 


Courthouse and post office, - ^. 


HoVna Mont 


Vssav office 


Do 




Henderson, Kv 


Post office 


1.50 
.29 
.30 
1,054.06 




do 


Henderson villo, N. C/ 


do 




. .do 






do 


2.65 
401.00 
27.50 
1,231.50 


23.10 
S.45 
6.05 
3.85 
20.40 
20.40 


High point N C 


do 




Hillsboro, Tev 


do 




Hiliiidalo Mioh ... 


do 


1.50 




( 'ustomhouse 


Do 


Post office, customhouse, and court- 
house. 
Post office 






Hohart Okla 


5.10 
308.65 
2 00 
39.64 
19.34 
102 20 
732.75 
2,402.65 
1,786.70 
5. OS 




Hobokon N J . 


do 


131.25 
119.20 




Ho'drocre Nobr 


do 




Uol'and Mich 


do . . . 






do 


ISO. 50 
299.00 
25.00 
1,339.75 
483.63 






do 




II 1 1 TTjiwaii 


( Customhouse 




Do 

Do 


Post office 
Quarantine station 


655.80 


IIoosiclc Falls N^ Y 


Post office 






do 


3.15 




\ ' Kv 


do 


24.10 




1 1 \ 


do 


5.94 
70.17 
179.12 
209.97 
11.8* 
51 25 
500 


897.00 




do 


156.50 
149.37 
73.38 
147. 10 

7.85 


Honlton Mo 


Customhouse and po^t office 








Hudson, 'N.Y 


Po-.t office 
do 


.. 
470.00 


r -. 
r 
n 
i. 
i 


<l o 


do 


7.15 
20.00 
18.35 
24.85 
19.75 
1.50 
2S05 
44.75 
2,824 53 
11 50 

222*41 


992.32 




2. 78 
232 80 
182.47 
375 89 
1 25 
2.00 
.75 
1,85296 
16.00 
3 SO 
56.45 


do ... 




ost office 




do 






(jo 




Independence, Kans 


do 


.25 


Independence. Mo 


do 

Post offic c and courthouse 


377 72 
11.00 


loin, Kans 
Ionia, Mir-h 
lowfiCit v.Iowa 


Post office 
do 
. ...do 


130.75 
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Statement of expenditures from the following-named appropriations, July 1, 1917, to 

June SO, J[925-Contiirued. 



Location. 


Building. 


Repairs 
and pres- 
ervation 
of public 
buildings. 


Mechan- 
ical equip- 
ment for 
public 
buildings. 


Vaults 
and 
safes for 
public 
buildings. 


lows Falls Iowa 


Post office 


$1.516.15 


8126. 30 






do 


174. 45 


2.85 






. do 


7.65 






Ithaca N J Y 


. ..do 


698. 90 


160. 70 


55 15 






3 50 


18.68 






do 


1,835.23 


231.85 


16 50 




Post office . 


4 982 52 


507. 50 


981 63 


Jackson Tenn 




13. IS 


13S. 81 






....do 


5,25(5.96 


141.60 


269.85 


Jacksonville 111 


Post office . . . 


Oil 70 


03.00 






.. do 


1, 115. 85 


09.73 






do 


136. 60 


42.34 


7.10 


Jefferson Tex 






5.30 






do 


917.38 


630.40 




Jeffersonvillc Ind 


Post office . . 


305. 00 


2.00 






... do.... 




19. 95 




Jersey City N J 


do.. . . 


318 08 


704 84 






do 




4.50 






do. 


51 29 


20.10 






...do 


50. 7ti 


5.15 




Johct 111 


....do 


S2fi. 59 


95. 29 


3.00 




do 


3S5 00 


2.77 






do 


* 36. 20 


3.90 


28.64 




..do 


577 75 


220. 06 




Kalispoll Mont 


do 


(i.95 




1, 296. 10 


Kankakce 111 


.. do . 


127 r )0 


122 lf> 






do 


ISO 20 


33I.7S 


2 50 




Post, cilice and courthouse 


7, S32. 50 


13. 927. 70 


300.39 


Kearney Ncbr . . . 


Post office 


1 237 05 


27 55 




Krene, N H. 


do 


37 10 


H>7 -10 




Kenosha, Vus 


do 


:;i do 


33^ 35 


5. 10 


Kcokuk Iowa 


Post oflicc, courthouse, elt 


1 915 Of) 


301.00 


325 90 


Kcwanoc 111 


Post office .... ... 


(1(5,^ (K) 


(5 lf> 


6 Of) 


Key West Fla . ... 


Courthouse, posL office etc 


301 50 


52 70 




Do 


Marine hospital 


1 OSl) 52 


1,120 (),"> 




Kingfisher Okla 


Post office 


IS ,> 


2 70 






do 


1 00 


40. 19 


5.00 


Kinston NO . . 


.. do. .. 




(i 30 




Kiiksville, Mo 


do 






2 00 


Knoxville, Tenn 


Post office and courthouse 


i,437 ii 


315 79 


80 05 


Kokomo Iiid 






5 2,"> 




La Crosse, "U~is 


Popt office and courthouse . . . . < 


1 181 20 


S 592 17 


21.90 


Lafayctt e , Ind 
Lafayette, La 


Post office 
do 


1 10 


2S. 79 
3 S.-> 


.50 


La Grande Oreg 


.. do. .. 


2 023 ('"> 


ss s:j 




Lagrangc, Ga 


do 


131 20 


33 no 




La Junta, Colo 


Post oflu c <iud couithoiibo 


lh 00 


f) f>0 




Lake Churles, La, 


do 


2 010 20 


2.'i ,12 




Lake Cit y , Minn 


Post office 




5 99 




Lainar, Mo 


... do 


3 dO 






Lancaster, Oliio 


do 


12 70 


42 l."> 




Lancaster, Pa 


.. do.. .. 


121 7S 


fib Hi 


2fi M; 


Lander, Wyo 


do 


<).-,;$ 1,") 


<M. 00 


1 20 


Lansing, Mich 


. do. . 


2.12 '',") 


S 2ti 




La Poi to, Ind 


do 


1 1 ( JS iK) 




30 


Laramie, "\Vyo 


. do 




107 Of) 




Laredo, Tex 


1'o^.t oflu c, ( din Uioiisc and custom- 


47 -It) 


S17 1)3 


3 .")(> 


LaSalle, 111 


house 
I'ost O/IICT . . 




12 7.1 




Laurel, JVfiss 


do 


I <K) 


s 71 




Lawreni e, Kans 


. ..do .... 


<i.'{7 00 


10s JO 




Lawieucc' Mass 


. ...do 


7S .><) 


.s 9.") 


50 


Lawrence burg, Ky 


. . do 


i)' 00 


S 00 




Lavrton. Okla 


I'o.si oflico and courthouse 




If) 00 




Leadville, Colo 




1 l.s 


'il 00 




Leaven-worth, Kans 


Courthouse, post office etc 


JO 2i 


57 02 




Lebanon, Ky 


Post oillco 


3 Of) 


o <)5 




Lebanon, Pa 


do 


3,V> 70 


i>2 Of) 




Lebanon, Tcnn 


. do 


S 01 


9 




Lo Mars, Iowa, 


do 


10 SO 


Sf 




Lewes, Del 


. do. 


2T)t> ~>2 


17 10 




Lewiston, Idaho 


do 


3 20 


41 70 




Lovriston, Me 


. . do.. . 


3U7 bO 


147 9S 


2X0 50 


Lewiston, Pa 


do 


3 oO 






Lexington, Ky 


. ..do... . 


r >2 80 


44 75 




Lexington, Mo 


do 


S53 35 


4 70 




Lexington, N. C 


do 


2 00 







REPORT OF THE SUPERVISING ARCHITECT. 



463 



Statement of expenditures from the following -named appropriations, July 1, 1917, to 

June 30 , 1918 Continued. 



Location. 


Building. 


Repairs 
and pres- 
ervation 
of public 
buildings. 


Mechan- 
ical equip- 
ment for 
public 
buildings. 


Vaults 
and 
safes for 
public 
buildings. 


I voxington, Va 


Post office 


852.25 
.60 
130.25 
84.90 
23.40 






Lima, Ohio 


do 


S21.5S 
111.75 
454.65 
10.75 . 




Lincoln, 111 


....do .. 




Lincoln. Ncbr 


Post office and courthouse . 




Litwhftcid, 111 


Post office 




Little Falls. Minn 


do 


$1,008.88 


Little Falls N. Y 


... do 


237.56 
973.75 
6.69 


19S.3S 
529.10 
24.55 
5.50 i 


Little Rock. Ark 


Post office sp\f{ courthouse ,. 


120.00 


Live Oak, Fla 


Post office 


Livingston. Mont 


do 




Lockport, N. Y 


do 


2,535.65 
5.84 
56.15 
16.50 
56.15 
13.75 
120.00 
9S.95 
1,911.40 
51.00 
5,(M.5S 
4*37.54 
241.25 
14. SO 
3S3.S1 
266. 10 
20.30 
1,858.85 


49.15 




Logan, Ohio 


.. do ... 




Logan, Vtah 


do 


70.92 | 




Logansport, Ind 


do 




London, Ky 


Post office and courthouse 


270. 7S 
S.96 
27.35 i 
18.35 J. 
050.76 i 
S.05 ' 
l,SaS. IS 
o23.51 
534.51 
31593 
49. b3 




Long Branch, N. J 


Post office 




Longview Tox 


do 


.73 


Loram, Ohio 


.. ..do 


Los Angeies, Gal ... 


Post- nffipp find courthouse 


16.30 


Louisiana, Mo 


Post office 


J Anusvillc, Ky 


....do 


70.25 


Do............ 


Marine hospital 


1 jd\\ oil , Muss 


Post office 




1 jym hburg, Va ... 


Post offioo and courthouse . .' 




Lynn, Muss. 


Post office I 




Machios, Me 


Customhouse and post office . ' 




Macomh, 111 


Post ofhce . 


2S.50 
566.30 
33.05 ' 
23o.01 




MncoJi,C{a 


Post office, courthouse, etc. . . . 


.SO 


Macon, Mo . . 


Post office 


Madison, Ind 


do 


2,036.34 




Madison, S, Dak 


do 


1,040.67 


MjUi.iOii. Wis 


. .do 


517. 75 
234.00 
88.45 
500 00 
11.07 
23.00 
1,319.10 
24.98 
1S1. 25 
99.85 
32.56 
5.00 


1S3.C4 ' 


\TaLoiio, N.Y... 


do 


31.55 
95.69 ( 
123.00 
30.35 
G5.00 
251.84 




\tanchos1ei N H 


Post office and courthouse . 




fvl uiciiodtcr, Va . 


Po^t office 




Manikin, N. Dak 


do 


.30 


Marih iLtan ICutts 


do 


MLuutttiO Micti 


do 




Msinitowoc Wis 


do 


.52 
3.00 


Mankato Minn 




023. CO 
j 23. 75 


Maiidlioltl Ohio 


Post office . . .. 




do 


737.00 



Maren ir o Iowa 


do 






do '. 


53. GO 
21. SO 
2.cO 
! 21.95 
44.53 
13.12 
20.75 
253.75 
49.90 
14S.S6 
1,519.28 
1S3.60 

ii'so 




Minolta, Ohio . 


do 


183.35 
14.00 
248.25 


2.faO 




do 




do 







do . 






do 


4.75 
10.75 
536.20 
176.45 
4,532.23 






do 






do 






do 


1 


Marshall! To* 


do 


17.00 


Nfiushulllown, Iowa 
Martm .bun?, \V. Va 
M irlinsvillo. Va 


.. ..do 
do 
do 

do 


109. IS 
492. 82 
24.75 
.50 
11.50 
40.00 
In 00 


20.45 


< " 

f. . 

i ' 




39.22 
.35 














2.0C y cu 
30 00 10. 10 
109.00 27.25 
175.39 i 17.93 
141.63 ' 32.60 
13 SO , 51.13 
106. 05 11. 45 




......... * *,V " " * * " 




ict auu court 






23.25 




i" . 

Medlord, oroR 

Memphis Tonu .... 


1'osL ollico and courthouse 
. Cubtomhou^e, courthouse, and post 
ofLico. 
Marine hospital 
Postotlico 

/In 


1 ; 677 HI 

201. 6/ 
975. 7C 
129 1J 


4 75 
S91. 24 

267. 24 
) 341. 82 
> 25. 70 
) 1,779.72 
LI 97. b5 


7.39 
2.25 


Do 

Menomiuoe, Mich 


Mononionio, "Wis 
Menclon, Conn 
Meridian, Miss 


do 

Post olhce and courthouse 


021 2i 
2j 2S5 8 


.2,' 
J1.&8 
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Statement of expenditures from the following -named appropriations, July 1. W11 ', to 

June 30, 1918 Continued. 



Loeat ion. 


Building. 


Repau s 
and pre<- 
ervat ion 
of public 
building . 


Moi'luui- 
Icul equip- 
ment foi 
public 
bmldings. 


\\iull 
and 
.-il", f>r 
public 
building 


. 


Post office 


227. 33 


S27. fil 




Miami *Fla 


Post office, courthouse, and custom- 


2, 002. 10 


895. 54 


SI 70S. 13 


Michigan City Tnd 


house. 


5.24 


29. 00 




Mildlesboro ICy 


do 


21.00 






Middletown Conn 




8.92 






Do 


Post office 


7.07 


43. 90 


1 208 S r > 


Middletown N Y 


do 


23.19 


77.00 




Middletown Ohio 


do 




17. 35 


j- (-, 


Miles City, Mont . 


..do 


9S.70 


19S. 87 


1. 3'J 


Milford Del 


do 


129. 45 


i:>. so 




Milford Mass 


do 


189. 35 


17.19 




Millcd^eville Ga 


do 


83. f,0 






Milwaukee wis 


Appraisers' stores 


8.45 


02.67 




Do 


Post office, courthouse, and custom- 


5, 124. 09 


5, 808. 42 


273. 00 


Minden La 


house. 


.25 




1,03(1.05 


Mineral Wells Tex 


do ... 


6. 00 


Itil. 73 






do ... 


8, 135. 96 


2, 246. 30 




Do 


Federal office building and custom- 


3, 345. 90 


299. 09 




Minot N Dak 


house. 
Post office and courthouse 


53. GO 


199. G,"> 






do . 


333. 85 


2&J. 02 




Mitchell, S. Dak. 


Post office 


56. 73 


8.70 




Moborly Mo 


do . .. 




0. ,10 




Mobile Ala 


do 


7.00 


37. 2.") 




Do'. 


Marine hospital 


3, 23.'). 00 


37. CO 




Do 


Post office and customhouse 


203. 15 


171.53 


2S7. 9'2 


Do 




2 12. 80 


080. 33 




Molokai Hawaii 


Leprosy hospital 


626. 79 






Moline III 


Post office 


17."). 13 


109. 20 




Monmouth, 111 ... 


do 


33. 75 


9. 4K 




Monroe La 




24. 63 


203. 1 1 


09. IU 


Monroe Mich 


Post office 




4 00 




\fo n tgo rn o p y A In. 


Post office, courthouse, etc 


3, 254. 37 


190.51 


109. Ol> 


Montpolior "Vt 


do .. 


1 406.41 


11.01 




Moorhofi<l. Minn. 


Post office 


98. GO 


fil. til 




Morgantown, W. Va 


do 


176. 65 


33. 25 


. 50 




do 


69. 36 


195. 21 




Morristown. Tonn 


....do 


1.57 


25. 80 




Moundsville, W. Va 


do 


7.27 


G. IS 




Mount Clemens, Mich 


do 


31.50 


34. 44 




Mount Sterling, Ky 


do 




41.70 




Mount Vernon 111 


do . 


18 40 


75 




Mount Vernon, N. Y . 


. . do 


4.70 


32. 25 




Muncie, Ind 


do . 


732 75 


30 00 




Murf recsboro, Tenn 


.... do 


1 080.25 


107. 50 


1.00 


Murphvsboro 111 


do .. 


722 95 


2 17 




Muscatine, Iowa 


... do 


14, 13 


109. 84 




Muskegon, Mich. 


Post office and customhouse 






-181 (JO 


Muskogee, Okla 


Post office and courthouse 


7 408. 71 


287. 74 




Narragansett Pier, R.I 


Post office 


2 56 






Nashua, N. H.... 


. do 


30 7(> 


73 85 






Post office and customhouse 


279 50 


2'il Vt 




Natchez, foiss 


Post office 


07 10 




*)() 90 


Natchitoches, La 


... do 


00 


8-10 85 




Naugatuck, Conn 


do 


28 02 


5 05 




Navasota. rt'ex 


....do 




100 00 




Nebraska City, Nobr 


Post office find courthouse 


22 25 


\<t y^ 




NtyMab, Wis 


Post office 






" l"'>ni"(s 


Novadal Mo 


do 


23 25 


'it 40 


'" 


N ow Albany, Ind 


... do 


70 32 


{> M) 




Newark. N. J 


Post office and customhouse 


3 97'> 58 


7 47S r >l 


10 00 


Newark,N.Y 


Post office.. ... 


202 74 


80 42 




Newark, Ohio 


do 






'JS1 7 r ) 


New Bedford, Mass 


Customhouse and post oflice 


95 37 


9 77 




Do 


Customhouse and post office (now) 


42 M 


V SO 




Do 




I'i2 O'i 


77O 




Newbern,N.C 


Post office, courthouse, and custom- 


35 09 


2 598 79 




Newborry, S. C 


house. 
Post office 




7 25 




New Braumels, Tex 


do 


22 G4 


18 55 




New Brighton, Pa 


. . do 


15 50 


75 29 




New Britain, Conn 


do 


13 25 


20 49 




New Brunswick. N. J 


do 


708 85 


15 20 


407 g> 9 


Newburgh,N.V 


do 


11 50 


3 310 00 




Newcastle, Ind 


do 


5 00 


18 40 




Newcastle, Pa 


do 


1.457.00 


97.55 


1ft. r.O 
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Statement oj expenditures from the following-named appropriations, July 1, 1917, to 

June 30, 1918 Continued. 



Location. 


1 Repairs 
and pres- 
Building. ervation 
of pur- lie 
buildings. 


Mechan- 
ical equip- 
ment for 
pul lie 
buildings. 


Vaults 
and 
safes for 
puLlic 
building*- 


New TTfivPn fonn \. 


Post office and cTistoTTilionsft- - i 


S364.32 
203.15 
160.70 
278.85 , 
1,506.25 
103.31 
5,154.20 


SS20.8S ! 516.33 
10 50 ' 


New Iberia 'La 


Post office ..... 


Now London Oonn 




1.40 -.-- 


Do 


Post office . 


12. G9 
12.25 . 


14.04 




. .do | 


New Orleans La 


Customhouse . 


362.31 
2,427.98 -. 


116.25 

7.~50 
129. 56 


Do ... \ 




Do 


Mint 


Do '. 


Post office and courthouse 


2,895.31 
754.50 
20.85 
1,642.00 
107.50 

3.87 ! 
121.15 
18.15 
10.50 
14,147.85 
2,591.G5 
3,114.39 1 
8, COS. 90 
12,374.06 
18,780.78 
14,784.96 
4,452.48 I 
114.57 
7.65 
S.50 
419.75 
1,51847 
1,984.33 
1,49843 
1,830.90 
50.75 
7.30 
53.30 
1,1>1G.20 
3.25 

2,601.12 
403 45 
751.84 


2,537.75 
551 14 ' 


Do 




NowDort Ark 


j. ost office 


54.46 ! 




do 


1.44 


Nowport' Vt . . 


Courthouse, post office, and custom- 
house. 
Customhouse and post office . . 


i2.so : 


NewDort Nows Va 


50.48 ' 


Now Kochelle N Y 




48.56 
107.25 
35 45 - 


1.2l> 
4. SO 




do 




do :"".:::.: 


New York N Y 




28,568.35 
2,845.49 
633.57 I 
4,845.90 
11,330.94 
5,590.01 . 
9,262.10 
656.03 

121.00 ; 

11.48 


35.46 
27.00 
287.00 
43.00 
1,OS0.10 


Do ' 




Do 




Do 


Courthouse and post office 


1)0 


Customhouse 


Do 

Do 


Marine hospital, Stapleton 
Post office 


418.9^ 
1,018.15 


Do 

Niagara Falls, N. Y 


Subtreasury 
Post office 
do 


N omc, Alaska 
Norfolk, Ncbr 

Mnrfnilr Vn 


Customhouse buildings 
Post office 


3. 82 
63 50 
511.55 
1,358.67 
10.75 
174.85 
136.53 
.60 
160.30 
18.00 
279.15 
62.00 
737.62 
1,394.90 
53.05 


147.24 
048.42 


Do 


Customhouse 


Norristown, Pa 
North Adams, Mass 


Post office 
do 
do 


66.00 


North Attloboro, Mass 

NTrkHli PI-iMo Nohr 


..do 

Post office and courthouse 


6.75 
2.3t> 

107.60 
395.25 
37.50 


North Tonawanda, N . Y. . . . 
North Yal:mia, Wash 
Norton, Va 
Norwich, Conii 
Oakland, Cal 


Post office 
Post oflioo and courthouse 
Post office 
do 

Post office and customhouse 


Oak Park, 111 
Oeala, Fla 
Oconto, Wis 
Oohvom, Iowa 
Ogdcn, Utah 
OS,!.. ' :' N.Y 
Oi! i . i' 
Oklahoma ('ity, Okla 


Post office and courthouse 
Post office 
do 

Post olficc and courthouse 
Customhouse and post office 
Post office 
Post office and courthouse 


30.00 
2.00 
lt>. 25 
253.00 
497.31 
35.30 
62.04 
314.70 
14.50 
67500 
874.18 

190 14 
10.00 
3,tiO<>.25 
65.70 
3.20 


9.50 

230.20 
102.60 

320.46 
3.00 


80.90 


Oldtown, Me 
Olonii, N.Y 

Oljmpia, Wash 

( MII th i No tor - . . . 


Post olfi ce 
do 
do 

Post office, courthouse, and custom- 
house 
Post offic-o 
do 
Court house and post office 
Pobt office 
do 


1,361.50 
248.10 
4,487.05 

10.00 

2,977.66 
133.99 
36.90 


104.00 

S92.2S 
779.30 

G(> 
1,043 44 


Onuonta, N Y 
Opclika, Ala 
OpHoiisos, La 
Oi,in<j;ii, N J 
Oran,'H)uitf,S. C 


Orlando, Kla 
OsuRrtCity, Kaus 
Oshkosh, Wis 
<)SWKO, N. Y 
Ottawa, 111 
Ottawa, Kans 


-v-<}o 
. .do 

Courthouse, post ofllce, etc 

Postoflice 
do 

Posl oifieo and courthouse 


27.00 
1,017 (A 
3,380 01 
7.25 
30 75 
SO. 00 

7QA5 
190 25 
5.85 
167. OC 
34 35 


! 7.50 
298 25 
255.82 
20.85 
108. 11 
393.82 
555.80 
200.15 
491.38 

26.82 


2.00 


Owatonna, Minn 
\ 


Post office .- 
Post office and courthouse 
p os t ofli ce - - 
t Courthouse and postoffice 
Postoflico 


120. OG 


'ana, I'l 


do 
do 


20. OC 
15 50 
1 105. 50 


62 25 
3296 
1 45 
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Statement of expenditures from the following-named appropriations, July 1, 1917, to 

June 30, 19 IS Continued. 



Location. 


Building. 


Repairs 
and pres- 
ervation 
of public 
buildings. 


Mechan- 
ical equip- 
ment for 
public 
buildings. 


Vaults 
and 
safes for 
public 
buildings. 


Paragould, \rk ' 


Post office 


557 oo 


$7.50 




Paris, Jll 


do 


65.00 


2.50 




Paris Ky 


Post office and courthouse 


2 43 






Paris TenTi 


Post office * 


16 21 


116 16 




Paris Tex ... 


Post office and courthouse 


2.64 


59 05 




Parkersburg W. Va 


.. . do 




1,223 26 




Parsons Kans 


Post office 


2.42 


12 84 






... do 


31.85 


25.02 


$385 10 




do . 


795 38 


72 95 


6 63 


Pawtuckei, HI 


. do 


337.03 


115 60 




Peekskill, N. Y 


do 


371 50 


64 01 


2 30 


Pekin 111 


. do 


117.25 


31.50 


196 75 




do 


7.90 


123. 12 




Penn Yan, NY 


do 


40 24 






Pensacola Fla 


Post office and courthouse 


] m,->2 65 


154 01 


20 


Do 




4 855. IS 


283 00 




Peoria 111 


Post office and. courthouse - 


1 210 40 


110 2 r j 


177 60 


Perry Iowa 


Post office 


' 20 45 


29 60 




Perry>Okla 


do 


19 20 


13.10 




Perth Amboy N. J 




22 37 


69 86 






Post office 


23. 25 


19 56 


50 63 


Petersburg Va 


Post office and customhouse 


32-1 93 


r )6 00 


8 80 


Petoskey, Mich 


Post office 


34 80 






Philadelphia Pa 


Appraisers' stores 


1 ISO 51 


1 304 81 




Do 




% 02 


*312 4o 


62 50 


Do 


Marine hospital 


7 8") 


31) SO 




Do 


Post office and courthouse 


3 637 29 


5 891 29 


4MO 05 


Do 


United States mint 


76 88 


235 2t> 


72 00 






356 67 


'$71 11 




Pierre, S. Dak 


do 


23 90 


1 910 10 




Pine Bluff. Ark 


Post office - 


15 SO 


331 05 




Piqua, Ohio 


. do 


16 10 


48 37 


2 20 




do 


5 15 


313 57 




Pittsburgh, Pa 


Post office and courthouse . 


5 4 1 5 53 


467 40 


53 39 


Do 


Marine hospital 


3 420 30 


S2 88 




Pittsfield. Mass 


Post office 


1 466 52 


15 12 


485 05 


PlamneldjN J 


do 


6 05 


25 75 




Plattsburg, N Y 


Customhouse and post office 


2 036 82 


52 90 


16 50 


Plattsmouth, Nebr 


Post office 


'250 15 


3 35 




Plymouth, Mass 


do 


5 00 


10 75 


I 33 


Pocatello, Idaho 


Post office and courthouse 


70 00 






Point Pleasant, W. Va 


Post office 


11 50 






Pontiac, Jll 


do 


160 14 


13 78 




Pontiac, Mich 


.do 


58 00 


6f> 32 




Poplar Bluff, Mo 


... do 




3") 10 




Port Huron, Mich 


Customhouse and post office. - 




174 2"> 




Port Jervis, N.Y 


Post office 


l r > 77 


3 "> r > 




Portland, Ind 


do 


( H) 


35 ()"> 




Portland, Me 


Courthouse 


288 70 


1 565 73 




Do 


Post ofTjce and courthouse 


1 018 28 


'4 r )l ( ) r > 


392 40 


Do 


Customh ouse 


20 00 


60 34 




Do 


Marine hospital 


4 136 06 


H 010 01 




Do 


Quarantine station 




1 75 




Portland, Oreg 


Customhouse 


1">4 Sfi 


702 28 




Do 


Post office and courthouse (old) 


O r } \() Qrj 


380 10 


28 r >0 


Portsmouth, N. 11 


Customhouse an<l post office 


81 1 S7 


A 1 4 <)(\ 


10 Kf\ 


Portsmouth, Ohio 


Post office and courthouse 




70 7 r ) 


1)3 


Portsmouth, Va 


Post office and customhouse 


110 4 I 


r >37 1 1 




Port Townsend, Wash 


Customhouse and post office. . 


15 65 


OG jn 


20 


Do 


Marino hospital 


5 105 45 


I 747 SO 




Do 


Quarantine station 


2 00 






Foltstovm, Pa 


Post office 






971 03 


Pottsville, Pa 


do 


71 r > 25 


27 r > r >7 


An Of> 


Pough keeps io, N. Y 


... do 




33 *) 89 




Proscott, ArTc 


do 


7 r >0 






Princeton, 111 


... do 




7 l r > 






do 


80 00 


73 




IT: 1 ,' : I 
Do 


C'**, *-r. -,'. ' N.'^P 
P* o c ' "* >i * * custonv 


803.00 

9 ftXrt AR 


187. 00 

1 AM eo 


2.42 

jort O** 


Provo, U tah 


llOUSl 1 

Post office 


124 35 


141 20 




Pueblo, Colo 


....do 


4 045 70 


136 69 


2*> 


"Pulaski, Term 


.... do 






33 


Punxsutawney, Pa 


do 


2 12 






Quincy, HI 


Post office and court house . 


870 83 


41 05 




Quiney, Mass 
Quitman.Ga 


Post office and customhouso 
Post office 


135.00 


14.00 
2"> 




#aeine,'wis 


Customhouse and post office 


23.05 


l,03l!.20 





